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HYDRASCOOP loads 5 cubic yards in 45 seconds 


... yes, the Hydrascoop loads all-in aggregate into wagons easily at 
that rate—and a lot of other materials at equally impressive rates. 
How? By a big, 2 yard bucket (there’s a variety of types to choose from, 
according to materials being handled) with well-applied power 

behind it. And only 70 h.p. is required to do these jobs! Above all, 

by the 360° traverse that cuts out ‘‘drive-in back-out’’ movements. 

The Hydrascoop has a 20 ft. level clean-up radius, will dig any 

angle of slope, and excavate 2 ft. below ground level. A 9 ft. 10in, 
discharge height enables the largest wagons to be loaded. 


OX Design... thinks ahead—stays ahead 


Blaw Knox Limited, Thorn House, Upper St. Martin’s Lane, London W.C.2. Temple Bar 0381-6 
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'BRISTOL' Standard is British Standard - 


a guaranteed 


output of cooler, 


cheaper air! 


This heavy-duty ‘BRISTOL’ Portable 
Compressor has an output which is more 
than equal to the continuous operation 
of six heavy-duty road-breakers. 

Like all ‘BRISTOL’ Compressors, the 
377 incorporates Duplex two-stage 
design giving longer life, maintained 
efficiency and the highest output 

per unit of running cost. 

Write now for full details ! 


ii 


I 


i 


BUY 


PASSA NE RENIN MAM Me ry 


TOC UU UU UU UU UU UU 
AWA 


%& Output of 320 c.f.m. guaranteed to B.S.S. 726. 
*% Maintained efficiency from carbon-free valves. 
*% Minimum vibration ensures longer life. 


% Grouped controls and gauges for easier operation. 


0h ios Sua PTF AIR 
S 


BRISTOL 
BRISTOL PNEUMATIC TOOLS LTD., CAUSEWAY WORKS, FISHPONDS, BRISTOL Eel eg 
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Today’s concrete mixing demands accuracy 
and output. The Non-Tilt is the mixer for 
fast, continuous supplies of well-mixed 

concrete. Batch weighing enables modern 
specifications to be matched exactly— 
with Power-scoop loading one man can 
feed to capacity. 
















The Parker Non-Tilt is made with capacities of 10 cu. ft. 
in—7 cu. ft. out or 14 cu. ft. in—I0 cu. ft. out on 4 
metal or pneumatic-tyred wheels. Also 1/0 cu. ft. in— 
7 cu. ft. out fast-towing type. Petrol, diesel, or electric 
motor. Immediate delivery. 

The chain of Parker Service Depots looks after 
users’ interests over the country. 














For use with Parker Non-Tilt, Plowmixer or Speedia 
mixers, the power scoop will shift up to 
300 Ibs. at a time, and is controlled very 
simply by push button. 







ar 


VIADUCT WORKS, LEICESTER 
FREDERICK PARKER LIMITED PHONES: LEICESTER 6253! (10°LINES) 
LONDON : 2 


STAFFORD HOUSE, NORFOLK STREET, 





Depots at London, Cardiff, Sedgley (near Wolverhampton), Leeds, and Glasgow 





worid-renowned 
NAPIER DELTIC diesel engines 


now 









available to : Set 
industry 







Today Napier ‘DELTIC’ diesel engines, already 


so successful in the marine and traction fields, 






are available to industry for power generation, 






pumping, compressors and are particularly 






suitable as mobile and semi-mobile generating 






sets for mining, oil exploitations and civil 






engineering projects. 






These low weight, compact prime movers with 






the unique triangular design, available from 860 






to 2,200 h.p., give a much higher output for size 










and weight than any comparable engine. 









For technical information, write to: 


* ? The ENGLISH ELECTRIC Co., Ltd., 
Diesel Engine Division, 
Brownsover Hail, Rugby. 


in association with: D. NAPIER AND SON LTD. 











THe ENGLISH ELECTRIC Company Limitep, ENGLISH ELECTRIC House, STRAND, LONDON, W.C.2 


DE.100A 











WORKS: STAFFORD ? PRESTON . RUGBY . BRADFORD ¥ LIVERPOOL = ACCRINGTON 
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@ VIBRATING 
TAMPERS 
@ PAN 
VIBRATORS 
@ BAR 
CROPPERS 
@ ROTARY 
FLOATS 


@ LIFT & FORCE PUMPS @ INTERNAL 


VIBRATORS Specialists in Douglas Fir 
@ EXTERNAL 


VIBRATORS Timbers and Die-Square 
in all lengths and sizes 


Immediate Delivery from London Stocks 


COMMERCIAL PIER WHARF 
ODESSA STREET, ROTHERHITHE 


, LONDON, S.E.16 
HIRE WITH OPTION TO PURCHASE Telephone: BERmondsey 3021-2-3 


ALLAM fal AGH | yy E RY 4 I R E LTD . Telegrams: PUTLOGS, LONDON, S.E.16 
132-135 SLOANE STREET, $.W.1 telephone: SLOane 9976 (5 lines) 
SCOTLAND : 39 Cavendish Street, Glasgow, €.5 Telephone: South 0186 


fitted with angledozer, push button or 
463 scrapers. 

Available for Hire or Bulk muck-shifting 
on contract. 
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GET THE 


Tunny is the new 2-ton mobile crane designed for— 


* 


SUPER-MOBILITY .. really safe, fast travel on roads 
and superb cross-country performance 


SLEWING through an arc of 300 degrees 


LESS CAPITAL OUTLAY .. will do many jobs for 
which a much larger crane is at present used 


LOW-COST MAINTENANCE . . simple design, 
maintenance cut to a minimum 


SNAG-PROOF OPERATION .. only 3 controls for 
easy, accurate working in confined areas 


There are a thousand-and-one jobs the brilliant new 
Tunny will do for you! For full details write to: 

TUNNY CRANES LTD., ABBEY HOUSE, 2 VICTORIA 
STREET, LONDON S.W.1, or ask your nearest Tunny 
distributor for a demonstration: Blashford Motors 
(Ringwood) Ltd., HAMPSHIRE. Tel: Ringwood 602. 

R. Cripps & Company Ltd.,. NOTTINGHAM. 

Tel: Nottingham 71161 - R. Cripps & Company Ltd., 
Salford, 5, LANCASHIRE. Tel: Trafford Park 1658. 

C. E. M. Day, Ltd., SWANSEA. Tel: Swansea 22438. 
Ernest Doe & Sons Ltd., Maldon, ESSEX. Tel: Hatfield 
Peverel 311 - Fewsters Ltd., Blaydon, Co. DURHAM. 
Tel: Blaydon 342 - Morton's Garage Ltd., Coventry, 
WARWICKSHIRE. Tel: Coventry 53351 
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12 TON RATCHET 





HIRE FROM CAUDLE 














JACKS 
LORRY MOUNTED CRANES HEAD and TOE 
AND LOW LOADERS—5 TO 30 TONS _ 
COMPLETE wWity 
icici eeianieanina HANDLES 
WE LIFT—WE LOAD AND CONVEY BRAND 
NEW 
CAUDLE LTD. _ E12 each 
BIRMINGHAM 26. Tel: SHELDON 5171 (5 lines) 
L. W. VASS LIMITED 
a AMPTHILL, BEDFORD. Tel: AMPTHILL 32534 































“CARTRUK” 
Y’RE ON SITE EVERYWHERE” 
— Mobile Trailer Pon to suit all applications. 10’, 12’ 18’ and 22’ x 7’ 6”. 





SPLIT-HEADS 


This adjustable fixed leg Split-Head, with 
its simplicity of design, sturdy construction 
eee: LESSEE and low cost, has a strong appeal to the 
price conscious buyer 


ENGLISH ELECTRIC | Piccwih locking bol prevent wobble 
1 aeEh ey DEPARTMENT "es B. ae position, and to 


Height closed Height open 














Iiustrated 16’ x 7’ 6” Standard Model 








CARTRUK LIMITED, BEEHIVE MILL, STOCKPORT 
Telephone: 5227/8 





ufacturers: > 
' AUDAX, CENTRAL AVENUE, WEST MOLESEY, SURREY Phone Molesey 607! (5 lines 


TRACK-MARSHALL 


INDUSTRIAL CRAWLER TRACTORS 


@ NEW MACHINES ALWAYS IN STOCK. 
@ USED PART EXCHANGE MACHINES ALWAYS AVAILABLE. 
@ PARTS—SERVICE—AND RECONDITIONING. 
@ DEMONSTRATIONS GLADLY ARRANGED. 


A. J. SAUNDERS (TRACTORS) LTD. 


STILTON 
Nr. PETERBOROUGH Tel.: YAXLEY 521-52 
























pLANT ‘NOW 
mmrancrRs BEA / 


T YF CO 


OFFICE: 

293 BALLARDS LANE + FINCHLEY - N./2 
Phone: HILIside 5068-9 

Plant Manager : Mr. E. G. H. Parnell 








CAMBRIDGE OFFICE: 
Phone WATERBEACH 571 





: WARRINGTON 
ROYSTON OFFICE: Phones ROYSTON 3007 Phone: PENKETH 2005 
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Maintaining our policy of con- 
tinued improvement and real 
value for money we now present 
the JOHNSON 3” Mk 4 Mud 
Pump. 





@ A new “high” in heads and 
{capacity — 27 ft. suction — 
77 ft. maximum total head - 
3600 g.p.h. 


@ More compact — easier to 
move over bad ground. 














@ Ideal in confined spaces — 
direction of elbows can be 
adjusted to suit site 
conditions. 


@ Better balance for towing — 
no dangerous projections. 


@ Easy-clean ball valves— no 
clacks — no foot valve. 


@ Longer diaphragm life. 


Write or phone for a demonstration on your Site. 


C. H. JOHNSON (Machinery) LIMITED STOCKPORT CHESHIRE 


QUALITY PAYS Telephone : STOckport 2642/5. Telex 66-297. 


Telegrams : ‘Machinery’ Stockport. 





FOR DUMPERS - MUD PUMPS - CENTRIFUGAL PUMPS - POWER RAMMERS - POKER VIBRATORS * SCREED VIBRATORS * FIXED AND MOBILE CONVEYORS 


London Sales and Service Depot Scottish Sales and Service Depot : 
38/44 Lower Richmond Road, S.W.14. Telephone: PROspect 7671. 119 Whitefield Road, Govan, Glasgow, S.W.I. Telephone: Govan 2701 


EL 








1366 


34-35 Alpha Road, Surbiton, Surrey. 


SUPPLEMENT 


MODERN 
DESIGNED 
CONCRETE 
BUILDINGS... 


The range of new “ Alborough” prefabricated 
concrete portal frame factory buildings and two 

storey office blocks are available in a wide range of 
structures, adaptable to meet individual requirements. 


These buildings are provided complete with 
cladding to include windows and doors. They are 
attractive, economic, robust and fast in erection. 


Frames and Floors for blocks of multi-storey flats, 
maisonnettes, etc., designed to Architects requirements, 
supplied and erected. 


Full service available to 
include design, supply and 
erection. 

Consult our team of 
specialists or write for our 
illustrated technical 


brochure. 


Alborough 2= 


A.B.C.D. (Raynes Park) LTD. wu 


Tel: ELMbridge 6591 /3 
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what’s so good 
about this machine? 


(apart from its name) 


Though a famous name like ours is enough for many 
builders all over the world ; though we were the inventors 
of the roller-pan mixer, we still like to state our case as 
though starting from scratch, as it were. 

What's so good about the ROLPANIT? We hardly 
know where to begin, so versatile is this beauty! Perhaps 
the primary point is its ability to mix a better mortar 
in 60 seconds than any tilt-drum model can achieve in 
8 minutes (research into bricklaying reveals that generally 
25°, more bricks are laid daily on ROLPANIT sites) and 
if some people still don't think texture and quality means 
anything in bricklaying we can tell them that a hod of 
ROLPANIT mortar will lay 4 bricks for every 3 that a 
hod of spade-mix can lay. 

Lime-sand mortar, cement-sand mortar, haired 
plaster, breeze, clinker . . . all get the V.I.P. treatment in 
the ROLPANIT—-a smooth, speedy passage in a Ist class 
vehicle. The variation of performance is virtually nil and 
the mix strength high (3-1 mortar in 60 secs. = 3120 p.s.i. 
at 7 days) and there's a size that will suit your needs. 

Get a ROLPANIT to speed the job and lower the 
cost—you'll be as proud of it as we are! 


You may well want to know what’s so 
good about LINER’S other machines— 
Fillin the coupon-we’re eager to tell you! 


ee. ae 


| Please send full details of items marked ‘X’ 


© ROLPANIT MIXERS O HOPPER FED T.D. MIXERS O CUMFLOW MIXERS 
| © PORTASAWS O HAND FED T.D. MIXERS O ROUGHRIDER DUMPERS | 


154 


ce cons semeseune-onpe:smns lenient: she sss 


THE LINER CONCRETE MACHINERY CO. LTD. 
154, PARK ROAD, GATESHEAD, 8. 

Telephone: 72501 Telegrams: “Liner, Gateshead”. 

London Office & Showrooms: Liner House, Lexden Road, Acton, W.3 Phone: ACOrn 893! 


Also at 
Birmingham, Manchester, Liverpool, Bristol, Leeds, Grantham, 
Torquay, Edinburgh, Glasgow, Dundee, Belfast, etc. 





ead” 
893 
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REPAIR SERVICE 


on all makes of 


THEODOLITES & LEVELS STARTS DIESELS INSTANTLY 
PICK-UP AND DELIVERY SERVICE Get regular combustion at once—even on the 


ng. Spray | Ss f h 
SURVE) & GENERAL STROMENT CO, TD else eae na 
‘ NDON, W.C.I. rolongs battery lif 
Telephone: HOLborn 4/18 (3 lines) 
Agents in the North West: 


CHADBURNS (Liverpool) LTD., 
3! Brunswick Street, LIVERPOOL. 












id gives a Knock-free 
p to 100starts depend- 
i condition of the engine. 
Also sultable for petrol engines. = 








Available from your Local Garage, MotorFactor — 
or Wholesaler. 


Te 


PATENTOOLS LT 


Agents for of Switzerland 





MITRE HOUSE - BRIGHTON - SUSSEX 








MORE AND MORE 
CONTRACTORS ARE USING... 






... our Hire and 
Sales Services 


We are also main 
distributors for 
the leading makes 
of new plant. 


BATH ROAD, BRISLINGTON, BRISTOL 4 


*Phone: Bristol 70321 (4 lines) 
BIRMINGHAM 89-93 Wrentham Street, NEWPORT Coronation Road, Cwmbran, PORTSMOUTH 25 Fareham Park Road, 


Bristol Street, Birmingham 5 Mon. Tel: Cwmbran 3601 (5 lines) 


Fareham, Hants. Tel: Titchfield 3124-5 
Tel: Midland 5447-8 


EXETER Exwick Road, Exeter PLYMOUTH Elburton, nr. Plymouth 
Tel: Exeter 59561 Tel: Plymstock 2049 and 2529 
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Here’s another Dumper with a 3-Way Tipping Dumper illustrated is Model OC. 
difference. It’s a BENFORD and the The price is £750 and delivery is from Stock. 
skip tips hydraulically three ways — 


RIGHT, LEFT AND CENTRE! V 
The skip tips and empties under a ; 
the finger-tip control of the driver and 
while the Dumper is standing or moving 
f 


forward or in reverse. Part or all o 
the load is tipped as desired. Skip goes 


under ordinary Mixers, holds a cu. yd. For Progress in Design 


of concrete, and, because of sideways 
tipping, is ideal for kerbing, concreting and Better Value! 


green pipes, filling trenches and the like. 


/ h } \ bi 

oa | ma . 

I~ a ek 7 arm Sel — 

5 ek pape sas Se a | 
MTs) a ad) STR MASA me haat) TILTING DRUM MIXERS OAL th 








WILOWAY 


Te 
BETTER 
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FEATURES 


SAVILLE 


A Company of the LUMLEY-SAVILLE Organisation. (TRACTORS) LIMITED 
STRATFORD-ON-AVON CARDIFF 


Telephone: 4242 (15 lines) Tel: CARDIFF 33572/3 
Telex. Birmingham 31633 Telex. Cardiff 49250 


LONDON 
Tel: ASHFORD (Middx.) 4191 (10 lines) 
Telex. London 24117 


BELFAST Telephone: DUNMURRY 2511 (4 lines) 


IRELAND: Sole Distributors for INTERNATIONAL HARVESTER, J. H. SAVILLE & CO. LTD. Tel: DUBLIN 373606 (5 lines) 
(aunstsseresenmesssenemnennetanensamnnatetanmnsnencemmnaeenteminmamntemenienees 





The Simdine Big 3} fits on te ale oon Hydraulic reverse rotation 
a standard 7 ton short ee when eres of the of drum which speeds up 
a _— loading under plant 


wheel base chassis. 





3 PLAN YOUR FLEET ON THE BIG 3¢ / 


s . 
ey 


jm chelsea st. nottingham. tel. 77731 
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WHITLOCK ALSO PROV! 





] 
} 
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mney yt thy LTD. GREAT YELDHAM ESSEX : TEL GREAT YELDHAM 305 (8 LINES) 
Li eee a EXCAVATORS AND SHOVELS 


——~ . Pea ie se 
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EASIER OPERATION 
MORE POWER PER BLOW 
UP TO 21" JUMP 


MORE YARDS PER MINUTE 
SELF CONTAINED 


LOWER OIL CONSUMPTION 
COMPLETELY PROTECTED 
MORE EFFICIENT FUEL SYSTEM 


STREAMLINED POWER 
RAMMER 


Built within the Bentley Group by 

PEGSON LTD - COALVILLE - LEICESTERSHIRE 
Tel. ; 1234 (10 lines) 

London Office: Iddesleigh House . Caxton Street S.W.1 
Tel.: Abbey 2373 


Scottish Office: 7 Lister Road, Hillington Industrial Estate, Glasgow 
Tel.: Halfway 1800 





SIZES PROCESSED (Tubed and Tubeless) 


12.00 x 24 (8 ply) 18.00 x 24/25 (All ply ratings) 
12.00 x 24 (16 ply) 


13.00 x 24 (All ply ratings) 24.00 x 29 (All ply ratings) 


21.00 x 24/25 (All ply ratings) 


14.00 x 24 (All ply ratings) 29.5 x 29 (All ply ratings) 
15.00 x 20 (20 and 22 ply) 27.00 x 33 (All ply ratings) 


16.00 x 24/25 (All ply ratings) 


N.B. (Further sizes to be announced) 


You can rely on... 


‘BLUE PETER’ 
RETREADS 


Manufactured by the most modern and efficient 
machinery with laboratory contro! over all com- 
pounding and retreading processes. 


and... 


‘BLUE PETER’ 
REPAIRS 


carried out by highly skilled, experienced operatives. 
All repairs are photographically recordcd at the 
‘stripped’ stage and photographs are supplied as 
evidence of the work involved. 


backed by... 
‘BLUE PETER’ 


SERVICE 


Local ‘BLUE PETER’ distributors provide prompt 
and willing help supported by the Company’s speci- 
ally designed transport vehicles. 





EARTHMOVER: RETREADS 


“ 
4 
< 
= 
= 
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. 


This completely new side discharge- 


dumper provides hydraulically operated 


finger tip controlled side discharge of 


concrete- 1'-3’ above ground level whilst 


travelling under load 


0 = 


c & ee FS 
i, Raw’ ae - 
ys ran 


Chassis. 6” x 3” and 4” x 2” Channel, elect- 
rically welded giving ample 
strength and rigidity. 

3/16” thick sheet steel, electrically 
welded and braced whererequired. 
Capacity: 27 cu. ft. water level. ensures use on site with 
Speed of lift: 7 seconds. Re a 
Loading height: 4 ft. 

Maximum payload: 30 cwts. 

Turning Radius. 9 ft. 6 ins. 

Engine. Petter AVA2. 11.5 h.p. @ 1650 

r.p.m. working off half speed shaft. 

Chain drive to clutch, slow runn- 

ing ‘‘Renold” 3” pitch. 

Constant mesh, 3 forward, 1 re- 

verse, gears hardened nickel 

chrome steel with a ground finish 

to ensure smoothness in running. 


ki 
. P. Low loading height of 48 in 
with 27 cu. ft. water level skip 


Gearbox. 


Driving Axle. 


r} Speeds: 


Pump. 
Control Valve. 
Ram. 


Hoses. 


4 star differential with half shafts 
of 100 ton steel. 

12” x 2}" brakes. 

1st gear: 4 m.p.h. 

2nd gear: 75 m.p.h. 

top gear: 124 m.p.h. 

reverse: 4 m.p.h. 

4+ g.p.m. @ 1,500 r.p.m. Chain 
drive. 

Manually operated with relief un- 
loader valve set at 1,500 p.s.i. 

23° stroke-2$” bore with nickel 
chrome ram, tested 2,500 p.s.i. 
Adequate in strength with a single 
wire braid, tested 2,500 p.s.i. 


£/20 te. 


Positive hydraulic finger-tip 
control ensured by double- 
action ram driven from 
ty hydraulic motor 
tly coupled to engine 


Ola lec M mum le mel 
driver at all times ensuring 
accurate placing of concrete 
whilst in motion complete 
rs ae De ar lel 


required within 7 seconds 


THWAITES ENGINEERING CO. LTD. 
CUBBINGTON * LEAMINGTON SPA 
TEL.: LEAMINGTON 3089 

GRAMS: DUMPERS, LEAMINGTON 
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Most companies start as small fish. But few plan to stay small. Most would 


like to grow into BIG fish given the chance. But growing takes money, and sad to say, not every small fish 


has quite as much money as he could wish. However, money is just what upT does have. We supply money to 
help businesses expand, extend their premises, add new or replace old equipment. Do you dream of becoming 


a BIG fish? Perhaps upT can help you grow. 


UDT HELPS INDUSTRY TO WELP ITSELF 


UNITED DOMINIONS TRUST (COMMERCIAL) LIMITED +» UNITED DOMINIONS HOUSE + FASTCHEAP LONDON EC3 








Ce 
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ASH 


Washed & Graded Filter Media 
Graded Block Making Ash 


Any Quantity Delivered or ex Works 


W. G. PRIVEIT & SONS LID., 


DRAYTON LANE, PORTSMOUTH, 
HANTS. 


COSHAM 70059 








| atom st 
CONSTRUCTIONAL ENGINEERS 1D, 











STEVENAGE ROAD, EAST HAM, E.6 





SPECIALIST IN HANDLING 
AND LIFTING ALL TYPES OF 
PLANT AND MACHINERY 
















Telephone : 








a 






1 No. ‘Jules Weitz’ G.12 Tower Grane 


c/w 80’ mast, 56’ jib, all electric motors, rails, trailing cable, n TD t)) 
transporter, electrically wired to work on 440-Volts, 3-phase, 50-cycles. FOR 
This Crane was manufactured to B.S.S. in this Country under Licence UJ 
by the Sheepsbridge Engineering Co. in 1958. 
A separate price can be quoted if necessary for the Tower Crane. | : 
This machine is at present lying at Ystalyfera, Swansea. A ‘7 STAR’ LOGICAL CLOAKROOM 




































& me Z 
5 egy “ * ™ SAVES-SPACE %# SA\ 
1 No. Jules Weitz G.15 Climbing | ; * PRESERVES GARME ‘ 
Crane * ENSURES HYGIENE 
* REDUCES ABSENTEEISM 
ith 6S’ 7” iable length ddie jib, lete with all electri r a as i ; rT eon) : 
motors and movements ‘and wired for 440-Volts. ‘S-phase, SO-cycles. | 7 4 q AAS eu D i ee . gp aa, ) ye a 
This machine is at present lying at Milford Haven. ‘ @:: * MEETS, NEW FACTORY ACT 
@ P Installed in Factories, Stores, Offices, Swimming Bachs 
N. or the above Cranes were each used on one Contract only | r te 1 Acetate adm eli te7 





for a period of approximately nine months and since this | 
time have been stored under cover. | 


. | mm i eh ON: ee eee ee 

GEEKAY (Plant Hire) LTD. LD Cole Planeteers 
GREAT NORTH ROAD, MILFORD HAVEN. e ‘Tel: HOLborn-4531/5121 

Tel.: Milford Haven 831/2 | 










NOW AVAILABLE WITH 


| sino Roller Shutter Doore! 


@ Any number in one block. 

@ Free advisory service available. 

@ Hinged or ‘Up & Over’ Doors. 

@ Extensive free delivery area. 

@ Erection service available. 

@ Purchased by over 300 Councils. 

@ 3 years’ Guarantee. 

e Attractive Deferred Terms. 

Batiey Multiple garages provide an unequalled 

investment = ideal for Housing Estates, Public 
Utilities, Hotels, Private lock-ups, etc. Send for 
fully descriptive Brochure. 

RNEST BATLEY LIMITED 
141 Colledge Road, Holbrooks, Coventry. Tel. 89245 
141 New Islington, Manchester, 4. Collyhurst 2887 
123 Shepperton Road, London, N.1!. Canonbury 8793 


Back to back in Roof slopes to front 
one block - or rear 


Lee i 


MOBILE CRANES 
ae A 


MAXIMUM 
vt ween h 
TOR ae CRT 


Tel. St. WES 2441-2-5-4 


ST IVES SAND 1 GRAVEL Mimeiim §=©622, The Broadway, St. Ives, Hunts. 
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THE CLAYTON P.A.Y.E. TAX SLIDE 


CLAYTON, ali 
PAY.E Se 
TAX SLID 


TAX CODE 


€. s. No. | vies 
COPYRIGHT 
1-5 















PATENT 
APPLIED 
Neo Neher 








RESERVED 





RRO BREEN LHL EAN RRR NNN AERA AERA ANT 









sr HOW IT WORKS 
Slide CODE No. up to 

ARROW, then read off TAX & 
GRADUATED INSURANCE 


2 
SH 
a1: 
[Sil 
against PAY. Full instructions 


__36-38_ on back of Slide. 





REHM LINES EERIE ANANSI 





RRARNERNN NAAN VAAN 


-8 _ 100-103 
___104-106 | 
107-110 
2 2/10 | 
asthe 
__ 4-115 
116-117 
cea 
“9=120_ 
121-122 _ 
123-124 
















SO SIMPLE... 
SO QUICK.... 
SO EASY'!.... 





P.A.Y.E. and Graduated Insurance 
deductions read off at-a-glance for weekly- 


paid employees! For employees on 






fluctuating pay it is indispensable—for 


i 
=.16 ee 146-147 
=.15 







3 weeks in every 4 it reduces the work : 
148-149 
of P.A.Y.E. by 75%. For the >. 0} = 

De 153-154 
. 155-156 








England by Blundell Rules Ltd. 


fourth week you use the normal C’- 


POST FREE 





P.A.Y.E. procedure. a [a2 9 WO=Hat 


ae 6S 
163-164 


This includes free 
replacement of centre slider 
if °61 Budget alters P.A.Y.E. 


FREE TRIAL OFFER 


SK It is estimated that the normal 
time employed in P.A.Y.E. work is 
2 minutes per week per employee. The 


ARROW, then read off TAX against PAY. 
fuller instructions on the back. Made in 


up to 





y Skirden Products Ltd, 25 Buckingham Gate, London S$ WI 





Clayton P.A.Y.E. Tax Slide reduces 178-179 If you like, we will send you a 
S 180-18! | S F : 
this to 30 seconds for 3 weeks out of 4 ~ 182 2 CLAYTON P.A.Y.E. Tax Slide 
—an overall saving of more than 50°, ! 3 on approval for 14 days. 

$33 
is ake 
eco 

Send for your CLAYTON P.A.Y.E. Tax Slide today:— SKIRDEN PRODUCTS LTD., 25, BUCKINGHAM GATE, LONDON, S.W.1, 
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Stemas NEW REPLACEMENT 
Offer — PARTS for the 


following types of zi 
gy uae - | CONCRETE STORAGE 
INTERNATIONAL HOPPER 
Also:— | sry sl welded el contrction 
Standard chains, repair links, etc. for other makes of heavy gauge back plate for long life 
excavators. Easily controlled shutter operated by 


downwards pull of full width handle 
All parts are ACCURATE REPLACEMENTS of the : 
original components and are GUARANTEED against 
defective workmanship. 


ENQUIRIES additional to above are INVITED. 


STEMAS (STEEL, MARINE & SALVAGE) LTD. 
MIT 0171 2 LANGDALE PARADE, MITCHAM, SURREY 


Body designed to ensure free flow of all 
mixes of concrete 


Also available to order mounted on wheels 


Delivery chute may be extended a further 
by fitting our special extension unit 

available at slight extra charge 

Standard sizes: | cu. yd. and 2 cu. yd. 


Full details from the actual Manufacturers AUDAX = . 


CENTRAL AVENUE, WEST MOLESEY, SURREY. Te/: Molesey 607! (5 lines) 


SITE GABINS by ASH 


EX-STOCK OR PROMPTEST DELIVERY 


UNIT 
DESIGN 

























All engines* 
start 

first time 
with... 












Literature 
on 
request 





One shot of EASY START in the air intake gives instant 
starting in the coldest weather—one shot of EASY START 
saves money, time and trouble. 

*petrol, diesel, paraffin, gas and oil. 

EASY START in the press button pack 15/- RETAIL from 
Garages and Motor factors. 


Bradville Ltd., 6 Stratton Street, London, W.1. 






















Telephone: 


CHEETHAM 
HILL 6568 





% DISTANCE NO PROBLEM 
* LIFTS UP TO 50 TONS *% JIBS TO 170 FEET 
%* ‘PHONE BATH 78158 OR 78450 


G. W. SPARROW AND SONS LIMITED eed 
LOWER BRISTOL ROAD - BATH - SOMERSET 19 TON N.C.K. PENNINE 














SO TON COLES ‘CONQUEROR’ 


PENHILL 


REINFORCED PRECAST CONCRETE 


FENCING! 


Ideal for all boundary fences, industry, schools, parks and private houses 
—consists of reinforced concrete panels approximately 5’ long by 12” deep, 
slotted into attractive reinforced vibrated concrete posts. Ornamental top 
panels available. No maintenance required . . . lasts a lifetime. 





.. and the 
PARK RANGE 


of 
GARAGES 
Specially designed for sites where 


it is necessary for roof to slope 
from rear to front. Any number of units can be provided. 


Write NOW for free 


PENHILL SUPPL IES (Sidcup) LTD., (Dept. C.J. 3): 471, Blackfen Road, Sidcup, Kent. Tel: Bexley Heath 0056/7 







1 
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LOCKFIELD AVENUE, BRIMSDOWN, ENFIELD, MIDDxX. ses le) See ee ee 









S.G.M.E. SPREADERS & FINISHERS 


FOR 


CONCRETE ROADS AND RUNWAYS 











S.G.M.E. Concrete Spreaders and Vibro-Finishers are working at present on various sites at 
London, Prestwick and Ringway Airports. All these airports are being enlarged and the work 
is done in several stages by different contractors. The contractors might vary but every one of 
them is using $.G.M.E. Equipment; sometimes just Spreaders and Vibro-Finishers; sometimes 
also Vibro-Joint-Cutters.and in many cases $.G.M.E. Mixers for the supply of the concrete. The 
illustration shows machines of the latest design spreading, compacting and finishing the concrete 
of a new taxiway being laid by Sir Lindsay Parkinson and Co. Ltd. at London Airport and in the 
background a fully automatic $.G.M.E. “Split Drum” Mixer and Batching Plant is just visible. 
This Mixer, which supplies dry-lean and pavement quality concrete, is one of a large number 
of installations working up and down the country on roads, runways and factories and in 
ready-mixed concrete works togthe fullest satisfaction of the users. 


UAT SD SL Daa] Cen 


LOCKFIELD AVENUE, BRIMSDOWN, ENFIELD, MIDDX. TELEPHONE: HOWARD 4063-5 
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Building and 
Public Works 
Exhibition 


| MATERIALS AND | 
| EQUIPMENT 





CONCRETE MIXER 


the little 
mixer with 
the big 


Capacity | 







FROM 2 BAG SIZE 


EOE 


H.P. TERMS - ONLY 10°, DEPOSIT 
WITH PETROL ENGINE OR ELECTRIC MOTOR 
THE LINER CONCRETE MACHINERY CO. LTD, 


125, PARK ROAD, GATESHEAD, 8. Phone: 7250!. Grams: ‘Liner, Gateshead’ 


London Office: Liner House, Lexden Road, Acton, W.3. Phone: ACOrn 893) 
reer -: OC nO er ee = 
Please send full details of items marked ‘ X’ 


Supported by The Midlands Federation of 
Bullding Trades Employers 


Castle Bromwich, Birmingham 
14th to 24th June, 1961 


FORTHCOMING EVENTS 


Bullding & Public Works Exhibition. Bristol, 13th - 25rd June 1962 
(Covering 40 acres, Demonstration Area 8} acres). 


Building & Public Works Exhibition, Chester-le-Street, Co. Durham 
June 1963 


(Covering 30 acres, Demonstration Area 6 acres). 


Enquiries:— J. SANDLER 


20 JOHN STREET, SUNDERLAND 
Telephone: Sunderland 58939 


FOR YOUR | 
SPORTS Be 
GONTRACT & 


Obviously you want a keen and 


© CADET MIXER © ROUGHRIDER DUMPER O PORTASAW | 
NAME ee a | 
ADDRESS | 


| 

| 
lias 
_ 


Also at 
Birmingham, Manchester, Liverpool, Bristol, Leeds, Grantham, WINER 
Torquay, EdinburghG!/osgow, Dundee, Belfast, etc. >) 



















comprehensive estimate .. . 
Certainly you look for facilities 

and equipment necessary to carry 
out the work efficiently . .. 
Assuredly you expect proven methods, expert workmanship and high 
grade materials. Then consult a member of the Consult a 


British Association of Field & Sports Contractors, Member of the 
all of whom must satisfy these requirements before 4° ° a 
membership is granted. Please write for full list from British Association 
the Secretary, 76 Marylebone High Street, London, W.1. of F ze ld & Sports 
inant cts Contractors 
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Sole Agents in the United Kingdom 


_ | GEORGE COHEN SONS & CO LTD 


WOOD LANE, LONDON, W.! 2 Telephone : Shepherds Bush 2070 
And at Stanningley, near Leeds - Kingsbury, near Tamworth - Manchester - Newcastle 
Southampton - Glasgow - Swansea - Sheffield - Belfast and Bath. 
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The lO Ton Capacity 
a OUGLA 


ast 
DUMP TRUCK | 


Douglas type 944 (4 wheel drive) and 942 (two wheel 
drive) 10 Ton capacity Dump Trucks are specially designed 
for high performance and heavy duties, and combine the 
advantages of efficiency, strength, flexibility, and high 
payload to weight ratio. Write for full illustrated literature. 


THOS. W. WARD LTD | 1120 woms: sure 
- - Telephone: 2631! - ‘Telex: 54-119 
LONDON OFFICE: BRETTENHAM HOUSE - LANCASTER PLACE - STRAND - W.C.2. Telephone: Temple Bar [515 
Also at: COVENTRY, Bayton Road, Exhall, Tel: Bedworth 2441 2, GLASGOW, Fore Street, Scotstoun. Tel; 8083 BRITON FERRY, Giants Wharf, Glam. Tel; 3166 





cp9s 
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Specify CUMMINS for your equipment 





Britain’s leading manufacturers are offering 
their equipment powered by CUMMINS* engines because :— 
The engines are designed and custom 
built to suit the application - High quality provides 
for extended life and minimum downtime : Cummins 


World Wide Service is second to none. 





British Built G U S —the DIESEL with 
100 to 400 BHP M M { N the PT* Fuel System 


CUMMINS ENGINE COMPANY LTD. 


Sales Office: 34 St. James’s Street, London, S.W.1. Telephone: TRAfalgar 5561 
Factory: Shotts, Lanarkshire, Scotland. U.K. Distributors: Cummins Diesel Sales & Service Ltd. 
International Sales and Service: Cummins Diesel International Ltd., Nassau, Bahamas. 

% Trade Marks of Cummins Engine Co. Inc. 
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BITUMEN-BOUND BASES = UNINTERRUPTED CONSTRUCTION 


“* 


March 16 196] 


ae 


Flexible roads are now being laid incorporating asphalt and bitumen macadam in a new type of 
base construction. Mexphalte bitumen is being employed fo bind the base aggregate and to produce 


a tougher road with many improved features. 


The bitumen-bound base assists an uninterrupted construction schedule as it provides a fully 
weatherproof roadway for contractors’ vehicles as soon as it is laid. Adverse weather which might 
normally bring construction to a stop does not affect the condition of the base. 


Further advantages are:— Increased load-bearing capacity is achieved and the base can be laid 
thinner than conventional bases. The risk of frost damage is reduced to a minimum. The 
greatly improved weather-resistance of the base safeguards the structure from the effects 
of moisture at all times of the year. The bitumen-bound base is not disintegrated by 
subsidence and restoration of surface levels is facilitated. The increased accuracy of 
the machine-laid base makes for greatly improved riding qualities in the final surfacing. 


MEXPHALTE & SHELPHALT 


THERE ARE NO BETTER BITUMENS 


SHELL-MEX AND B.P. LTD. 
Registered Users of Trade Marks. 
Distributors in the United Kingdom 
for the Shell and BP Groups. 





20th CENTURY EQUIPMENT 


COMPANY (LONDON), LTD. 


ALL CONTRACTORS’ PLANT 


Phone: Cunningham 029] Phone: Waltham Cross 23496 and 


24913 


MERCANTILE MACHINERY 
(PLANT), LTD. 


39 Highfield Road, Dartford 
Phone: Dartford 23993 / 23380 


R. A. WOOFF (PLANT 
LIMITED 


HIRE), 


Phone: Wokingham 413 or 1245 


GENERAL ROADWORK. LTD. 
616 Mitcham Road, Croydop 
Phone: Thornton Heath 6989 


GENERAL ROADWORK, LTD. 
Eastgate Wharf, Lewes, Sussex 
Phone: Lewes 2291 


W. A. DAWSON, LTD. 
CIVIL ENGINEERS AND 
CONTRACTORS 
Sundon Park Road. Luton 
Phone: Luton 52203 


EXCAVATIONS (HYDRAULIC), 
LIMITED 


London and Home Counties 
Phone: Orpington (MM) 31908 


K. WAGER AND COMPANY, LTD. 
PLANT HIRE 


Rush Green, Hertford 
Phone: Hertford 2899 and Ware 661 


NORMAN HILL, PLANT HIRE 


174 Twickenham Road, Isleworth, 
Middx. 


Phone: Isleworth 8981 


BARRIE A. HILL AND CO. 
PLANT HIRE 
“Parklands,” Forest Green. Dorking, 
Surrey 
Phone: Forest Green 219 


JOHN BATTAMS 


46 Zermatt Road, Thornton Heath, 
Surrey 


Phone: Thornton Heath 


3346 


ALDERMAN AND SONS, LTD. 


61 High Street, Whitchurch. near 
Aylesbury, Bucks. 


Phone: Whitchurch 288 


DOUGLAS-HAMILTON 
(CONTRACTORS), LTD. 
North Farm Road, Tunbridge Wells, 
Kent 
Phone: Southborough 1538 


W. BIRD, PLANT HIRE 


New Broad View Farm, Bedfont Road, 
Stanwell, Middx. 


Phone: Feltham 2364 and 3572 


SHARPES PLANT HIRE 
8 Wangey Road. Chadwell Heath, Essex 


Phone: Seven Kings 0181 


. R. S. FOSTER, CONTRACTORS 
58 Crown Hill, Rayleigh, Essex 


Phone: Clavering 349; Rayleigh 376 
and 1211 


F. B. SENNETT 
(CONTRACTORS), LTD. 
19 Second Avenue, Wisbech, 

Cambridge 
Wisbech 


Phone: 122 


PARDIX PLANT ENGINEERS, LTD. 


HEAVERS PLANT HIRE 
(CHICHESTER), LTD. 


Phone: Chichester 2929 


G. A. RAWLINSON 
PLANT HIRE AND EARTH MOVING 


Phone: Hatfield 2264: 
(Night) Welwyn Garden 6117 


COOMBESIDE CONSTRUCTION 
COMPANY, LTD. 


38 Sheep Lane. London, E.8 
Phone: Clissold 9179 


B. G. COX 


Alpha Works, Meadow Way, 
Letchworth, Herts. 


Phone: Letchworth 709/976 


T. H. ROBERTS, LIMITED 
EARTH MOVING CONTRACTORS 
Outwood, near Redhill, Surrey 


Phone: Smallfield 118 and 073 


JACK BRANCH 
Waterbeach, Cambridge 


Phone: Waterbeach 571 


f. FORD EXCAVATIONS 
Lodge Farm, Holmwood, Dorking, 
Surrey 

Phone: Dorking 73112 


J. F. TAYLOR AND SONS 
114 High Road, North Weald, 
near Epping 


Phone: North Weald 334 (Day or Night) 


FITZPATRICK PLANT 
HIRE DIVISION 


455 Old Ford Road, E.3 
Phone: Advance 299] 
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MILLS SCAFFOLD CO. LTD., A subsidiary of Guest, Keen & Nettlefolds, Ltd., Head Office: Trussley Works, Hammersmith Grove, London W.6. (RIVerside 3011) 
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There is nothing too LARGE or small for CLIFTONS 
to supply—whatever your need, CLIFTONS can 
arrange prompt delivery — at competitive prices ! 


If you are planning 2 
ROAD CONSTRUCTION, EXPANSIO hie 
PROJECT or REBUILDING SCHEMES, 
CLIFTONS can supply every item of plant 

and equipment you may require — either 

on sale or hire basis. 


FRYaeeeseeeeBeeeee eget saw 

g SECTIONAL BUILDINGS AND MOBILE SITE OFFICES a 

a ROAD SIGNS, LAMPS, PUMPS, TRAFFIC LIGHTS, 
VIBRATING ROLLERS, TARPAULINS, PROTECTIVE § 

& CLOTHING, LADDERS, STEPS, TRESTLES, WHEEL- i 

g BARROWS, FORKS, SHOVELS, BUCKETS, TOOLBOXES, 

‘ LATRINES, PICKS, RAKES, ROPE, RAMMERS, CHISELS, § 
HAMMERS, etc. OFFICE FURNITURE & EQUIPMENT. 


Lema em ew eee eee eee 


en you 
are at the PLANNING stage, and ensure 
complete success in your project. 
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LIMA cranes A Lima 1201 
equipped with 120 ft. boom, 
owned by John Thompson, 
Water Tube Boilers, Ltd., 
working on the Berkeley 
Nuclear Power Station in 
Gloucestershire. 


Lima, Hendrix and Rolls-Royce — three names 
known to leading contractors throughout the world. 
Machinery by these famous makers forms part of the : Rolls - Royce turbo - charged 


wide range of contracting equipment sold and serviced diesel engines. Replace with 
a Rolls-Royce engine and 


by Jack Olding, Britain’s leading distributors. With oy’ \ benefit from the parts ra- 
equipment from Jack Olding, contractors enjoy two j ae "Of ee 
distinct advantages :— ( power ranges. 
* The equipment is always the finest and the most 
up-to-date obtainable. 
* The equipment is backed by the incomparable 
Jack Olding service and parts organization. Modern 
service depots throughout the country are operated 
by a team of trained technicians. Wherever you 
are, Jack Olding service is nearby. 


When you dig for mineral wealth, or move earth for new 

roads, land development, factories and houses, remem- Hendrix Gragline buckets. The 

ber it pays to operate with equipment from Jack Olding. Hendrix ‘HS’ range covers 
every size from § to 40 cu. yds. 
Hendrix buckets combine very 
high capacity with minimum 
deadweight. 


Jack Olding & Co. Ltd., Hatfield, Herts. 
SCOTLAND: Jack Olding & Co. (Scotland) Ltd. 
Coupar Angus - Perthshire. 
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For the North, Scotland and Ireland 
| SERVICE ENGINES (NEWCASTLE) LTD crecttime toa, Neweasti-upon-Tyne, Te. 66 
NORTHERN PLANT & MACHINERY GO ictinond park, Finaghy, Betas 10, Tel 6671 
~ |.ASTEWART (PLANT) LTD witntank works, Townmilt Road, Glasgow E.1. Tel. Bridgeton 444 
HARPER MOTOR CO LTD tottorn sunction, anerdeen, re. 25387 


SALES: SERVICE: SATISFACTIO 
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DIESEL 
CRAWLER 
TRACTORS 


The World’s MOST 


CHEAPEST TO BUY... 
CHEAPEST TO OPERATE.. 
CHEAPEST TO MAINTAIN. 
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VERSATILE Earthmovers 


H. A. SAUNDERS LIMITED 


INDUSTRIAL TRACTOR DIVISION 


836-842 HIGH ROAD, NORTH FINCHLEY, LONDON N.12 
Grams: Dutrax, London N.12 





Xa Saeeaenen THE CONTRACT JOURNAL March 16 196] 


Dry, bone dry—and firm as a rock 


The facts and figures speak for themselves. For example, we 

illustrate a Blaw Knox Wellpoint system at the River Lagan Bridge, 
Dunmurry, Belfast, which has lowered the water level by over 

thirty feet, without removing any fines. 

In major de-watering projects over many years, Blaw Knox have proved 
the value of correct technical appreciation and installation know-how. 
The exclusive two-valve jetting tip prevents dissipation of 

jetting pressure, a vital point when penetrating stratified 

layers of clay, ballast etc. Produced in conjunction with the 
Moretrench Corporation of the U.S.A., the system incorporates various 
sizes of wellpoint and jetting pumps — specially designed to work 

at their highest efficiency at their rated capacity. 

As the originators of systematic de-watering, with an 

all-embracing experience in de-watering problems, we are pleased 

to give specialist advice at any time. 


River Lagan Bridge constructed for the Government 
of Northern Ireland. Contractors: Caffin & Co. Ltd. 
Consultants: Sir William Halcrow & Partners. 





Design .. . thinks ahead—stays ahead 


Paine Blaw Knox Limited, Thorn House, Upper St. Martin’s Lane, London W.C.2. Temple Bar 0381-6 
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“you can really SE MON 


with the NEW BTD-8 and B-8G-2 bullgrader | 


HERE’S THE NEW BTD-8 CRAWLER, with that extra long life steering clutch plates and 30° spiral bevel crown 


power ... weight . . . and speed, to give you more yards per wheel for extra durability in heavy-duty operation. 
hour — cheaper! Fitted with the ‘direct-lift’ B-8G-2 hydraulic bullgrader equip- 
This easy to operate and cleanly styled British 60 h.p. tractor ment with easily angled and tilted blade of 9 ft. length and 28 in. 


features a smoother, stronger, power-train incorporating new height, the BTD-8 is the master of all those really tough jobs. 








CRIPPS, . 


For construction Equipment — the finest on tyres and tracks. 
R. CRIPPS & COMPANY LIMITED for I. H. SALES AND SERVICE 


NOTTINGHAM Telephone: 71161 - MANCHESTER Telephone: Trafford Park 1658 - SHILDON Telephone: 261 
ESTABLISHED 1831 —CONTRACTORS TO H.M. GOVERNMENT YOU CAN RELY ON OUR SERVICE — PROVED OVER 60 YEA 






INTERNATIONAL 
HARVESTER 
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SEE THIS RECORD-BREAKING RUN 


Arrived on site, jibs erected, two beams lifted onto railway 
bogies and winched on to temporary Bailey Bridge. One crane 
Saturday 8 am. travelled 4 miles to West side of bridge and took up position 


Faced with the formidable task of placing coc aoa ti, 





nine 72’ pre-stressed concrete beams, each 
First beam positioned, second beam placed on Bailey Bridge 
ready for lifting, lifting frames fitted, second beam positioned. 
; ‘ Sunday One crane travelled 4 miles to East side of bridge, removed and 
days as part of the Bristow bridge building replaced 50’ of rail track on Bailey Bridge approach. 


scheme for the new Ross Spur motorway; 


weighing 60 tons, over the Wye in seven 





Third and fourth beams placed on Bailey Bridge and subsequently 


Mobile Lifting Services Ltd. chose two positioned. Bailey Bridge re-positioned by cranes. One crane 

Monday travelled to East side of bridge to help position two beams on 

Coles with a combined lifting capacity of bogies, travelled back to West side and assisted in positioning 
fifth beam. 





90 tons. These Coles cranes played a 


maior part in helping to complete th Sixth beam positioned. One crane travelled to West side to help 
) P ping P me Tuesday place seventh and eighth beams onto bogies, and subsequently 
task two whole days ahead of schedule: to position them. Ninth beam placed on bogies. 





another record for the new motorway! 


Ninth beam placed in position. Cranes converted to travelling 
Wednesday order—moved off site by 3 p.m. 


STEELS ENGINEERING PRODUCTS LTD. 


HEAD SALES OFFICE: 143 SLOANE STREET, LONDON, S.W.1 
SALES AND SERVICE: LONDON, BRISTOL, BIRMINGHAM, MANCHESTER, LEEDS, NEWCASTLE, GLASGOW. 
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MOBILE LIFTING 
SERVICES LTD. 


C MEMBER OF THE TARMAC GROUP) 


USE COLES TO 
BRIDGE THE WYE 


cn ernment 


Ar TI et ee li Se 
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THE NAME 
THAT CARRIES 


WEIGHT 


*Registered Trade Mark 
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YOU’RE ON TO THREE 


The heavy-duty, 440 Crawler, (with 
Direction Reverser as an optional extra 
for speedier operation) is the basic unit 
for the three machines illustrated. 


The 831 Crawler Loader, with j yd. 
bucket on solid steel boom arms, is a 
husky machine giving top performance 
over the roughest ground. Quick dump- 
ing, automatic roll-back and single 
lever, hydraulic system control ensure 
high speed operation. 


Sa 


JOHN DEERE - LAN y 4 


The 51 Backhoe has a two- The 602 Bulldozer has welded, 
lever system for simple one piece, outside mounted box 
angle boom fitted with a rigid, 
box welded blade. The blade 

2 angles left and right and has 
Te SL eo extra high lift. The cutting edge 
—which aids flush digging, is reversible and replaceable, and 
reach over 20 ft. and depth the 602 is capable of grading of 
every kind. 


control, five boom 
positions from outside 


ever I3 ft. Maximumswing 
is through 180° and 

Paar alba: Calls 

combined with 

the 83l asa 

dual purpose 

machine. 


OFFICIAL N & E LONDON DISTRIBUTORS 
FOR FRED MYERS LTD. OF JOHN DEERE~LL.AA NZ 440 CRAWLER 


MOORES PLANT LTD FE elephone 


105-129 MARKFIELD RD. TOTTENHAM LONDON N15, TOTtenham 
Grams ‘Morplanlim’ Southtot London 0401 (10 lines) 
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NOTICE.—Orders for 
the understanding that the Editor may make any 
alterations in an advertisement to 
conformity with the style and standards of “The 
Contract Journal.” The Proprietors reserve the 
right to suspend, cancel or refuse an advertisement 
without stating any reason. No undertaking is given 
that an advertisement will be published on any 
specified date. Communications which are not actual 
replies to the advertisement will not be forwarded. The 
Proprietors reserve the right to open communications 
and to withhold those not in accordance with this rule. 
GCAFFOLDING, etc., FOR SALE from STOCK: 
S EXCELLENT CONDITION; SCAFFOLD FITTINGS 
—FULLY RECONDITIONED, or serviced, or selected 


ensure its 


second-hand condition—all makes available. Putiog 
Couplers from 2/6. Double Couplers from 3/-. 
Used Steel and Alloy SCAFFOLDING TUBE and 


PUTLOGS in good condition. Reconditioned SHORING 
PROPS and TRENCH STRUTS.—SOULSBY AND CO., 
87 Deans Lane, Edgware, Middlesex. Telephone: 
MILI Hill 4644 (or 1855) and NORth 4112. 


ORRUGATED SHEETS WANTED. Any quantities. 
C Top prices paid for ANDERSON SHEETS and 
AMMUNITION SHEETS. 


Contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, €E.3. 
Telephone: ADVance 5691 (3 lines). 


IRCULAR TIPPING SKIPS, 2'2 cu. ft. to 1 cu. yd., 
C also CONCRETE POURING, '‘ayd., ‘a2yd. and 
tyd. For SALE or HIRE. 

PLANT AND BUILDING EQUIPMENT, LTD., 
1 Chatheld Road, London, S.W.11. BATtersea 9213 


MMEDIATELY AVAILABLE for all purposes 
I 45-gallon STEEL DRUMS, 18-gauge or 16-gauge 
Heavy Duty Drums suitable .for oil storage on field 
sites, floats, barriers, etc.—PROCESS SALVAGE, LTD., 
79/83 Coborn Road, Bow, E.3. Tel.: ADVance 1676. 


ANTED,. 25 24ft. Larssen STEEL PILES in 

1GB or 1U Section.—jJ. B. EDWARDS AND CO., 
LTD.. 220 Chester Road, Helsby, via Warrington 
Telephone: Helsby 197. 


WIKFORM UNIT FRAME SCAFFOLDING, 10,000 
Units available at depot, London. To be SOLD 
as and where lying. ——Write Box M.3761, “The 


Contract Journal.” 


PODMORE | 
SITE HUTS — ra 7 


Prompt despatch 
Keen prices 
High quality 


Phone:— 
WIMbledon 7622 
PODMORE WORKS Ltd., 
769-773 GARRATT LANE, LONDON, S.W.17 








SECONDHAND PLANT 


20,000ft. 10/21ft. STEEL en y. 
- ft. 
30,000ft. 6/9ft. STEEL SCAFFOLDING 1 /2d. ft. 
FITTINGS, ACROW PROPS, SPLITHEADS, 
TRENCH STRUTS also available. 
Immediate delivery from stock 


A. _F. SIMPSON, LTD., 
68/70 Penge Road, London, S.E.25 


Telephone: SYDenham 3131/5 


NEW TARPAULINS 


EXACT SIZES ONLY 


160z. before green wax proofing: 12ft. x 
- each 82/6, 15ft. x 12ft. each 132/6, 
x V2ft. each 1582/6, 21ft. x 15Sft. each 


. before green chemical proofing: 
-_ x Q9ft. each 97/-, 15ft. x 12ft. each 
149/6, 18ft. x 12ft. each 168/6, 21ft. x 15ft. 
each 237/6. 
COTTON DUCK, 14oz. 


JUTE, 


before green chemical 
proofing: 12ft. x 9ft. each 104/3, 15ft. x 
12ft. each 162/6, 18ft. x 12ft., each 186/6, 
21ft. x 15ft. each 258/6. 

BRAND NEW SHEETS, carriage paid England and 
Wales. Fitted long ropes, brass eyelets and 
Strengthening patches. 


ANY QUANTITY FROM LONDON STOCK 


JOHN MACNAMARA & CO. LTD. 


BUSH ROAD, DEPTFORD, LONDON, S.E.8. BER. 3275-1435 


SPECIAL OFFER OF LARGE SIZE TUBE 


10in. Tube in lengths up to 40ft. 
12in, Tube in lengths up to 40ft. 
14in. Tube in lengths up to 20ft. 
15in. Tube in lengths up to 20ft. 
Iéin. Tube in iengths up to 40ft. 
18in. Tube in lengths up to 25ft. 
20in. Tube in lengths up to 20ft. 


All of these sizes can be supplied plain ends or flanged. 


Also in stock a quantity of 24in. Tube, flanged in 
lengths of aBproximately 24ft. 


Large stocks of smaller size Tube always available. 


MIDLAND IRON & HARDWARE 
CO. (Cradley Heath), LTD., 


CRADLEY HEATH, STAFFS 
Telegrams: Telephone: 
Pipes, Cradley Heath Cradley Heath 66364-5-6 








SCAFFOLD TUBE (Steel and Alloy). 
SCAFFOLD FITTINGS (all makes). 
Prompt inspection at your convenience. 
Contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, €.3. 
Telephone: ADVance 5691 (3 lines). 


OQ BUILDERS AND CONTRACTCRS. 
BUY your CHESTNUT FENCING and POSTS direct 
from the manufacturer. Get a first-class delivery at 
competitive prices. — Write to ESTATES FENCING, 
LTD., Peasmarsh, Rye, Sussex. The largest Manu- 
facturer of Fencing in the Country. Peasmarsh 317. 


YREASE GUNS, heavy duty, 70 per cent. off list 
price, Tecalemit, 29'202. flexible tube, hexagon 
head, hand lever operated, brand-new condition, 60/- 


each, six at SS5/-, 20 at 48/-, Hydraulic head, 10/- 
extra. 
CROMWELL CO., Newport, Mon. 59045. 
ERBYSHIRE LIMESTONE, all grades, dry 
or tarred up to 200 tons per day, or graded 
smaller sizes available, delivered to site. 
GEORGE DAVIS (HAULAGE), LTD., 
2 Bosworth Road, Nottingham Telephone 84819. 
} EVANS AND SONS, LTD., offer for SALE: 
* SLEEPERS, for roadways, re-laying, silage: 
also CROSSING TIMBERS. 
Contact: Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 
OR SALE: 6,000 RAILWAY SLEEPERS. 
Guaranteed Grade S. Suitable for silage, road- 
ways, buildings, bridges, machinery, etc. — Write, 


‘phone or call: JOHN HILROY AND CO., 290 Shirley 
Road, Southampton. Telephone 76230. 


ISSEN Type HUTS, 16ft., 24ft. and 30ft. span. 
ROMNEY HUTS, 96ft. x 35ft. New and S/H 
Nissen and Romney Sheets from stock. Timber Buildings 
always avail.—NAYLORS (BILSTON), LTO. (Dept. 7), 
204 Wolverhampton Street, Bilston. Tel. 41689/42448, 


ALE, large quantity of DRESSED and SAWN STONE. 
Offers.—DERRICK AND SONS, Kirton Lindsey. 
Telephone 297. 


OR SALE, 100 tons RECLAIMED TIMBER 
suitable for cesale. Offers invited to clear site. 
Telephone: Orpington 20326 








EDWARD ASH, LTD. 
FOR 
RAILWAY SLEEPERS 
CROSSING TIMBERS 


KENT WHARF OREEKSIDE, DEPTFORD. $ E.8 
Telephone: TiDeway 2661-2 


INTERWOVEN FENCING 
CHESTNUT FENCING 
FENCE POSTS 


WINDER & CO. soe rxcovcrs) [TD 


63 Avonmore Avenue 
ALL 1522 LIVERPOOL 18 


SCAFFOLDING & PLANT 


From stock, reconditioned and new. We 


can offer a continual supply and service of: 
SCAFFOLD TUBE (Steel and Alloy) 
PUTLOGS (Steel and Alloy) 
FITTINGS - “HH” FRAMES 
BOARDS - PROPS - STRUTS 
TRESTLES AND SPLITHEADS 
FLOOR CENTRES 
COLUMN AND BEAM CLAMPS 
ROAD FORMS 


For detailed list of above and 
all other items of stock contact: 


Cc. EVANS & SONS LIMITED 

BURNSIDE WHARF, BURNSIDE 

STREET, BOW, LONDON, E.3 
Telephone: ADVance 5691 (3 lines) 














FENCIN 


W. A. SKINNER 


& CO. LTD. 
LONG DITTON, SURREY 


Phone: EMBERBROOK 1960-1961 


SUPPLIED AND ERECTED IN ANY DISTRICT 
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advertising are accepted on ANTED, unlimited quantities of: AST - IRON SPIGOT and SOCKET PIPING, 


mostly new, standard lengths, immediate delivery. 
16in. bore, 100ft Yin. bore, 200ft. 
1Sin. bore, 100ft. Bin. bore, SOOft. (Screwed Gland). 
12in. bore, SOOft. 6in. bore, SOOft. 
10in. bore, 100ft. 
CAST-IRON FLANGED, mostly new: 
1Sin. bore, 11 x 12ft. lengths. 
10in. bore, 300 x 12ft. lengths, Stanton 
8in. bore, 200ft. in 4/9ft. tengtns 
Sin. bore, SOOft. in 6/9ft. lengths. 
4in. bore, 500ft., chiefly 9ft. 





Also large selection BENDS, SLUICE VALVES. 
Full details on request. 
FRED WATKINS (ENGINEERING), LTD., 
a Coletora Gios. es 
C EVANS AND SONS, LTD., have in_ stock: 
« 200 tons PIERCED STEEL PLANKING. 
$00 tons R.S.J.s, ANGLES, PLATES, etc. 
SOO tons NEW and S/H CORRUGATED SHEETS. 


100 Rolls SOMMERFELD TRACK. 
Contact: Burnside Street, Bow, London, E.3. 
Telephone: ADVance S691 (3 lines). 


also SCREENED SHALE for 

sports grounds, road construction, French drains, 
etc. Supplies in various parts of Great Britain. 
Particulars and quotations from: WARWICKSHIRE 
QUARRIES, LTD. Bedworth Road, Nuneaton. 
tetepnone: Coventry 67821. 


ARAVAN BARGAINS.—Over 20 to be removed 
from park, from £10. Good chassis, bodywork 
requires repairs. Suitable handymen, farmers, con- 
tractors’ offices, canteens, mobile shops.—WHITEGATE, 
Talybont, Barmouth. Telephone: Dyffryn 226. 


RENCH SHEETS, 6ft. to 14ft., and STRUTS, 
Sizes 1, 2 and 3. For SALE or _ HIRE. 
PLANT AND BUILDING EQUIPMENT, LTD.. 

1 Chatfield Road, London, S.W.11. BATtersea 9213. 


OR SALE, approx. 3,000ft. of BOLTED STEEL 
SECURITY FENCE, in 8ft. Gin. x _ 8ft. Gin. 
sections. Price £1,000, standing near Cambridge. 
F. JAMES AND SONS, Newport Pagnell 18 and 19. 


HALE HARDCORE, 





OR SALE, Mild Steel REINFORCEMENT BARS 

(British), unused but rusty, 20 tons 1'2in. dia. 

x SOft., £37 per ton f.o.l. Leeds. — CONCRETE 
(NORTHERN), LTD., Stourton, Leeds, 10. 


GRANITE SETTS 


DELIVERED ANYWHERE 


HARRIS & BAILEY LTD. 
CROYDON 


ADDiscombe 318! Ref: Mr. T. A. Jones 





REINFORCED 


RUBBER HOSE 


FOR AIR COMPRESSORS 
SUCTION & DELIVERY, ETC. 


THE CENTRAL MANUFACTURING 
& TRADING CO. (DUDLEY) LTD. 
OLD HILL STAFFS 


Phone: CRADLEY HEATH, 69434 (10 lines) 
Telex 33- 310 


N. MIDLANDS DEPOT 
116 SIDDALLS RD., 
DERBY 
Phone: 48521/2 


SOUTHERN DEPOT. 
16 HEATH ROAD, 
ST. ALBANS 
Phone: 50721 /2 








Kariscol 


steel-framed, prefabricated 


BUILDINGS 


FACTORY BUILDINGS, 
WORKSHOPS, PLANT STORES, 
ETC. ETC. 

No on-site riveting or welding 
Speedy erection 
Permanent or temporary 
High recovery value 

30ft. to 100ft. clear span; lengphe 

in any multiple of 12ft. Gin. 

Write for leaflet K.104 
THE LILLESHALL COMPANY LTD. 
ST. GEORGES © OAKENGATES ~* SALOP. 
Onakengates 120 
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HORING 
all sizes, 


SALE, 
large quantity | 

for use, at 2/-. 
SCAFFOLDING 


PROPS — large for 
reconditioned. 
unused SPLIT JOINT PINS, ready 
Large quantities Steel and Alloy 
TUBES and PUTLOGS and SCAFFOLD FITTINGS. 
SOULSBY AND CO., 87 Deans Lane, Edgware, Middx. 
Tel.: MILI Hill 4644 (or 1855) and NORth 4112. 


C EVANS AND SONS, LTD., offer for SALE: 
¢ RECONDITIONED SCAFFOLD TUBE (Steel and 
Alloy). Also over 250,000 FITTINGS in_ stock, 
including S.G.B., Mills, Norstel, Burton, Big Ben, 
Boulton, etc. For full detailed list and expert advice, 
Contact: Burnside Street, Bow, London, E.3. 


Telephone: ADVance 5691 (3 lines). 


OR SALE, 10,000 SCAFFOLD FITTINGS of popular | 
makes, and_ including DOUBLE COUPLERS. 
JOINT PINS, SWIVEL COUPLERS and PUTLOG CLIPS, 
from 2/11 each. Also SCAFFOLD TUBE, Steel and | 
Alloy, in quantities. 
PLANT AND BUILDING EQUIPMENT, LTD., 


1 Chatfield Road, London, S.W.11. BATtersea 9213. 


CAFFOLDING. — Urcently WANTED, Steel and 
Alloy SCAFFOLD TUBE and all types of 
SCAFFOLD COUPLERS. Inquiries for Non-mechanical 
Builders’ Plant welcomed.—cContact: SCAFFOLDING 
SERVICES, 69 Upton Lane, Forest Gate, London, E.7. | 
Tel.: Gra. 2002. 


ARAGE DOORS made to your individual require- 

ments. Also CASEMENT WINDOWS, FRONT 
GATES, etc. Delivery anywhere.—Send for illustrated 
joinery list: UNIVERSAL SUPPLIES (BELVEDERE), 
LTD., Crabtree Manorway, Belvedere, Kent. Tel.: | 
Erith 32948. | 


EVANS AND SONS, LTD., offer for SALE/HIRE: 

« RECONDITIONED ROADFORMS: 600 Gin., Bin. 
and 12in. Standard; 1,500 S'2in., Gin., 8in. and 12in. | 
Heavy Duty. Complete with new pins. First-class. | 
Contact: Burnside Street, Bow, London, E.3. | 


Telephone: ADVance 5691 (3 lines). 


RUSCOTT FENCING, LTD., DORKING. | 
SURREY. Telephone 3416. 
All classes of FENCING supplied and erected. 


Specialists in Chain Link. Estimates free. 


SOR SALE, 50 tons new Slightly stock rusty SOlb 

per yd. F.B. RAILS in 15ft. lengths, FISHPLATES 

and BOLTS to suit.—MARPLE AND GILLOTT, LTD., 
Stevenson Road, Sheffield, 9. 


CONTRACTORS’ AND BUILDERS’ 


TOOLS 


quantity 
Also 





JOHN MACNAMARA ("7S 
heen ROAD, LONDON, S.E.8. 


BERMONDSEY 3275 & 1435 


SLEEPERS—RELAYABLE & ROADWAY 
CROSSING TIMBERS—ALL SIZES 
DELIVERY ex STOCK 


F. HARDWICK LTD. 


ARMLEY ROAD, LEEDS 12. Phone: 23487 














All Grades Tarred and Dry Lime- 
stone, Hardcore, Ashes, Red Shale, 
Concrete Aggregates, High Grade 
Screened Building Sand delivered 
in the Midlands, Nottingham area 
or F.O.R. Capacity 750 tons daily, 
hopper loaded, welghbridge on 
site, 4 miles from Nottingham. 


SHENINGTON QUARRIES LTD. 
2 BOSWORTH ROAD, NOTTINGHAM 
Nottingham 84819 


Telephone 


HIRE 
LADDERS 


UP |TO-.80FT. EXTENDED 


TOWER LADDERS 


UP TO 35FT. WORKING HEIGHT 


POLE LADDERS 


UP TO 80 RUNGS 


TRESTLES & STEPS 


FROM | 


JOHN | 
MACNAMARA 


& CO. LIMITED 


BUSH ROAD, LONDON. S.E.8 
BERMONDSEY 3275 & 1435 
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Or SAL E. 
500 tons re-layable 75ib. per yard F.B. RAILS, 
= 36ft. lengths, with fishplates and fishbolts, etc., 
oO suit. 
20 CROSSINGS in re-layable 75lib. per yd. F.B. Rai, 
with all necessary fittings. 
100 tons of re-layable 95ib. per yd. B.H. RAILS, in 
60ft. lengths, with fishplates to suit. 
2,000 re-layable CHAIRED SLEEPERS, suitable for 
95ib. per yd. B.H. rail. 
EDWARD ASH, LTD., 
Kent Wharf, Creekside, Deptford, London, S.E.8. 


VANS OF BOW are still the BEST BUYERS of ail 

your surplus R.S.J.s, ANGLES, Channels, etc. 
Contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, €.3. 
Telephone: ADVance S691 (3 lines). 

OR SALE, STEEL BOX PILES, Larssen No. 2 and 


Larssen No. 3 (once driven), length 20ft./30ft. 
in excellent condition. Price £25 per ton ex site. 


M. COSTI AND CO., 178/9 St. Stephen's House, 
Westminster, S.W.1. 
ARSSEN PILING in 1GB and 28 Section, 20ft., 


25ft. and 30ft. lengths, for HIRE.—MABEY 
HIRE CO., LTD., 54 Victoria Street, London, S.W.1. 


Tel.: VIC. 8025; and Manchester—Broughton 3959. 


we Braithwaite SECTIONAL TANKS or 
LOOSE PLATES, 4ft. square, iin. to 
Sigin. thick. —-FRED WATKINS (ENGINEERING), LTD., 
Coleford, Glos. 


ARSSEN No. 2 or No. 3 PILING RECUIRED. 
Large or small lots. Other sections also of interest. 


ROADS AND RUNWAYS, 26 Victoria Street, London, 
S.W.1. Telephone: ABBey 4905. ce ES 
“TL ARPAuLins for SALE and HIiR EG. 
EDWARD ASH, LTD., 
Kent Wharf, Creekside, Deptford, S.E.8. 


Telephone: Tideway 2661/2. 


CNCRETE PLACING HOPPERS and ELEPHANT 
TRUNKING for SALE and HIRE. 
PLANT AND BUILDING EQUIPMENT, LTD., 
1 Chatfeld Road, London, S.W.11. BATtersea 9213. 


TEW ROADFORM PINS for SALE, 5,000 2ft. x 





lin. dia. at 2s. 6d. each; 6,000 2ft. x sin. dia. 
at 2s. each.—TEMPLE MILLS (STEEL), LTD., Temple 
Mills Lane, Stratford, £.15. Maryland 2660/7734. 

NEW NISSEN HUT SHEETS 
Galvanised, to suit all sizes, including Romney Hufs. 
Prompt despatch. 
WESCOL, 
Northowram, Halifax. 
Telephone: Halifax 68168. 








--TARPAULINS— 


(NEW, EX-GOVT.) 


SPECIAL BARGAIN _ OFFER 
LIMITED QUANTITY 
HIGH-CLASS QUALITY (COTTON DUCK OR 


FLAX) EYELETTED AND ROPED 
Approx. Approx. 
15ft.x 12ft. - £6 SO 20ft. x 1Sft. - £10 86 
1Sft. x 1Sft. - £7150 24ft. x 18ft. - £14150 
22ft.x 12ft. - £8150 30ft. x 20ft. - £20186 
18ft. x 15ft. - £9 76 30ft. x 30ft. - £29176 
immediate delivery — Carriage paid. 
Money refunded if not satisfied. 
RECONDITIONED EX GOVERNMENT 
AND EX RAILWAY TARPAULINS: 


Large quantities in stock; ask for prices. 


MORELAND TRADING Co. Ltd. (CJ) 


25 St. Pancras Way, London, N.W.! 
Telephone: EUSton 5210 and 2383 





Small tools 
of every 
description 


Large stock 
Competitive prices 


mines etre 


CONTRACTORS PLANT DIVISION 
WANDSWORTH ROAD, 
LONDON, S.W.8. 

TELEPHONE: MACAULAY 2233 
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ISSEN-TYPE HUTS for SALE. Prompt dispatch 

of 16ft., 24ft. and 30ft. wide Huts; also Romney 
HUTS, 35ft. wide, and BLISTER HANGARS, 86ft. 6in, 
and 91ft. wide. These buildings are in various lengths 
and comprise steel framework with galvanised corry. 
| gated steel sheeting.—Full details from Dept. (128), 
J. THORN AND _ SONS, LTD., Brampton Road, 


Bexleyheath, Kent. Telephone: Bexleyheath 0021, 
| ANTED, PROPS — STRUTS — BEAM ~ CLAMPS. 


| Offer your surplus non-mechanical plant to us, 
We will collect. 
Contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, €.3. 
Telephone: ADVance 5691 (3 lines). 
LEEPERS for access roads and ail! purposes. 


TIMBERS for shoring, paling and walling. Consuit 
us first.—TRACK SUPPLIES AND SERVICES, LTD., 
Haversham Bank Sidings, Wolverton, Bucks. Tej,: 
Wolverton 2242. 


EVANS AND SONS, LTD., offer for SALE/HIRE: 
« ACROW PROPS—-STRUTS—FLOOR CENTRES. 
Large quantities in stock. First-class reconditioned 
order. For information and list, 
Contact: Burnside Street, Bow, London, €.3. 


Telephone: ADVance S691 (3 lines). 


ANTED, TRENCH SHEETING, SCAFFOLDING, 
PROPS, etc., and similar items of Non- -Mechanicai 
Builders’ Equipment. Sites cleared by arrangement, 
PLANT AND BUILDING EQUIPMENT, LTD., 
1 Chatfield Road, London, S.W.11. BATtersea 9213, 





OR SALE, 300 Acrow No. 3 PROPS, &ft. 6in. 
extending to 13ft.. Reconditioned. Price £2 each, \ 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 02: 0252. 
| TEEL SECTIONS and PLATE, etc. Cut to your 
| specification. New and _ second-hand material 
available-——-TEMPLE MILLS (STEEL), LTO., Temple 


| Mills Lane, Stratford, £.15. Maryland 2660/7734, 


AILWAY SLEEPERS. — All grades available” “for 
prompt despatch by motor transport to any area, 
Inquiries to: F. PEART AND CO., LTD., Park Road, 


| West Hartlepool. Telephone: Hartlepools 2141. 
ENTLEDGE for HIRE, C.I. Blocks, ‘2cwt./3 tons. 
A. WADDINGTON AND SON, LTD., North 


Circular Road, N.W.10. 





JACKS UP TO 400 TON 
CHAIN BLOCKS UP TO 10 TON 


L. A. WELCH & CO. LTD. 
54 UPPER PARK +» LOUGHTON | 


DAL mvvresex SECTIONAL BUILDINGS 


a 








































GREEN LANE - HOUNSLOW ~- MIDDLESEX 
Tel: HOUnsiow 7281-7 : 





iat 
TRENGH 
SHEETING 





TRENCH 
UE 


Write for Leaflet REV 6 


rIBEAY) 


54, VICTORIA ST., LONDON, S.W.1. 
Telephone: ViCtoria 8025 (6 lines) 


MANCHESTER : Broughton 3959 
Daj 16361C) 








itch 
ney 
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EW 6British manufactured ROUNDS for SALE: 
16 tons, S-gauge, 15ft. 
Six tons, ‘ain. dia., 16ft. 
10 tons, 3sin. dia., 16/18ft. 
10 tons 7i6in. dia., 15Sft. 
20 tons ‘ain. dia., 15/18ft. 
Second-hand Rounds: 
30 tons mixed diameters and lengths. 
TEMPLE MILLS (STEEL), LTD., 
Temple Mills Lane, Stratford, E.15. 
Telephone: Maryland 2660/7734. 
~ EN for SALE: 


EVANS AND SONS, LTD., offer . 
C. NEW STEEL SCAFFOLDING TUBE, 1-29/32in. 
o.d., 1'2in. Ld., 8-gauge. Any quantity—immediate 
delivery any area. 

Contact: Burnside Street, Bow, London, E.3. 

Telephone: ADVance 5691 (3 lines). 
GQLEEPERS. 

100 tons Crossing Sleepers, from 9ft. to 13ft. 

lengths. 

A. K. SHEPLEY AND CO., LTD 


6 Meadow Street, Manchester, 1. ARDwick 2256. 


ROPS, SPLITHEADS and TRESTLES for SALE and 

HIRE. Also all types of Non-Mechanical Equip- 

ment, including FLOOR CENTRES, ROADFORMS, etc. 
PLANT AND BUILDING EQUIPMENT, LTD., 

1 Chatfield Road, London, S.W.11. BATtersea 9213. 








TOR SALE, 1,000 SLEEPERS. Sultable for tem- 
porary roads.—KENNETH SHEPLEY, 73 Boodle 
Manchester. ASH 








Street, Ashton-under-Lyne, near 
iene - : 
S7ANTED, surplus Half Round FILTER MEDIA 


TILES. Please state where lying.—BRUNSWICK 
CONTRACTORS (CARDIFF), LTD., Corner Park 
Garage, Pontyclun (392), Glam. 


TARPAULIN 


a co, 


JOHN MACNAMARA 1[,7: 
BUSH ROAD, LONDON, S.E.8 
BERMONDSEY 3275 & 1435 


GRANITE KERB 


5” x 10” Straight Dressed 
Stock soiled 8/- per foot 
Delivery can be arranged 


WEST MIDDLESEX STONE & 
GRANITE WORKS 











Harmondsworth, Middlesex. 
Tel.: Skyport 1636 





CAMBRIDGE 
ASPHALTE 


co. LTD. 


SWANN ROAD, CAMBRIDGE 
Telephone|: 2606 & 5562! /2 
ALSO) 
FLEXIBLE ROOFING PITCH MASTIC 


CLINKER & ASHES 
HARDCORE 


ETC. 


GEO. E. CLOKE LTD. 
NEASDEN LANE, LONDON N.W.10 
Dollis Hill 7777 P.B.X. 


PLANT HIRE 
HEAVY HAULAGE 


DEMOLITION 


) PODMORE 
\\ LADDERS 


h N 
\ Y\ WOOD OR ALUMINIUM 


NM \ Quality Ladders for all needs. 
\ Extension 2-piece and 3-piece, 
YW al sizes up to 60 ft. extended. 
i \\ Pole ladders, Trestles, Steps. 
Sm y\ KEEN PRICES, QUICK DESPATCH 
\_\ PODMORE WORKS Ltd 


._\ 769-773 GARRATT LANE, 
LONDON, S.W.17. 
= 



























Phone :— 


WIMBLEDON 7622 
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' 
OR SALE. 
S00 No. 4 Acrow CENTRES, 50/- each. 

350 No. 4 Acrow PROPS, 35/- each. 

S00 3ft. x 2ft. Mills Type SHUTTER PLATES, 17/- ea. 
All_ the above in good serviceable condition. 
WESTERN CONTRACTOR SERVICES, LTD., 

Hallen Works, Severn Road, Halien, Bristol. 
Telephone: Avonmouth 3473. 


TEEL BUILDINGS, complete with Asbestos Roofs 

and Fittings: Two 84ft. x 20ft., £360 delivered; 
53_110ft. x 40ft., £1,100 delivered; 61 GOft. x 25ft., 
£375 delivered. COMPLETE STEEL BUILDING, in- 
cluding doors, windows and galvanised cladding: One 
only available, 96ft. long x 36ft. wide, £1,100 delivered. 
BOWMANS, Ballards Wharf, Poole 334. 


WIKFORM, LTD., have available SO BRICKSKIPS 
in shopsoiled condition. These skips can be used 
with Tower Cranes or any hooked lifting equipment, 
and will carry 184 bricks. They are offered at 
£12 10s.—less than cost price! !—Please write for 
further details to Kwikform, Ltd., Waterloo Road, 
Birmingham, 25. Tel.: Acocks Green 1152-3-4. 


Scege nae SECTIONAL TIMBER BUILDINGS 
24ft. x 12ft., £102; 30ft. x_15ft., £138; 40ft. x 
£192; 6Oft. x 20ft., £302. Floors extra. 
included 100 miles. Also similar new 
Buildings. Lists.—UNIVERSAL SUPPLIES, Crabtree 
Manorway, Belvedere, Kent. Tel.: Erith 32948. 
OR SALE, Telescopic STEEL FLOOR CENTRES at 
only Ss. 6d. per ft. run. Example floor centre for 
8ft. 7'2in. to 11ft. Gin., only 63s. 3d. Used equipment 
in good condition. — Inquiries to Box M.3571, 
‘The Contract Journal." 
ANTED: CORRUGATED’ STEEL 
Second-hand. Any area. Sites cleared. 
payment.—J. DUFFY, Bank Street, Clayton, 
chester, 11. 


1 Telephone: East 3361. 
ANTED, second-hand heavy STEEL SECTIONS to 
form two circular ore storage bins 15ft. dia. 
x 20ft. high, or nearest.—Write Box M.3735, “The 
Contract Journal.” 


"A NT ED, BRICK and 
HARDCORE, any quantity. — R. 
(PECKHAM), LTD., New Cross 3337. 


ANTED: Second-hand GRANITE KERB, 
SETTS, BLOCKS; also PAVING, any quantity. 
Full dets., write Box F.H.987, “The Contract Journal. 


CLEEPERS, 1 Sleepers, 8/- each. 


1,000 Roadway 1s 
Write Box M.3784, “The Contract Journal. 


ELECTRICAL, SPARES AND OVERHAULS, 
VEHICLES AND ANCILLARIES 


18ft., 
Delivery 


“SHEETS, 
Prompt 
Man- 


~ CONCRETE 
BARKER 


























Hern OY VE atte 
RUBIN ARO anuanee 
OFFICIAL PARTS STOCKISTS SERVICE 


F. MITCHELL (NOTTM) LTD. 


TEL. 77701 — DAY OR NIGHT 


500 


DIESEL ENGINES 
One 142-h.p. CATERPILLAR, radiator-cooled, 6-cyl., 
Type 0342, 1,000 r.p.m., with clutch. 
One 100-h.p. DORMAN, radiator-cooled, 6-cyl., Type 








DL111, 1,800 r.p.m., with Rockford power 
take-off 
Two 54-h.p. PAXMAN, water-cooled, 4-cyl., 4RQ, 


O r.p.m., electric start. 


1,50 


Sons & Company Limited 
600 WOOD LANE, LONDON, W.12. 
Telephone: Shepherds Bush 2070. 


Stanningley, near Leeds. 
(Pudsey 2241.) 


COAGH SPECIALISTS 
of the SOUTH 


always have available a 
Large stock of Good Used 
PASSENGER VEHICLES 
many with C.O.F.s 
Ideal for conveyance of staff 


Yearly Road Fund Tax £12.10.0 


BEDFORD 26 str. Coaches from £75 
or suitable for SITE OFFICES, from £50 
A.E.C., LEYLAND, etc., 33/35 str. 

from £100 


Let us demonstrate at your premises 


E. J. BAKER & CO. (DORKING) LTD. 


The Coach Works, Farnham Trading Estate, 
Farnham, Surrey. Telephone: 4626/7 
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ELECTRICAL, SPARES AND OVERHAULS, 
VEHICLES AND ANCILLARIES 


OR SAL EE. 

1400 x 20 WHEEL ASSEMBLIES (Wheel, Tyre, 
Tube), from £25. 
New 1400 x 24 20-ply 

Grip, £95. 


India and Dunlop Power 


New 1600 x 20 Dunlop 16-ply Earthmover, £75. 
New 1800 x 24 Goodyear, etc., 16-ply/2 shock 
pads, £95. 


New 900 x 16 Dunlop Track Grip, £12 10s. each. 
New 600 x 16 Track Grip Michelin, £5 15s. 
New 600 x 16 Road Tread, £5 7s. 6d. 

}. T. LEAVESLEY, LTD.. 
Alrewas, Staffordshire. Telephone: Alrewas 354/5/6. 


USTON-BUCYRUS 1'2yd. and t5s4yd. AX DRAG- 
LINE BUCKET ROPE ANCHORS. CLEVIS and 
CLEVIS PLATES. Brand new at substantially reduced 
list prices. Also Marion and Lima SPARES.—LEACH 
PLANT CO. LTD., 4_ Birmingham Road, Great Barr, 
Birmingham, 22A. Telephone: Great Barr 1791. 


1ESEL ENGINES for SALE, including Caterpillar 

D7 and D4: G.M. 471; International TD18 and 
TOS; also Gardner 4LW and SLW complete with 
S-speed attached gearboxes.—-HARFORD ENGINEER- 
ING CO., LTD., Whiting Road, Norwich. 


RISTOL ANGLEDOZERS AND EQUIPMENT. 


Immediate SPARES and REPAIR SERVICE for all 
models.—H. A. SAUNDERS, LTD., Main Distributors, 
The Butts, Worcester. 


JANTED, REPLACEMENT PARTS for all Crawlers. 
Tractors and Contractors’ Plant. 
Write Box E.F.513, “The Contract Journal.” 


Telephone 26651. 


I 


WHITLOCK BROSLTD + GREAT YELDHAM ESSEX ~ Tel: 305 





RETIP YOUR BUCKET TEETH AT A 
FRACTION OF THE NEW COST 


PRICE EACH 

STANDARD A 8 Cc 
Size No. 2” 212” a” 

00 x(Width A) 3/6 4/- S/- 212” 73” 
o 2 ee S/- 5/6 6/6 312” # 
1 x ee 6/- 6/6 8/- 412” 1” 
= * os 7/- 7/6 9/6 S's” 114” 
3 x e 8/- 8/6 11/6 6” 113” 
4cx ws 7/- 7/6 9/3 519” w 

EXTRA THICK 
S x(WidthA) 7/- 7/6 9/- 412” 113” 
6 x os 8/6 9/- 11/6 54” 134” 
7.2 « 10/- 10/6 14/- 6” = 


Toughened, wear hardening steel. 
Making old teeth superior to new. 


STOCK SIZES 






SPLAYED 





50% extra life from hard 
coated tips. Extra cost 2/6 
per tip irrespective of size. 





Coating strongly recom- 
mended. 

SAMPLE 1 ae 

TIP SENT ON = : ; 

REQUEST ad 





me ADAPTABLE 
SUPERIOR  \\a eee 
TO NEW 





'f no facilities for fitting tips, we will be pleased to 
quote you. Over a number of years, these Teeth Tips 
have been extensively used throughout the country. 
95% of all teeth in Hampshire and Dorset are ser- 
viced by us or fitted with our Tips by the operators 


sKOXEY [ME 


| NEWTOWN - POOLE - DORSET 


t 


Tel. Parkstone 4400 
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1ESEL ENGINES SERVICE EXCHANGE. 
For Smith Excavators, Ingersoll, C.P.T. and other 
Compressors. Foden and E.R.F. Dumpers and Tippers. 
Muir-Hill and Chaseside Loaders and Dumpers. 
Field service available day and night. 
TILSLEY AND LOVATT, LTD., 
Engine and Plant Division, Stoke-on-Trent. 


ILLYS JEEP, brand new, latest model direct from 

America, unregistered and maker's guarantee 

applies. Bargain price £450.—SMITHS, 38-40 Stoke 
Green, Coventry 52462. 


ANTED, One Lister Hydraulic 

TRUCK.—Please forward details 
BROTHERS (THE BUILDERS), LTD., 
Telephone: Southampton 25371. 


AMPERS, SCREEDS and TRACKS for B.G. Finisher. 
Manufactured by R.D. and M. Engineering Co., 
Sandy Lane, Dukinfield, Cheshire. Tel.: ASHton-under- 
Lyne 2871/2. 
TY 2100 x 25 WHEEL and TYRE ASSEMBLIES, 
16-ply, relugged, £90 each. 
10 1200 x 24 TYRES, 8-ply, unused, £22 each. 


L. W. VASS, LTD., Ampthill, Bedford. Ampthill 3255/6. 


PLATFORM 
to: BROWN 
Southampton. 








SERVICE FOR 


RUSTON & PAXMAN 
ENGINES 


Consult 


Wheatley ¢ Whiteley 








99 KIRSTKALL ROAD, LEEDS, 3 
Tel. 31122 








FRANK GOWLEY 


200 


OEPENDABLE BUSES AND COACHES FOR 
YOUR INSPECTION AND TEST 


ALL VEHICLES CAN BE TAXED AT 
£12 10 0 PER YEAR 


IV underfioor-engined 39- 


1953 A.E.C, Mk 


and 36-seater full luxury 
Coaches, all in excellent condition and ready 
for immediate service, £1,150 each. 


High Bridge Double-deckers, 


PD2 LEYLAND all fitted with 0.600 Engines, 


in first-class condition throughout, with good 


batteries, certified 1962, £395 each. 
PS1 34-seater Service 
1948/49 LEYLAND Buses, front entrance, 


powered by Leyland PS1 Diesel Engines, £275 


each. 

High Bridge Double-deckers, 
1947/48 A.E.C. with A.E.C. 7.7 Diesel 
Engines, an exceptionally clean fleet and 


excellently maintained, £325 each. 


1949 A.E.C, tow 


Bridge Double-decker, 


fitted with A.E.C. 9.6 Diesel 
Engines, a very fine machine, ready for 
immediate work. 
1949 BRISTOL 32 -_ seater Coaches, 


: powered by Gardner SLW 
Diesel Engines and five-speed gearboxes, £325 
each. 

High and Low Bridge Double- 
LEYLAND deckers, 1949 and 1950 bodies, 
excellent and very clean throughout, £225 each. 
All the above vehicies carry out three months’ 


Quarantee and are fitted with good serviceable 
or new batteries. 


Write for latest stock Iist, also special spare 
part price list showing saving of 75% on spares. 


WILL TAKE YOUR OLD VEHICGLE iN 
PART EXOHANGE 


FRANK OCOWLEY 


3 Blackfriars Road, Salford, 3 


Phone : MANCHESTER BLACKFRIARS 7577 
and BLACKFRIARS 10648 





| 





/ 
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Inter 
A.E.C., 


YLINDER HEADS. — Caterpillar, 

national, Ruston, Diamond T, 8.M.C., 
Gardner, etc., perfectly repaired oy our special 
“FUSION WELDING PROCESS," no matter how 
badly cracked. Finished, machined, tested, standard 
Also Repairs to Crankcases, Sumps, Differentials, etc 
Axies, rear and front, reconditioned. Exchange P6 
R6 P4 Heads. Established 40 years. Satisfaction 
guaranteed.—ANGELL AND WILLIAMS (PECKHAM), 
LTD., Sumner Road, S.E.15. Telephone: RODney 3559 


URPLUS Marion, Lima SPARES and 1'2yd. and 

134yd. AX R.B. Drag Bucket Rope Anchors, Clevis 
and Clevis Plates. All at 50% below makers’ list price. 
Apply: LEACH PLANT _CO., LTD., 4 Birmingham Road, 
Birmingham, 22A. Telephone: Great Barr 1791. 


J. ': JOHNSTON AND CO., LTD., for REPAIRS, 


OVERHAULS and FIELD SERVICE to all types 
of Contractors’ Plant, Mobile Cranes, etc.—'Phone 
Elgar 6905. RAPIER. SPARES AND _ SERVICE, 


Coronation Road, Park Royal, London, N.W.10. 
OR SALE, 300/400-Amp Murex Diesel driven 
WELDING SET, engine and generator overhauled. 


WILLIAM G. SEARCH, LTD., Whitehall Road, 
Leeds, 12. Tel. 639081 (10 lines). 












71 SERIES 
GENUINE SPARES 
COMPREHENSIVE STOCKS 
40% OFF LIST PRICE 


P R LOWE &Co 28 GROVE RD., SUTTON, 
s s " 


SURREY Tel: Melville 1839 
BALL AND ROLLER BEARINGS & 
FOR ALL CONTRACTORS PLANT 


BRITISH @ AMERIOAN © CONTINENTAL 


Any quantity despatched same dey. 


A.C. BEARINGS 
245 KNIGHTSBRIDGE S.W.7 

















KNI 4277 
KEN 9602 


TRAILERS 


25’ Semi-trailers, Scammell and all types 
new and reconditioned immediately 
200 always in stock. 


_available. 


E. C. G. TRAILERS LTD. 
96 Hackford Road, S.W.9 — Telephone: REL 3853 


RUSTON 


SERVICE EXCHANGE ENGINES 
GENUINE SPARES 


TILSLEY & LOVATT LID. 


STOKE-ON-TRENT, STAFFS 
PHONE: 57331/2 GRAMS, DIESEL 








DORMITORIES 
& OFFICES 


WRITE 
NOW 
F OR 

DETAILS 





Landsman’s Mobile Units are built 
for the job. On-site accommodation 
pays dividends. Six men can be com- 
fortably housed for as little as 17/6 
per man per week. Features include, 
6’ 4” single beds, 6° 104” headroom, 
hot water tank, gas cooker, solid 
fuel stove, and adequate ventilation. 


ELECTRICAL EQUIPMENT, SPARES AND OVERHAULS, VEHICLES 











| 


LANDSMAN’S SERVICES | 


BUCKDEN HUNTINGDON 


| 
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AND ANCILLARIES 


USTON POWER TO SERVE yoy 
From stock: SERVICE EXCHANGE ENGINES. 
Types VRON, VROHN VRHN, VQBN, VPHN’ 
YEN, VCBN. ; 


Full range of ENGINES from 10RB to S4RB Excavators 
SERVICE EXCHANGE ENGINES also stocked fo; 
Cranes, Locos., Pumps, Power Packs, etc. 
CHANGEOVERS ito EXCAVATORS and other PLANT 
UNDERTAKEN on site by STAFF of competent 
FIELD ENGINEERS. 
TILSLEY AND LOVATT, LTD., Engine and Plant Diy 
Newstead Trading Estate, Trentham, Stoke-on-Trent’ 
Telephone: Trentham 57331 and 57332. , 
Telegrams: ‘* Diesel,’ Stoke-on-Trent. 


CAMMELL FLAT 15ft. TRAILERS, 5-ton capacity 

from £65. ; 

10-ton ARTIC. FREIGHT TRAILERS, ideal for site 

offices, portable stores, etc., 20ft. x 8ft., fitted 

air brakes conversion dolly, twin 900 x 20 tyres, 
1,500-gallon TANKERS, fifth wheel coupling. 


- VT. LBAVESLEY, LTD., 
Alrewas, — Staffordshire Tel.: Alrewas  354/5/6, 
OR SALE, Crossley 80-kVA Diesel /Electric 


ALTERNATING SET, 400/3/50, with switchboard 
instruments, exciter, air bottle. Practically unused’ 
perfect condtion, £550 o.n.o.—K. BRANUM AND Co,’ 
Seabourne Wharf, Richmond Road, Isleworth, Middlesex. 
Tel.: ISL. 3441/3442. : 


ANTED, SPARES for Allis-Chalmers HDS or 

HDSG, or complete machine suitable for spares, 
For SALE, Two TD9, wide and narrow gauge. Cheap 
to clear.—BOON, Quayside Garage, Oreston, near 
Plymouth. Telephone: Plymstock 2714. 





GUARANTEED USED TRACTOR/ 
CRAWLER SPARES . 300 TRACTORS 
ALWAYS IN STOCK FOR DISMANT. 
LING . EQUIPMENTS . WINCHES 
TRACKS . ROLLERS . HEADS, ETC. 
SHELTON TRACTOR SPARES LTD. 


BULBY, BOURNE, LINCS. Tel.: EDENHAM 223.4 








PLANT 





OR SALE, One 1955 Allen T6K '2 cu. yd. 

Lorry-mounted EXCAVATOR fitted with 

Shovel Equipment. Write Box P.3782 
Contract Journal." 


Capacity 
Forward 
“The 





THE CHEAPEST EXCAVATORS 


In the country are available from AXWORTHY. 

19RB, 4800 Series, 35ft Dragline, air _— start 
(Midlands). Offers. 

19RB, 5900 _ Series Skimmer Backacter (Yorks.) 
£1,550 

19RB, 9000 Series, F S (Yorks.), £1,550. 

19RB, 10000 Series, Skimmer Backacter (Yorks.) 
£1,750 

19RB, 12000 Series, F S (Midlands), £2,250. 

19RB, 12000 Series, Skimmer Backacter or FS (S. 
Wales), £2,350 

20RB, SOOO Series, Skimmer Backacter (Midlands) 
£1,400. 


24RB, 9000 Series, F S or Dragline (Midlands), £2,650. 


24RB, 11000 Series, F/S (Midlands), £2,950. 

33RB, 4900 Series, Dragline (Midiands), £2,250. 

33RB, 4600 Series, Dragline (Midlands), £2,750 

33RB, 11000 Series, Dragline/Grab or F/S (S. Wales), 
£3,500. 

SSRB, 8000 Series, F S (S. Wales), £7,150. 

Lima 1201, new 1954, Dragline or F S (Midlands) 
£13,750. 

Ring Windsor 3434 or 3384. 
AXWORTHY AND CCMPANY, LTD. 
(Drotts for Hire). 

Straight Road, Old Windsor, Berks. 


Telegrams: Axworthy., Windsor. 








~ BEN TURNER & SON 
(TRACTORS) LID. 


FOR SALES, SERVICE 
AND HIRE 





MASSEY- FERGUSON 
INDUSTRIAL EQUIPMENT 


| PHONE :— 
RIPLEY (SURREY) 2481/2 
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PLANT 
WELDING PLANT FOR HIRE. | 
Also: 
COMPRESSORS. 
MOBILE CRANES. | 
LIGHTING PLANTS. 


RYE-ARC, LTD., Plant Hire Division, 
Silvertown Works, North Woolwich Rd., London, E.16. 


| 
| 

‘Phone: ALBert Dock 4381 (10 lines). | 
VAILABLE for immediate HIRE.—D6, D4, TD14 
and TO18 TRACTORS, DOZERS, SCRAPERS. | 
19RB and 10RB_ EXCAVATORS, ali equipments. 
DINKUM DIGGERS and Drott SHOVELS. — Apply 
TILBURY CONSTRUCTION CO., LTD., Ruscombe 
Works, Twyford, Berks. Tel.: Twyford 177. 


OR SALE, 12/18 Allen TRENCHING MACHINE, 
complete with 12in. Bucket Line and powered by | 

a Dorman Diesel Engine. The trencher is in good | 
working order, and your inspection and reasonable | 
offer is invited.—Write Box P.3768, *‘ The Contract | 
Journal.” | 


OR DISPOSAL, Trianco BLOCKMAKING PLANT, | 

complete. This plant is in good working condition 

and can be viewed by appointment. — THOMAS 

BATES AND SON, LTD., Church Road, Harold Wood, 
Essex Tel.: Ingrebourne 42921. 


OR HIRE, Lorry-mounted MOBILE CRANES, 3-ton, 

5-ton, 7-ton and 10-ton Coles; 2-ton Hydrocranes, 
Jib lengths up to 80ft.—COVENTRY CRANE HIRE, 
Brandon Road, Binley, Coventry. Tel.: Walsgrave-on- 
Sowe 3113. 


OR HIRE IN THE MIDLANDS: 10-ton Lorry- 

mounted CRANES, Jibs to 75ft.—t. NELSON 

AND CO., LTD., Lugtrout Lane, Solihull, Warwickshire. 
Telephone: Sheldon 4005. 





FOR SALE FROM BRITON FERRY 


Smith Super 10 EXCAVATORS, 3s cu. yd., with any 
equipment 

Blaw Knox 20-ton Super SILO, with Loading Arm, etc. 

Winget 14,10 MIXERS, with Dragfeed and Weigh- 
batcher. 

Winget 10 7 MIXERS, with Hydraulic Hopper 

Winget 7,5 Tilting Drum MIXERS. 

G.F. 1S5cwt. Diesel DUMPERS. 

Liner Roughrider 1Scwt. DUMPERS 

Trianco 2G HOLLOW POT MACHINE | 

Liner BLOCK MACHINE. | 

2in. and 4in. Centrifugal PUMPS | 

Liner 18in. Portable SAWBENCH. 

Scwt. and 10cwt. PLATFORM HOISTS 

Scwt. SCAFFOLD HOISTS complete with Roof Rigs. 

Blaw Knox BK80 SCRAPER, 9 cu. yd. capacity. 

Meadows 6-cyl. DIESEL ENGINES. 

Moonraker 10cwt. PLATFORM HOIST, 6O0ft. Tower. 

Le Tourneau Double Drum WINCH. 

Yale 30cwt. LIFTING BLOCKS, with runners, for 
3in. R.S.J. 

HAND WINCHES | 


THOs. W. WARD, LTD., 


Giant’s Wharf, Briton Ferry. 
’Phone: 3166. | 








SHAWNEE POOLE DUMP TRUCKS 
FOR HIRE 


We operate the largest hire fleet of these 
machines in England; consult us for all 
your requirements. 


Our hire fleet also includes D.8’s, D.7’s, 

D.4’s with Scrapers, Drott Shovels, Ex- 

cavators all sizes, Cat. 977 Traxcavators 
and 25 ton Low Loaders. 


PLANT HIRE OR CONTRACT 


IRVING AINSWORTH (MORLEY) LTD. 


MORLEY - Nr. LEEDS 
Phone: MORLEY 1800-1-2 





For Sale or Hire 


PORTABLE AND MOBILE 
AIR COMPRESSORS 
PNEUMATIC TOOLS 
JOHNSON DUMPERS 

CENTRIFUGAL PUMPS 
MUD PUMPS 
CONCRETE VIBRATORS 
PIPE LAYING WINCHES 


COMPRESSOR & DEMOLITION 





Co. LTD., 


70-74 STEWART’S ROAD, LONDON, S.W.8 
Telephone: Macaulay 7216-7 





OR IMMEDIATE HIRE. 
peed Diesel PILE HAMMERS, DS, D012 and 


G17T Delmag PILE FRAME, with Turntable. 

22RB, with Dragline and 7Oft. Crane Equipment. 

KL44 MOBILE CRANES, Jibs up to SOft., pneumatics 
or tracks. 

Neals NM 2-ton MOBILE CRANES, 30/35ft. Jibs. 

Johnson 1 cu. yd. and 1'2 cu. yd. Diesel DUMPERS 

Zenith PILE EXTRACTORS, Nos. 20 and 80. 

20-ton PORTASILOS. 

ene rere PILING HAMMERS, 5, 6, 7 and 

Ruston Diesel LOCOMOTIVE, 2ft. gauge, 25/30-h.p 

10/7 Winget CONCRETE MIXERS, Diesel. 

Zin. and 4in. Centrifugal PUMPS. 

STEEL SHEET PILES, Sections No. 1, No. 
No. 3. Various lengths. 

Spencer-Hopwood BOILERS, al! sizes. 

200 12ft. and 16ft. TRENCH SHEETS. 
Acrow No. 3 PROPS, 8&ft. Gin. extending to 13ft. 
DUDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252 
OR SALE, TD14A, Serial No. TDF29196, new 
engine fitted two years ago (No. UDFM37403), 
18in. tracks, new pins and bushes fitted January, 
1961; also new shafts and bushes to front idlers, and 
two new top rollers. £1,200. — COLCHESTER 
TRACTORS, Colchester 6161 
OR HIRE in Leicestershire and adjacent counties, 
Coles and Hydrocon MOBILE CRANES and J.C.B. 
EXCAVATORS.—CREESE PLANT HIRE, Thurmaston, 
Leicester. Svston 2932/3. 
OWER CRANE for HIRE.—Liebherr F25. Maxi- 
mum height 133ft., radius 75ft., load 2 tons. 
JERRAM, Sandford Works, —.6. GRA 4617/8. 


4/3 MIXERS ‘Half-Bag’ 


FOR HIRE 


30/- PER WEEK 


PETROL OR ELECTRIC—1! PHASE 


JOHN MACNAMARA & CO. LTD., 
Bush Rd.,Deptford, London, S.E.8 Bermondsey 3275-1435 


2 and 

















BUNKER CLAMSHELL GATES 
LEVER OR AIR OPERATED 
ALL STEEL CONSTRUCTION 


MAXIM CONVEYORS 


(ENGLAND) LTD. 


BELVEDERE KENT 
Ring ERITH 4223 


NEAL’S (PLANT HIRE)L” 


SERVE THE SOUTH 


Immediately available for hire on the 
South Coast:— 
Excavators, Tracto-Shoveis, 
Mobile Compressors, 
Fergusons, Mobile Cranes, 
10 BD 3 c.y. Diesel Dumpers, 
Petrol and Diesel Rollers, 
Concrete Mixers, etc., etc. 
All enquiries promptly dealt with 
Phone - - Chichester 3777-8-9 








ARUP & ARUP LTD - BILTON HOUSE 
54/58 UXBRIDGE RD - EALING W.5 
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AND MACHINERY WANTED—FOR SALE—FOR HIRE 


OR SAL E. 

One Caterpiliar D8 TRACTOR, with La Plant 

Choate Hydraulic Dozer and Le Tourneau P.C.U. 
Two ene D8 TRACTORS, with Caterpillar 


One Caterpillar D7 TRACTOR, with Le Tourneau 
U 


One D8 TRUCK FRAME and MAIN BACK END 
CASTING. 
One Caterpillar P.C.U 
One Le Tourneau P.C.U 
One Gar Wood P.C.U 
One 9yd. Onions SCRAPER. 
One 9yd. L.S. Le Tourneau SCRAPER. 
FOR HIRE OR CONTRACT WORK 
D8, D7 and D4 Caterpillar TRACTORS, with Dozers 
and Scrapers. 
Apply W. L. WILLOUGHBY, LTD., 
Nottingham Road, Ilkeston. Tel.: Ilkeston 3077. 


LANT FOR SALE, Spencer-Hopwood Steam 

BOILERS, No. 18 (Oil-fired), No. 12 and No. 10, 
120Ib. w.p. Stothert 10/7 Diesel CONCRETE MIXER. 
Winget 7/S DITTO. Benford Petrol WHEELBARROW. 
Ace 10cwt. BUILDERS’ PLATFORM HOIST, 80ft. 
mast. Quantity Winget and Liner CONCRETE KERB 
MOULDS. Blaw Knox 8in. Steel ROADFORMS. 
Butters 3-ton Electric Horizontal Swing Jib CRANE, 
16ft. radius.—A. H. KIMMINS AND SONS, LTD., 
Lyndhurst Road, Worthing. 


OR SALE, 24RB, fully rigged as crane, with 

Forward Shovel Equipment and Dragline Bucket 

and Fairlead.—PLANT SALES, LTD., 25 Castlereagh 
Street, London, W.1. Tel.: Paddington 2663/5. 


ANTED, 9 cu. yd. Onions SCRAPER, in good 
condition. State price. — Write Box P.3777, 
“The Contract Journal.” 


PUMPING WATER ? 


you need a 


MUD MARVEL 


B/) 


or 
id 
from the 
sole makers 


AL ae 


LTD. LEEDS. 12. 


LIMA 802 EXCAVATOR & 
30 TON CRANE 











For SALE, One rebuilt LIMA 802, with 
ROLLS-ROYCE Engine. Fitted 100ft. genuine 
American Boom, and Fly Jib as shown, 35-ton 
Block and 2'2 cu. yd. Dragline Bucket and 
equipment. : : 

This machine has been completely over- 
hauled in our own shops, and spares fitted 
include a new swing ring and new tracks 
Open to any independent inspection, and is 
in condition equal to new. 


ENQUIRIES INVITED FOR ALL REBUILT 
CIVIL ENGINEERING PLANT 





WESTERN PLANT 
& EQUIPMENT LTD. 


Colchester Factory Estate ~- Cardiff 
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STOCK. 
from 


YONTRACTORS' 
DINKUM DIGGERS 
4so. 
2-wheel drive 
price 
4-wheel drive 
From £1,45¢ 
Benford MIXERS, al! sizes, new. From £92. 
Benford DUMPERS, new and second-hand. From £195 
Bray CRAWLER SHOVELS, new and_ second-hand 
From £1,250 
Hydraulic BULLDOZERS, 
£625 
MOBILE CRANES, 30cwt. to 8'2-ton. From £400. 
BUILDERS’ SCAFFOLD CRANES and Hoists, new and 
second-hand. From £85. 
VIBRATING ROLLERS, new, Greens 8cwt., £352. 
Centrifugal PUMPS, 3ain. to 6in From £24 10s. 
Diaphragm TRENCH PUMPS, new and second-hand 
From £30 
ROAD ROLLERS, 2!2-ton/10-tor 
Crawler EXCAVATORS, al 
SWING WEIGHBATCHERS, 
hand From £125 
Warsop Jupiter RAMMERS, new 
Warsop RIPPERS and ROCK DRILLS, new 
Small A.C. GENERATING SETS, petrol 
new and second-hand 
Allam VIBRATORS, beam 
floats 


PLANT — EX 
new and second-hand, 
new List 


Bray SHOVELS, 1'2yd., 


SHOVELS, new and second-hand 


Bray 


DB30, D4 and D7. From 


From £450. 
equipments From £350. 
Double Bucket, second- 


and diesel, 


type, poker, etc rotary 
WILLIAM R 
Chardler’s Ford 


FE OR .h & S. 
D4, with L.P.C. Dozer 
oO yns 4yd. SCRAPER, No 
CATERPILLAR ENGINE, No 
D4 
KINGS NORTON EXCAVATORS, LTD 
Dormston Trading Estate, Upper Gornal, nr 
Tel.: Sedgley 2513 
For SALE, Six Johnson Diese! DUMPERS, 1 cu. yd 


and 1'2 cu. yd. Petter AVA2 Diesel Engines 
All machines in good condition. 


DUDLEY VALE, LTO., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252 


OR SALE or HIRE, Latest type AIR LOCKS, L.P. 

COMPRESSORS and MEDICAL LOCK for caisson 
sinking. — A. E. FARR (PLANT HIRE), LTD., 
Westbury, Wilts. Tel. 356. 


SLOGGETTS PLANT HIRE 


COMPRESSORS OF ALL TYPES 


2 Burtons Road, Hampton Hill, Middx. 
Telephone: Teddington Lock 1138/9 


SELWOOD 
Hants 


LTD 


‘Phone 2981 


BM4 /379 


1SS6SP. Suitable for 


Dudley 














| ROAD ROLLERS 


FOR HIRE OR SALE 


10 CWTS. to 10 TONS 


with or without drivers 


HALTRAC LIMITED 


Bourne Works, Weimar Steet S.W.15 
PUTasy 4 4185 


SALE or 
HIRE 


ROAD FORMS ALL TYPES 
PROPS Numbers 1,2,3,4 
Trench Struts Nos.1,2,3 
Column Clamps 
Trench Sheeting 






RAPID METAL 
DEVELOPMENTS LTD. 


Birmingham — Birchfields 6021 Swansea 50464 
London — Tideway 2625 Exeter 63595 
Glasgow — Bridgeton 4214 Fareham 2017 


Stockton-on-Tees 64150 


L Belfast 24591 
Liverpoo! — Simonswuod 2482 


Dublin $4456 


MOORES 


‘Drott.I cu: yd., New Deutz I+ 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


or SALE. 

1960 Whitlock Power SHOVEL and Dinkum 
Digger Major Excavator, specially built Fordson 
Major Diesel Power Unit, with lighting and 
starting equipment, hand brake, foot differential 
brakes, heavy duty front and rear axles, heavy 
duty clutch, 7.50 x 16 8-ply earthmover front 
tyres and 14 x 30 8-ply rear tyres, and radiator 
stone guard, pressed steel cabin with door, 
detachable roof and sliding safety glass windows 
with windscreen wiper, Whitlock Hydraulic Power 
Shovel, complete with twin crowd rams and 4% 
cu. yd. Shovel with teeth, and Whitlock Dinkum 
Digger Major Hydraulic Excavator, with 72in. 
Front Shovel with power steering. 

BUCKET, with extension plates for trenches 
24in. and 27in. wide, with four teeth. 

BUCKET, with extension plates for trenches 33in., 
36in. and 39in. wide, with six teeth. 

DITCH CLEANING BUCKET, 72in. wide; DITCHING 
BUCKET, 48in. x 12in. x 36in.; £1,975; when 
new, £2,660. E 

Caterpillar D4, with Bray Dozer, Serial No. 4G9366, 
£500. 

HYDE ABBEY MOTOR WORKS, LTD., 
Bar End Road, Winchester. 


EW PARKER CONCRETE MIXERS. 
Mini Giant, 4/3 cu. ft., Villiers Petrol 
Cash price £89 each. 

Little Giant, 5/3'2 cu. ft. 
price £180 each. 
Delivery at once from stock. 
Deferred or H.P. terms on request. 
H. C. HILL, LTD., 
68-70 Penge Road, South Norwood, S.E.25. 


21in., 


Engine. 


Lister Diesel Engine. Cash 


Telephone: SYDenham 3131-4. 
EBRIC PLANT, LTD., 4 The Mead, Carpenders 
Park. Tel.: Hatch End 6221. 
KEBRIC for J.C.B. 


KEBRIC for RoadMac DUMPERS. 
eee for Petter SPARES. 


KEBRIC for SERVICE! 
KEBRIC of WATFORD 
SALES — HIRE — SERVICE. 
YOU WANT to PURCHASE or HIRE any 
CONTRACTORS’ PLANT, please get_in_ touch 
with METAL UNION (PLANT), LTO., 75 Victoria 


Street, London, S.W.1. Telephone: ViCtoria 4868/9, 


7429, 2177/8 


FOR LIMAS 


PLANT SALES LTD., 
25 CASTLEREAGH STREET, LONDON, W.1 
Telephone: PADdington 2663-4 


CRANE HIRE SERVICE 


5, 10, 15, 25 tons Lorry Mounted 
Neal-Unit & NCK Crawler Cranes 


* 


STANLEY BUTTERWORTH LID. 


WINTERTON ROAD, 
SCUNTHORPE, LINCS. 


Telephone: SCUNTHORPE 5474/5 











EQUIPMENT 
SALES & HIRE CO. LTD. 


FOR HIRE 


TRAXCAVATORS 955 


FITTED SIDE TIP & RIPPER 


CAT. D.7.’s Dozer or Scraper 
19 R.B.’s— Any Equipment 


HOUNSLOW 8831 





FOR HIRE 


COMPRESSOR S 


J. W. COX PLANT HIRE LTD. 


QUARRY BANK, BRIERLEY HILL, STAFFS. 


cu. y 








ia 
Oy [174 KE 
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OR SALE. 
No. 7 McKiernan-Terry PILING HAMMER, with 
leg guides. 

KL44 MOBILE CRANE on tracks, 24ft. Jib, Diese! 
Engine. 


300 Acrow No. 3 PROPS, 8ft. Gin. extending to 13¢t, 

2-ton_ Neal NM MOBILE CRANE, 35ft. Jib, Ruston 
Diesel Engine, pneumatics. 

2-ton Neal N CRANE, 20ft. Jib, reconditioned engine, 

Larssen and Appleby- ‘Frodingham STEEL PILES, Nos. 
1, 2 and 3 Sections. 

No. 20 Zenith PILE EXTRACTOR. 

9B3 McKiernan-Terry PILING HAMMER, with leg 
guides. 

No. 16 Spencer-Hopwood BOILER, fully oe 120Ib, 

Ruston Diesel LOCO., 2ft. gauge, 25/30-h 

1'2 cu. yd. and 1 cu. yd. Johnson Diesel BUMPERS, 

DUDLEY VALE, LTD., 


3 Buckingham Place, London, S.W.1. Victoria 0252. 
Oo KEN FOR PLANT, 
HIRE your EXCAVATORS, DOZERS ana 

SCRAPERS, Dinkum Major DIGGERS and ODrott 

SHOVELS, TRENCHERS, OUMPERS, ROLLERS 

CONCRETE MIXERS PUMPS COMPRESSORS, 

RAMMERS, VIBRATORS, HOISTS, GENERATORS. 

etc., from TOKEN CONSTRUCTION CO., LTD. 

Piant Depots: 
Station Rd., Thatcham, Berks. Tel.: THA. 3243-3370, 
Vaimar Rd., Camberwell, S.E.S. Tel. BRixton 5103. 


ADVERTISER wishes to PURCHASE Modern 10RB, 
19RB and 22RB_ Ruston-Bucyrus EXCAVATORS, 


not less than 18000 Series, any equipment con- 
sidered; condition immaterial. —— Please write full 
journal.’ and price to Box QQS00, “The Contract 
ourna 


UY OR SELL THROUGH UNICORN.—Ali “Mining, 
Quarrying, Contractors’ Plant, Ancillaries, etc, 
Our Register will produce what you want.—Send your 
inquiries or details of equipment for disposal to 
oo PLANT REGISTER, Box, Wilts. Tel.: Bath 


OR SALE, New 3in. 
Diaphragm PUMPS; 


Mud Marvel Single and Twin 
immediate delivery ex stock. 





WILLIAM G. SEARCH, LTD., Whitehall Road, 
Leeds, 12. Tel. 639081" (10 lines). ae aa 
HEAP for quick SALE: Two Muir-Hill  3yd. 
OUMPERS. Diesel Engine. Good tyres. 
Inspection invited.—E.K. PLANT, LTD., Folkestone 
51651. 
MODERN MACHINERY FOR SALE 


Caterpillar 933 with Hydraulic Side Oump Bucket and 
cab, May, 1960, £4,700. 

John Deere 831 CRAWLER LOADER, March, 1960, 

£2,200 

Reconditioned, 


1958 Drott BG6K3, with 4-in-1 Bucket. 
£2,100. 


New ROCK BUCKET for this machine, £100. 

1959 }.C.B. HYDRA-DIGGA, with two Buckets, £1,700. 

1957 Whitlock Dinkum DIGGER, with Crowd Action 
Front Shovel, £875. 

1954 Whitlock Dinkum DIGGER, with Front Shovel, 
Backfilling Blade and two Buckets, £575. 
Caterpillar D4, 7U Model, S-roller track frame and 

cab, £925. 

Caterpillar 04, 7U Model, 
cab £1,475. 

1952 British Hoist and Crane Co. 10cwt. HOUSE 
BUILDING CRANE, Petter/Lister Diese! Engine, 
Skips and Brick Equipment, £385. 

1957-58 Liebherr 14A TOWER CRANE, All-Electric, 
c/w £900 of Railway Track and Sleepers, Concrete 
Skips and Brick Cage. Resprayed, £2,950. 


DBD. MACMILLAN, 
The John Deere People, Devizes 1191, 


4-roller track frame and 


Wilts. 


ALL TYPES OF BUILDERS’ 
& CONTRACTORS’ PLANT 


FOR HIRE 


SYMES 


(PLANT) LTD. 


ONGAR ROAD, 
BRENTWOOD, ESSEX. 


TEL. BRENTWOOD 2116 (5 lines) 








60—600 C.F.M. 


Phone: CRADLEY 66695 


Tel: : 
TOTtenham 
0401 


(10 lines) 


vith 
sel 


ft. 
ton 


ne, 
Os. 
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oR SALE. 
Priestman Wolf 48, Dorman, four equipments, 
£750. 

Priestman Wolf 52, Dorman, two equipments, £900. 

Four Diesel-driven EXCAVATORS, with equipments, 
t4yd. and 3gyd., £1,100 the lot. 

Three Chaseside SHOVELS, 'tayd., Diesel Engines, all 
workers, from £175 each. 

Muir-Hill 108 DUMPER, 4yd. body, £200. 

6in. ROAD FONaee standard, with pins, second-hand, 
35s. each. 

Air Pumps 600 c.f.m. Portable COMPRESSOR, Rolls- 
Royce Diese Engine, 1959, £2,250. 

TOWER CRANES, Weitz G12, £400 each. 

CRANE SKIPS, '2 to 2 cu. yd. capacity. 

Goodenough PUMPS, 1'2in. to Gin., Petrol and Diesel. 

New Maximixam CONCRETE MIXERS, 3/2 to 7/5. 

Maco PIPELAYING WINCHES, '2-ton to 2-ton, and 
PIPE DOGS, all sizes and capacities. 

New ROAD FORMS, Gin. to 10in. section. 
CONCRETE PLACING SKIPS, '2 to 2 cu. yd. capacity. 
M.E. ENGINEERING, LTD., 

457 Finchley Road, London, N.W.3. 
‘Grams: Mengilim, London. Tel.: Hampstead 7481-2-3. 


GPOR SALE 
Caterpillar D7 7M, 8000 Series, fitted Cable 
Bulldozer, £1,050. 


Caterpillar D4 2T, 3000 Series, L.P.C. Angledozer, 
£550. 

Caterpillar D2 3), 4867, fitted L.P.C. Angledozer, 
£450 


Fiat SSL, fitted Angledozer, £550. 
Allis HO14, fitted Angledozer and Winch, £750. 
Howard TRENCHER, £525. 
1Scwt. Aveling-Barford ROLLER, £185. 
17RB, fitted Dragline, 6000 Series, £925. 
All machines are in good working order. 
fr. R. BRIND, Cley, Holt, Norfolk. Tel.: Cley 442. 


oR SALE OR HIER E. 
tgyd. to 3yd. Diesel-driven DUMPERS. 
Allam VIBRATORS 
Centrifugal and Lift and Force PUMPS. 
Johnson RAMMERS. 
Ferguson Diesel TRACTOR. 
2-tool Tractor-mounted COMPRESSOR. 
SOUTH MIDLANDS ENGINEERS, 
Shipston-on-Stour. ‘Phone 125 and 3212. 


ELMAG Diesel PILE HAMMERS for HIRE. . . 
D Our fleet of these fine machines is the biggest 
in Britain. Models DS, D12 and D22 available, with 
rope-suspended leaders and leg guides; suitable for 
driving any section of piles. Also G17T Delmag 
PILE FRAME with Turntabie. 

DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252 


ALE or HIRE, 85-h.p. standard gauge Diesel 

LOCOMOTIVE, weight 16 tons, by Motor Rail. 
JOSEPH PUGSLEY AND SONS, LTD., 
Bristol, 5. Telephone: Bristo| 56037. 


RGENTLY REQUIRED, SHEET STEEL PILING, 
any quantity and length considered. 
Write Box G.G.393, ‘‘ The Contract Journal." 





FOR HIRE IN SOUTHEND AND AREA 
S-ton MOBILE CRANE, 40ft. Jib. 

LONG and SHORT HIRE and REHIRE. 
CHURCH ROAD MOTORS (Southend-on-Sea), LTD. 
(Plant Department), 

Church Road, Hadleigh, Essex. 

Telephone 57271 (10 lines). 





FOR HIRE 


Drott Skid Shovels 
j.C.B. Excavators 
Compressors 110 to 630 cu. ft. 
Vibrating Rollers 
Diesel Driven Pumps 
Concrete Mixers 
Hoists 
Portable Welding Sets 
Scaffold Jib Cranes 


JOSEPH THOMPSON & CO. 
(LIVERPOOL) LTD. 


Wakefield Road, Netherton 
Liverpool, 10 
Tel: Aintree 6262 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


ALES PLANT REGISTER, 
OFFER FOR IMMEDIATE SALE: 
EXCAVATORS: 

SMITH 2/10, 16000 Series, Dragline, Skimmer and 
Backacter, £575. 

1ORB, 22500 Series, Skimmer and Backacter Equip- | 
ment, very good condition, £2,850. 

1ORB, 17000 Series, F/S, very good condition, 
£1,650. 

PRIESTMAN Wolf Mk. IIIB, Skimmer or Backacter, | 
1955, good working order, £1,400. | 

SMITH 21, 1955, Dragline, very good condition, 
£3,500. 

22RB, 15000 Series, F/S, good condition, £2,850. 

22RB, 20000 Series, Dragline, very good condition, 
£4,900. | 

06 ae F/S Equipment, 1952, very good order, | 

33RB, 7000 Series, Dragline, reconditioned, first-class | 
condition, £4,400. 

37RBs, 3000/9000 Series, Dragline. Various. 

38RB, 21000 Series, Dragline or Crane, very good 
condition, £10,500. 

43RB, 1954, Dragline and Shovel, good condition, 
£9,000. 

S4RB, 14000 Series, Dragline, good condition, £8,250. 

LIMA 1201, S000 and 32000 Series, Dragline or 
F/S. From £5,500/£9,000 each. 

FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 
AND HIRE — SEND FOR VALES FREE PLANT 
REGISTER. 

Further details: 14 Lower Grosvenor Place, London, 
S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 


oR SALE—-RECONDITIONE D. 
One Gin. Gwynnes SUCTION DREDGER for sand 
and gravel, Diesel Engine driven, mounted on 
Gwynnes Steel Pontoon. 
One Gin. Gwynnes GRAVEL PUMP. 
One 7in. Gwynnes GRAVEL PUMP. 
One 2'2-ton Greens FOOTPATH ROLLER. 
One 10/7 Blaw Knox Diesel CONCRETE MIXER. 
Six 5S/3'2z Maximixam Diesel CONCRETE MIXERS. 
Six unused 1-ton Butters Steel CRAB WINCHES. 
Unused Felco CHAIN BLOCKS, 10cwt. to 10-ton. 
THOMAS DUNLOP (MACHINERY), LTD., 
25 Wellington Street, Glasgow, C.2. 


OR SALE, M.V. Tony SUCTION DREDGER, in good 
working order; also 4 x SO cu. yd. HOPPERS, 
bolted construction. Any reasonable offer considered. 
Further particulars from SEVSAND, LTD., Area 
Office, Parton Road, Cheltenham Road East, 
Gloucester. 


OR SALE. 
Clark 6,000Ib. FORK LIFT TRUCK. 
Neals QM 4/6-ton TRACK CRANE, VSH Ruston 
Engine. 
CHARLAS DIESEL PLANT CO., 
139 Blenheim Road, North Harrow. Harrow 1550. 


OR SALE, 6-ton Ransomes-Rapier Standard Petrol/ 

Electric MOBILE CRANE, nice order.—WILLIAM 

G. SEARCH, LTD., Whitehall Road, Leeds, 12. Tel. 
639081 (10 lines). 


tTo. | 


KINGSTON PLANT 
HANWORTH - MIDDX. 


ror VIBRATING ROLLERS a» 


ALL PLANT HIRE 
FELTHAM 4084 





BELT CONVEYORS 


We Invite enquiries for the hire of 
conveyors and ancillary equipment 
to handle bulk materials, Our 
organisation is at your disposal to 
provide technical advice. 
Attractive rates. 


Please write or telephone : 


SUTCLIFFE PLANT HIRE LTD. 
i4a BOND STREET, WAKEFIELD 
Telephone: Wakefield 6031 





et A ee ae re 


hire it from... 






ABELSON Z 





eee EAAwA Zz Z | 


Tel: SHEldon 2424 









SUPPLEMENT 1383 


coer PLANT FOR HIRE, with experienced 

operators and backed by an efficient service 

organisation: — 

EXCAVATORS 's, 33 and '2 cu. yd. 

1.C.B. HYDRA-DIGGAS. 

DUMPERS, '2 to 4 cu. yd., Diesel. 

ROAD ROLLERS, 1 to 12 tons. 

COMPRESSORS—Mobile and Portable, with every 
type of equipment. 

Chaseside SHOVELS, '2 to 1 cu. yd. 

ANGLEDOZERS—-International and Fowler. 

CONCRETE MIXERS 5/312 to 14/10 cu. ft. 

PUMPS, 1'2in. to 6in., Diesel. 

Earth Rammers, Hoists, Cranes, Mortar Pans, Kango 
Hammers, Roadforms, Traffic Lights, Scaffolding, 
and most types of Contractors’ Plant. 


HUBERT C. LEACH, LTD., 
131 High Street, Cheshunt, Herts. 
Tel.: Waltham Cross 25161 (5 lines). 


LANT SURPLUS To REQUIREMENTS. 
Smith 2/10 EXCAVATOR, 1947, Backacter and 
Skimmer Equipments, £450 or nearest offer. 

Greens SOcwt. ROLLER, 1947, £200 o.n.o. 

Muir-Hill 2WL LOADING SHOVEL, 1955, £600 o.n.o. 

Muir-Hill 3 cu. yd. DUMPER, 1947, £150 o.n.o. 

County DOZER, £300 o.n.o. 

Shawnee Scout EXCAVATOR, mounted on Ferguson 35 
Tractor, late 1959, £1,250. 

La Plant SCRAPER, 2'2 cu. yd., hydraulic, £200. 
All lying at Canberra Road, Christchurch. 
Inquiries: G. J. FURNEAUX, LTD., 

251 Barrack Road, Christchurch. Telephone 1255/6/7. 


LANT FOR SAL E. 
Stothert and Pitt High Level 14/10 MIXER, 
Weighgear and Power Shovel, fitted with Diesel 
Engine, completely reconditioned. Price £450. 
Benford Model RAY Hydraulic One Bag MIXER, with 
detachable Loader, 1958 model, good condition. 
Price £235. 
Atlas AIR DRILLS, Type RAB12E, Drill Cap, 1'gin., 
225 r.p.m. Price £27. 
PLANT HIRE SERVICE (LONDON), LTD., 
1 Chatheld Road, London, S.W.11. BATtersea 9218. 


Or SAL &. 
Jones 3-ton MOBILE CRANE, £425. 
Coles 2-ton MOBILE CRANE, £350. 
Parker 10/7 Diesel MIXER, trailer type, £95. 
Schramm COMPRESSOR, 315 c.f.m., International 
Diesel Engine. 
1ORB, 15520, D/L, excellent condition, £1,200. 
Face Shovel available. 
SUTCLIFFE, Holts Road, Arnold, Notts 26-3417. 


1ELDING AND PLATT SLAB PRESS for SALE, 
suitable for manufacturing 3ft. x 2ft., 2ft. x 
Tft. Gin., 2ft. Gin. x 2ft. and 2ft. x 2ft. pressed slabs, 
complete with Vacuum Lift Pallets and Slab Papers. 
= we details, write to Box P.3785, “The Contract 
ournal.”’ 








OR SALE, several Onions Empire SCRAPERS 
and Euclid 9.7 DUMP TRUCKS.— Write Box 
P.3796, ‘‘The Contract Journal.” 





EXCAVATORS: 


Second-hand Smith 21 and Super 10 Diesel driven, 
any equipments. 

Second-hand Allen 12/21 
Trencher, Dorman Engine. 

Second-hand Weatherill 12H, Diesel driven, 34 cu. yd., 
new late 1959. 

Second-hand Muir-Hill 2WL _ Diesel-driven Loading 
Shovels, 1l'zyd. capacity. 


CRANES: 

Two Coles Diesel/Electric Rail Shunting Cranes, new 
1951. Details on request. 

6-ton capacity Neal Mobile Crane, QMW, new 1957, 
SOft. Jib. 

3-ton capacity Staffa Mobile Crane, pneumatics, petrol, 
new late 1955. ; 

3-ton capacity Taylor Jumbo Mobile Crane, powered 
by Perkins P3. 

3-ton capacity Darlington lLorry-mounted Crane, 
Perkins Diesel. ' ' 

2-ton capacity Jones KL22 Diesel-driven Mobile Crane. 

Jones Super 20 Diesel-driven Mobile Crane, pneumatic 
tyres. 

Jones KL1S Mobile Crane, pneumatics, 21ft. Jib. 


DERRICK CRANES: 
10-ton Butters Electric Derrick, 95ft. Jib, 10 tons at 
72ft. radius. i 
7-ton Anderson-Grice Electric Derrick, 100ft. Jib, 
new 1954. ; : 
7-ton Butters Steam Grabbing Derrick, 100ft. Jib, 
Grabbing Drum. 
30cwt. Butters Hand-operated Derrick, 45ft. Centres 


Jib. 
TOWER CRANES: 
Unused Wild-Fawcett Tower Cranes, Model No. 1, 
35cwt. capacity, 42ft. Gin. Jib, 
Buildmaster Model No. — Climbing Crane. 
Further details on request. 
Faure Long-range Tower Crane, Type 816, 101ft. 6in. 
under hook, operating range 8/S2ft. 6in. 


DIESEL LOCOMOTIVE: 
0-4-0 Barclay 1250-h.p. 


CRUSHING PLANT: 

16in. x 10in. oe Portable 

eenin ant. j 

‘ans gine Parker Crushing and Screening Plant. 
Sturtevant Swing Hammer Crusher. 
DUMP TRUCKS: 


10-ton and 22-ton Douglas Four-wheel drive Dump 
Trucks, Diesel—SALE and HIRE. 


THOs. W. WARD LTD., 


ALBION WORKS - - - - SHEFFIELD 
Telephone: 26311. 


Diesel-driven Crawler 


Crushing and 





COX 0) 29 de 


iNew Delmag Diesel D5, Di2, D22. 
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* Further Classified Plant 
Advertisements on pages 1466-1472 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


OR SALE—FIRST-CLASS MACHINES—BARGAIN 
PRICES. 
1956 Air Pumps COMPRESSORS, APD135, 2-tool, 
electric start, hoses and breakers, fast tow, £400 
1956 Ditto, APD72, 1-tool, fast tow, £300. 
1956 Leyland Comet 15-ton LOW-LOADER, k/o axle 
2-speed axie, well type, LFD, £950. 
1956 J.C.B. EXCAVATOR, Front Major Loader, Doze: 
Blade, heavy duty tyres, new battery, £650. 
1956 Dinkum Digger EXCAVATOR, Skyhi Shovel, 
Dozer Blade, spare Bucket, Cab, £475. 

1955 Dinkum Digger, Front Hydraulic Dozer, re 
conditioned throughout, Cab, £450. 

1959 Chaseside 800, 1'4yd. Shovel, torque converter, 
new tyres, complete refit, almost as new, £1,100. 

1959 Bray BL30, 1yd. Shovel, torque converter, new 
tyres, complete refit, almost as new, £1,000. 

1958 Muir-Hill 4WL, 1lyd. Shovel, almost new tyres, 
Cab, cost £2,800. A bargain at £700. 

10RB EXCAVATOR, 9600 Series, Skimmer and Back- 
acter, an outstanding machine, £650. 

FIELDS, Forest Edge, Ringwood Road, Ferndown, 

Dorset. ‘Phone: Ferndown 837. 


OUTHERN BUILDERS AND CONTRACTORS 
S (LONDON), LTD. 
FOR HIRE: 
19RBs, 10RBs, D7s, D4s, with Dozers and Scrapers, 
Drotts 4-in-1; also 1lyd. Crawler Shovels; and 
all Plant at very competitive rates. 
FOR SALE: 
04 2T, with L.P.C. Hydraulic Dozer, In exceptionally 
good order. 
Drott 4-in-1, in good condition. 
07 CABLEDOZER, in first-class order. 
Selection of Modern TOWER CRANES. 
Write or ‘phone: 
Cranleigh, The Drive, Rickmansworth 2878 or 5235S. 


eS CONVEYOR BELTS. New, unused and 

second-hand. Most widths up to 36in. in stock 

for immediate delivery. Second-hand Belts 
supplied on sale or return basis. 

G. E. SIMM (MACHINERY), LTD., 
Sheffield: 27 Broomgrove _ Road (Tel. 64436). 
Glasgow Area: Luggle Bank Road, Kirkintilloch (Tel. 
2468). London: 33 St. George's Drive (Tate 8772). 
South Wales: 1.F.5 Kingsway Trading Estate, Bridgend 

(Tel. 1567). 


AILS, RAILWAY LINE ATTACHMENTS, RAILWAY 
SLEEPERS of all grades and CROSSING TIMBERS 
from 8ft. Gin. to 20ft. long for SALE. Deliveries ex 
stock. State use required for.—F. HIRD AND SONS, 
Armthorpe, Doncaster. Telephone: Armthorpe 339. 


OR SALE, J.C.B. 1955 (july) Fordson Major, 

sound machine, two new tyres, Dozer Blade, 
£650.—FARMILOE AND McVIE, LTD., 10 High 
Street, Welwyn, Herts. Tel.: Welwyn 98. 


NJIAGARA 10 x 4, ‘gin. Piano Wire Screen, equal 
to new, £175.—WILLIAMS, Sanders Lodge, 
Rushden. "Phone: Rushden 2642. 


ANTED, 30in. SANDOR.—H. HAINES (WITNEY), 
LTD., Oxford Road Garage, Witney, Oxon. 








FOR HIRE 


25-ton Coles Diesel/Electric Truck-mounted CRANE, 
30ft. Jib (with 20ft. extension), and complete 
with 39in. dia. Magnet Equipment if required. 
Available for short or long periods.—Further 
details, apply 


COX AND DANKS, LTD., 
Frederick Road, Manchester, 6. 
Tel.: PENdleton 2481. 





CUT YOUR PRODUCTION COSTS 
BY USING THE TRITON VIBRATING TABLE FOR YOUR CONCRETE WORK 


| 
CRIPPS AND CO., LTD., have the following items EAGRO 
R. of contractors’ plant and machinery for SALE: N - otnen yt ay Gane, oe tre 
International TD24, with Front Winch-operated Cable NEALS QM 4/6-ton capacity MOBILE CRANES, Jibs 


Buligrader and Onions Model 18 C.C.U. Fully t / i 
oeivesied and rebuilt engine. Guaranteed, Grabs ie mae — a ae 
3 NE - 
International TOI4GA TRACTOR, complete with ey a? “oe a ig 


Hydraulic Buligrader and P24 Winch. Very good NEALS 15cwt. MOBI 
fs LE CRANES, 20ft. Latti 
order, £1,250. JONES KL44 3/4-ton capacity CRAWLER- MOUNTED 


rent thi | "Sean cee’ 
Guaranteed, £2,450. ; COLES and LORAIN 5/2S-ton capacity LORRY. 
area age ag ag Tg ay BH LIMA 802 "50-fon Capacity CRAWLER-MOUNTED 
otey. 1856. Extensively overhauled and repainted, — fitted 80/100ft. Jib, with Back Hitch 
CONCRETE MIXERS, 5S/3'2, 7/5, 10/7, 14/10 and 


Fiat S5SL TRACTOR, complete with Hydraulic Angle- 


dozing Equioment, £800 i i 
Caterpillar D4 TRACTOR, with Angledozer Blade, 7) ieee with Integral Weighgear and 
ries, ° * 
DUMPERS, Diesel, '2/4'2 cu. yd. capacity. 


Onions EKS9 RAP 
S nditone eeoger 9 cu. yd. capacity. Good | COMPRESSORS, Lorry-mounted and Portable, with 
full equipments. . 


21/14 cu. ft. capacity, Diesel-powered, high or 





For specifications and complete details, pl 
Nottingh one ter Pate te eee apply to: | ANT QUEEN Diesel MOBILE HOISTS, 7/10cwt. 
Manchester—tTel.: Trafford Park 1658. Capacity, rail as required. 

Shildon (Co. Ourhamy-Tel 267. EXCAVATORS, 10, 19, 24, 33Rs and NCK304, 

SOR CALE , ; ~ | aott. HANGING LEADERS R 

. . for 19RB or 

cr — aoe ae _— erman, Dies onotn ee complete with all necessary atainee 
, . B Ss, in. Cutter Bars, ‘ , and ALLIS-CHA ; 
1954 Fordson Major Diesel, completely overhauled SHOVELS. . —— a 
and fitted 1960 Atlas-Copco One Ten Compressor CATERPILLAR and BRISTOL TRACTORS, all sizes 
Unit, complete, £750. ).C.B. and DINKUM_ DIGGERS. : 


Howard Rotary Hoe Super TRENCH DIGGER AND ROLLERS, 63,4cwt., vibrating, to 10- 
PIPELAYER, Fordson Major Diesel, little used SHUTTERING, SCAFFOLDING, PROPS eUaD. 


— —— onan Jae. £1,100. FORMS, etc. 
veling-Barfor ALFDOZER, Model CD4, £250. MONORAIL A 
1960 Congreve 1Scwt. Diesel DUMPER, £300. EQUIPMENT. tgp wnncieeliggionmiiappibapcse 
eplies to BAR B R 
CRAWSHAW ROBBINS AND CO., LTD., — ee eee Se Sem Cee 
Scaldwell, Northampton. Tel.: Brixworth 385. CHINOOK HEATERS, all models available. 
OR SALE, International BTD20 Crawler TRACTOR FURTHER DETAILS: 
fitted with International Hydraulic Bullgrader, Abbey House, Victoria Street, London, S.W.1 
ey. +e9e. worked ,sneron._ 1,000 hours, in Telephone: ABBey 5152, Sullivan 7626 (10 lines) 
condition roughout, £6,400. Inspect =F 7 A " 
Ristol ates. by auoolatnent. — Acpiy WESTERN Loasarys PLANT HIRE. — For COMPRESSORS; 
CONTRACTORS SERVICES, LTD., Severn Road, Hallen, CTORS: DINKUM DIGGERS: DOZERS: CALF. 
Bristol. Tel.: Avonmouth 3473 DOZERS; CRANES; ROAD ROLLERS; FLOOR 
am CENTRES; Acrow PROPS: PAINT SPRAYERS; 


SGOOD '2yd. EXCAVATOR, complete with Crowd MOBILE SITE OFFICES; PUMPS; HOISTS. 8/1Scwt.; 
Shovel and Dragline Equipment. Can be inspected ROADFORMS, Sin. to 10in., Light and Heavy 


at the address below.—D!ICK HAMPTON (EARTH- Section. All CONTRACTORS’ PLANT, long or short 
MOVING), LTD., Bilacknest, Alton, Hants. Tel.: HIRE. —- 2 Burtons Road, Hampton Hill, Middx. 
Bentley 3241. Tel.: Teddington Lock 1138/9. 
ARSSEN PILES for HIRE.—100 tons brand new UCKET SPECIALIST S.—Special or 
Larssen 2 Piles, 30ft. lengths; immediately avail- Standard SHOVEL, TRENCHER, GRAB and 
able ex Mills —-DUDLEY VALE, LTD., 3 Buckingham DRAGLINE BUCKETS to guit all machines. Quick 
Place, London, S.W.1. ViCtoria 0252. delivery.—Write or ‘phone the makers: NORTONS 


PLA IR ) : 
ANTED, Two- or Three-deck SAND AND GRAVEL Heath 365. a a Se a 
VIBRATING SCREENS: any size 


Write Box P.3734, ‘The Contract Journal.” = ee Modern Lima 2400 as Dragline with 
orque control and latest swing, In immacul 

ANTED for Export—Drott TRACTOR, condition.—PLANT SALES, LTD., ® 25 Castlereagh 
Write Box P.3763, *‘ The Contract Journal.’ Street, London, W.1. Tel.: Paddingtor 2663/5. 








FOR SALE HERGARTH 


5-ton and 6-ton truck-mounted 


CRANES, used on demonstration Main Distributors 


only. Very quick delivery. 
Write Box P.3780 “The Contract Journal” 


York C B., E. and N.R. Yorkshire, and Lincs. 


Backed by... 





New J.C.B. 4 Hydraulic EXCAVATOR £2,780 


AT THE LOWEST PRICE 
New HOWARD SUPER _ TRENCHER, ex 





stock ... £2,575 
PIPELAYER for same £40 
REAR DUMP TRUCK... egies 
£2,16 
AVAILABLE DIRECT MANUFACTURERS with Rock Body 7. "£2,225 
F .C.B. ydraulic XCAVATOR and Loadin 
FOR HIRE  _ Shovel £1,200 
OR HOPPERS FOUNDRY —, Hydraulic EXCAVATOR and Losdies 
ove £ 
HIRE PURCHASE ; 1959 HOWARD SUPER TRENCHER, as new 
GRIDS, TABLES, etc. £1,850 
ASTELL WATTS TRENCHER, on Ferguson 
Diesel aaa 7, £575 
HOWARD 3ft. TRENCHER, with Fordson V.O. 
DINKUM DIGGER mine” faso 
These tables are fabricated irom mild steel and are supplied complete with fixing channels and rubber All Reconditioned Machines sold under 
mountings, and can be fixed to any height you require. These machines are normally mounted on concrete guarantee. 
PART EXCHANGE AND HIRE PURCHASE. 


blocks, which we have illustrated, thus avoiding costly supporting structures. 

The tables are powered by the Triton Electric Vibrating Motor, which is sturdily built and can be supplied 
to work from any 50 cycle alternating current circuit. 

Tables are supplied in the following sizes: 2’ x 2’, 4’ x 2’, 6’ x 3’, 8’ x 4’. 


Main Distributors for SHAWNEE-POOLE: 
York C.B. and €. and N.R. Yorks. 


6’ x 3’ Vibrating Table as illustrated—£99 6s. 3d. complete. Other prices on application. HERGARTH 
of YORK 
TRI TO N EN G I NEERI N G co. (SALES ) LTD. Tel.: York 55181 /2 (after hours—York 59184) 


26 SYDENHAM RD., CROYDON. Tel: THORNTON HEATH 4523-1598 








PL 





(Exeter) LIMITED 


Main Agents for Winget and Muir-Hill 





ant ENGINEERING Seances Mixer & Vibrator hire 


3/2 cu. ft. to 14/10 cu. ft. capacity 





IVYBRIDGE and EXETER Concrete Mixers and Petrol Vibrators. 





YOUR DEVON AND CORNWALL PLANT SERVICE 





S OS ee ee Ma ee i= 


wes we 


for petrol, etc. 
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* Unused. 
Brand new. 


* High Gloss. 
Stoved finish. 


* Rust free. 
Mint condition. 


* Olive Green, s 


* British Army ‘ 

pattern 44 gallon. € 

IN LOTS OF 
1,500 @ 5/- each > 


IN LOTS OF 
500 @ 5/6 each DELIVERED 


Free delivery 200 mile radius London. Sample jerricans 
10/6 each delivered. 


These are the finest quality jerricans ever to be 
released by the Ministry. Delivered direct from 
manufacturer, properly warehoused, they have 
kept in beautiful condition throughout. 


DELIVERY : Delivered to sample, orders accepted 
for delivery in strict rotation. 


PAYMENT : Cash with order or C.O.D. 


NA. V. LISTER &CO.LTD.,—"? er:*ctmnningham 7629 


Eagre starts again at South Kirkby Colliery. The 


commencement of a further contract for The 
National Coal Board. 


(Photograph by courtesy of the National Coal Board) 
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THE 


GULLICK 





“a 
HYDRAULIC et 
“6 9 1? Bx 
BURSTER (Fh 
till 
| 
gan 
vie a7 
id 
le el 
aoe 
gag 
eae 6 2 
SILENT roe ey | 
CONTROLLED — p———d | 


DEMOLITION ce 


A very great improvement on 
any other method of demolition 
where explosives are prohibited. 
Write for full information today. 


GULLICK LIMITED - KIRKLESS STREET - WIGAN 
Telephone: WIGAN 46225 (3 lines) 





G13 


elmer Mii) 5 
track service 


SURVEY 
SUPPLY 


DESIGN 
INSTALLATION 


“Sa 


Eagre’s skilful planning and practical experience 
on railway preparation, from earthworks to 
the finished job, ensures that your scheme can 
be well and economically laid. Railway material 
is supplied from Eagre’s own resources. Eagre 
also works for British Railways, the Gas Board, 
the United Steel Companies, Central Electricity 
Authority etc. Whatever the magnitude of your 
siding requirements, consult — 


EAGRE CONSTRUCTION CO. LTD. 
East Common Lane, SCUNTHORPE, Lincs. 
Telephone 4513 (5 lines) 
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FOR BETTER 
FOR HIRE 


Se eae ee eo 
Self -priming {Centrifugal Pumps tated AR \ USE 
2” to 6”, petrol and diesel driven. ¥ 


| BADE 


Electric self priming Pumps 2 
and 3”. Diaphragm and Mud 
a 

































































Pumps 3” and 4” diesel driven. 
Hose of all types. 


oF e | 
va. 


=== SAW BENCHES 
ohel I | 

Portable Saw Benches of our 
own manufacture. Diesel driven 
22”, 24” and 33” diameter blades. 
Petrol 22” diameter. Electric 24” 
and 33”. 


Rial! 
f 





DUMPERS 


Johnson} 20 cwt. and 30 cwt. 
Diesel Dumpers. Thwaites 15 cwt. 
and 30 cwt. machines. 





Man. dia 

Cuttin; anions 

dia. of die. Oo 

crown Hooking 
my crown 


BENDERS 


Diesel and Electrically driven 
Power Benders, capable of bend- 
ing Mild Steel up to 2” diameter. 





a 187 bs. 
205 251 


287" 334 ¥ 
E-4342 | 38%" 437° 3307lbs. | 243Ibs. 


CRANES 


Jones KLIS petrol and diesel 
driven Cranes. 16 ft. straight 
channel or 22 ft. swan neck jibs. 
Neals 15 cwt. petrol portable 
Cranes, 15 ft.—20 ft. jibs. 





In addition to the machines shown 
above our Hire Fleet includes :— 


MOBILE COMPRESSORS 
OVERLOADERS 
VIBRATING ROLLERS 
CONCRETE MIXERS 
BRICK & STONE CRUSHERS 
MASONRY SAWS, etc., etc. 





MODEL HVM BG I5 


A copy of our Hire Rates List can be had on request 


TELEPHONES: ELGAR 6757 (4 lines) 


Hydraulic Tube Sinking and Extracting Machine incorpora- 
ing E-32-2 Hammer Grab. Application Bored Piles, 
We!l Drilling. 


LU SMU | 61. (EQUIPMENT) LIMITED 


SCHOOL RD., NORTH ACTON, LONDON, N.W.10 





BURLINGTON WOFKS, ABBEY ROAD, PARK ROYAL, LONDON, N.W.1 
Tel: ELGAR 6777 (4 lines) 
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GENERATING SETS 


Sets ranging from 500 Watts up to 
74 KVA as standard, single or three 
phase. Larger sets against order. 





For Lighting and 

Hand Tools 

such as 

Hammers and Breakers, 

Saws, Drills, Planers, Sanders, etc. 





Manufactured in various sizes. 115/230 Volts, Single 
Phase Generators are normally available from Stock, 


Petrol or Diesel — Mobile or Static Chassis. 
Sets of 3 KVA capacity and above can be supplied with special welding transformers. 
SALE — HIRE WITH OPTION TO PURCHASE — HIRE 





STRANGFORD, LTD., Belfast and Sutte. 
A. GUNN ane £2 eek ates Cheshire. 
(-] bot. 


iz p. y: fi fh A Mw te r. tenis. (MACHINERY), Lee tent 
é we L a mh CONCRETE ENGINEERING SERVICES, York 

Road Industrial Estate, Wetherby, Yorks. 

132-135 SLOANE STREET, S.W.1. TELEPHONE: SLOaNe 9976 (5 lin re ee ee ee 


“3 M ee . 
SCOTLAND: 39 CAVENDISH STREET, GLASGOW b) TELEPHONE: SOUTH 0186 eae ee ee yore 
- w. R. SELWOOD, Chandler's Ford, Hants. 





or 


think of 
TIMBER 
BUILDINGS... 








MEMBERS’ PAVILION, GOODWOOD MOTOR RACING TRACK 
25ft. x 11ft. 6in. plus 5ft. Canopy. 
Photographs by courtesy of Empire (Catering) Co. Ltd., 46-48 James Street, London, W.1 





This fine mono-pitch building is an example from Thorns specialised 
systems of pre-fabrication in timber. The Thorns range includes con- 


temporary and traditional designs in sizes from 8ft. to 30ft. wide, to meet thi k f 
most requirements. eee in O 


Full details of the building shown and all Thorns Building Systems are given 
in their new catalogue which is unique in that it gives at a glance sizes, ' 
prices, plans and specifications. It is available, free, to bona fide enquirers. 


J. THORN & SONS LTD. (DEPT. 73) BRAMPTON ROAD, BEXLEYHEATH, KENT 


Telephone: Bexleyheath 0021 (10 lines). Established 1896. 
80640 
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Workin 
ie: ten 






# 


SPECIFY 


Shngitbs 


& ANGUS LONG LENGTH 
MOULDED AIR HOSE 

















Whatever the job — in mines, quarries, or for 
heavy industry generally ... and whatever the 
condition... youcan rely on Angus Air Hose. 


Angus Pneumatic Tool and Rock Drill Hoses 
are designed to withstand the most severe 
working conditions in mines, quarries and 
on contractors’ plant service. Only the finest | 
rubber compounds are used to manufacture 
[the seamless linings, which are resistant to oil | 
mist, and to produce the tough, abrasion re- 
sisting covers which protect the hose. 
Strength and flexibility are the guarantee of 
ANGUS Hose—the AIR HOSE YOU CAN 
RELY ON UNDER PRESSURE. 


ANGUS AR 30 ANGUS HIGH PRESSURE ANGUS AR 3! 
AIR HOSE AIR HOSE 


AIR HOSE 


For further details about the range of Angus Air 
Hose—including wire armoured, extra high pressure 
hose for pneumatic rams, etc., please write :- 


GEORGE ANGUS & Co [> 


ANGUS HOUSE, WESTGATE ROAD, NEWCASTLE UPON TYNE 





EXPORT DIVISION - - - - - = = 300 GRAYS INN ROAD, LONDON, W.C./ 














a EUS 


Uy et PiA 
TRAXGAVATORS H R 


When you next 





Le 


require any plant 


SHOVELS 





why not contact us 
and be sure of 

as att first-class machines 
with experienced 
operators backed by 
a highly efficient 
and well-equipped 


DUMPERS 


maintenance service. 





Tel. 


RODNEY 
2215 





The hire service 
that never lets 
you down 


OF CAMBERWELL 


H. COX & SONS (PLANT HIRE) LTD. 
33 Southampton Way, Camberwell, London, S.E.5. 
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The Morris 5 & 7 ton trucks are designed ‘ r 
primarily for extra body strength and youre loads better off with ? j 
efficiency. All steel cab and toughened 
wrap-round windscreen ensure maximum 
driver safety. With large amount of leg and 
head room and well upholstered seats, 
these trucks are styled for relaxed comfort 
which is essential for long journeys. Driver a a 
has maximum visibility in all directions commercia : a e hic l es i 
and overhanging canopy gives protection 
from sun glare. Instruments are grouped in 













acentral fascia panel while control switches The full range includes :— J.4., 1 and lt 4s ~~. 
are conveniently fitted for accessibility ton vans, J.2 van, pick-up and minibus, 14, pe 
7 i os ; 2, 3, 4, 5 and 7 ton trucks, 5 and 7 ton 
from the driver’s seat. Servo braking fitted tippers. Also prime movers. Forward or 
as standard. Increased load carrying area, normal control, petrol or diesel engines. 
economical and reliable operation combine 
to make these superb Morris trucks incom- ty i iy 
parable for value, | ne \ h 
: : ai at \ 
| li i 
i . 







are ae 










12 MONTHS’ 
WARRANTY 


; BACKED 
PYBMC & 
Vag 





Europe’s most 
comprehensive 
service 


MORRIS COMMERCIAL CARS LTD ° ADDERLEY PARE, BIRMINGHAM 8 
Overseas Business: Nuffield Exports Ltd., Oxford and 41-46, Piccadilly, W.1l. @ MC63 
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We haven't space 
here to tell you 
ote HESSIAN 
Universal Divers 
underwater 
service ...so why iS STILL THE BEST 


not write to us at 
40 North John St., 


, Liverpool 2, for : 

eer HESSIAN 
new brochure? 

iS STILL THE CHEAPEST 


Immediate delivery from stock at 
all times 


HESSIAN 


WITH GREASE CONTENT FOR 
CURING CONCRETE 
CHEAPEST AND BEST : MACHINE ROLLED 
‘a 
Ve 
| 
| 
| 


\\ Immediate delivery 
\ SANDBAGS. FOR RIVER WORK 
\ Immediate delivery 


H.G.WATTS & CO., LTD. 
52 SOUTH MOLTON ST., LONDON, W.I 
Telephone: Mayfair 0964-5 








Serving CONTRACTORS and 
MUNICIPAL AUTHORITIES 


IN THE 


NORTH-EAST 


Phone: BRIDLINGTON 2331 





PLANT HIRE 


Available For Long‘or Short Term Hire 





Cranes: 5{ton‘[Coles and 22RB with 80ft. Jib 
and Fly Jib 


Rollers: 2+ ton and 5 ton 
Bromag Vibrating Roller 


Bulldozers: Bristol 25, D4 with Scraper 


Digger: New Dinkum 60 with fore end loader 
and digging Buckets from I8” up to 54” 


Loaders: New Muir-Hill FD4 Loader with 
| cu. yd. Bucket 


Compressor: Consolidated 120 with 2 Tools, 
“500” with 6 Tools 


Pile Driver: Delmag DS 

Road Surfacer: Barber-Greene 
Pumps: 4” x 6” 

Pneumatic Concrete Placer 


B. E. GONLIN 


9la MARTON ROAD, BRIDLINGTON, YORKSHIRE 
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A J ‘double Contury 


Pe 





AT THE c 
NEW SPENCER STEEL WORKS A 
| LLANWERN * 


-over 200 engines 
working'on the site! 


developing. Already, over 200 Petter air cooled diesels provide the power 
for mixers, dumpers, pumps, generators, welding sets, bar benders, 
cranes, excavators, and saw benches, far outnumbering any other diesel 
engines employed on the site. 

Their ability to stand up to hard, unremitting work, day after day, 
month after month—with the maximum economy—is recognised by 





cr nile filling in the Hot Mil area. The dumeer relies throughout the country ready to service plant when and wherever it may 
on a PETTER PH1 


be necessary. You, too, can rely on PETTER power, a service 


backed by service! 


‘ 
' 
} 
al 
A PETTER PDV8 powers this Drag/ine Excavator working 
on the site. The POV8 engine develops 72 to 108 bhp at 
1200 to 2000 rev min, 
a ON THIS 5-square mile site, Richard Thomas & Baldwin’s new 
pg £120,000,000 project—Spencer Steel Works at Llanwern—is 
contractors everywhere, especially with over 40 mobile engineers 
A PITTER AVA? powers this mixer supplying concrele 
j-3 Showing at the Enzine:ring, 
Marine, Welding and Nuclear. , 
7 a Energy Exhibition on Stand 
Prospective power users are invited to consult No. 36,” Grand’ Hall. Gallery. _ 
our Technical Department, at the address below 


—it.goes much beter tavered ty QOS 


Air cooled units from 14 to 108 b.h.p. 
Also water cooled units from 3 to 48 b.h.p. 





This pump unit, one of many powered by a PETTER AVA1 
air cooled diesel, drains an excavation on the site of 


the new Spencer Works. SW 


PETTERS LTD * STAINES * MIDDLESEX * Tel: Staines 51333 A member of the Hawker Siddeley Group 


Se aes | es 
: ae fe Ss “a z = 


we 4 





a 


~ cri/psone 
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* The 
SAPPER Powerdozer 












* 


Four-point speedy attachment. 
Will bulldoze, angledoze and tilt. « 
Gives years of trouble free service. Ask also for details of the 
Ideal for refuse tip levelling, trench filling, road : ; 

works and building site clearance Sapper’ Rear Grader. 


* Available for Fordson Dexta, David Brown 900 and 950, 
Nuffield Three, International B-250 and B-275. Heavy duty model 
is available for the Fordson Power Major, Nuffield Four, 
Massey-Ferguson 65 and 4 wheel drive Fordson Major. 












eae ae 





BOMFORD & EVERSHEDLTD 


SALFORD PRIORS, EVESHAM, Tel. Bidford-on-Avon 3202 





SPEEDY SAFE CLEANSING 
wth DUCKHAM?’S sanp cueanser 


Removes all traces of grease 
and grime and leaves the skin 
smooth, soft and germ free. 
Simply apply Duckham’s Hand 
Cleanser to dirt-grimed hands 
and forearms— then rinse under 
a tap. Result—every trace of 
dangerous dirt is removed. 
Prove it for yourself. 


Post this coupon for free trial 


sample for factory use. 


Please send a Free Trial Sample of 
Duckham’s Hand Cleanser 


DIRECTIONS FOR USE 
* “ 





eee 
w\ 
— 
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| in Fy, Hire 
ODN NEV 2) snurters | y fp Contractors si 


by the makers of Kinylon and Kinrod Grilles 


A large and comprehensive 
fleet of plant, in first-class 
condition, supported by a 
field maintenance service 
second to none. Thus, your 
worries are over when you 


Hire from 
ALLEN 


Our fleet comprises : 


® Graders & Rollers 
of all types. 
@ Michigan Shovels 


® Truck mounted 
Excavators 


@Dumpers @ Pumps 
@ Small Trenchers 
® Compressors, etc. 


solve the problem 


of wide entrances and a sloping road. The bottom 
rails on these Kinnear Shutters are shaped to 
accommodate the rise of the road, to ensure 

good closure and complete weather 

protection. 




















ee tee 











May we have YOUR enquires ? 


JOHN ALLEN & FORD 
(Oxford) LTD. 
Long Lane, Littlemore, OXFORD 
Tel: 78241/2/3 
Wokingham Depot Tel: 2175/6/7 





Please send for illustrated leaflet 9B: 
ARTHUR L. GIBSON & CO. LTD. TWICKENHAM, MIDDX. 
Telephone: Popesgrove 2276 — Birmingham: Highbury 2804 
Glasgow: Halfway 2928. Manchester: Central 1008. Cardiff: 51428 











Rehandling Grabs manu- 
factured by Priestman are 
very much a part of 
Batching Plants today. 
Their design and strength 
ensures maximum pene- 
tration and pick-up —a 
vital factor in keeping 
plant output at 100%. 


There is a Priestman Grab 
to handle almost every 
bulk material and to work 
Stes _ <i ~=6from any type of crane, 
Matders cat eee ees §«©hoist or derrick. 


PRIESTMAN GRABS 








PRIESTMAN BROTHERS LTD., HEDON ROAD, HULL 


‘Phone: HULL 75111. Telex: HULL 52120. Telegrams: “PRIESTMAN HULL” 
Parts, Sales and Service Depots at HULL * LONDON « BIRMINGHAM and GLASGOW 






















1394 SUPPLEMENT 


PLANET 


PLANT 
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a’. 
v, Only thea Best 1960 Dart 


line. 


SYEES 





Ring MN. 


Victoria House, Temple Gate, Bristol, 1 


The PHOENIX Model F Tap ang Bi 

















‘Civ 


iam to TD 





THE PHCENIX ENGINEERING CO. LTD., Phcenix Works, Chard, Somerset. 


London Address : 10 Norfolk Street, London, W.C.2 Phone: Covent Garden 0315/7. 


GDI6 


THE CONTRACT JOURNAL 








univac 
pumps 


BRISTOL 
294222 


















eS 
ctant B 
. - for con 
me 


, ti 
e me from Britain to Borneo, the Phoenix 
Model ‘F’ has proved itself to be just about the 
best Distributor on the market. There is also a wide 
range of other Phoenix equipment built to this high 
standard, such as Bulk Storage Heaters, Mastic Asphalt 
Mixers, Pumps and other road maintenance equipment 


THOMPSON T 


(Cll, 


Group 








DISTRIBUTORS OF 


MASSEY-FERGUSON 
INDUSTRIAL EQUIPMENT 


WACKER 
VIBRO RAMMERS & PLATES 
BARFORD MIXERS & DUMPERS 


COMPLETE SALES AND SERVICE 
FROM 


GEORGE THOMPSON (BEVERLEY) LTD. 
SWINEMOOR LANE, BEVERLEY, YORKS. 
Tel. Beverley 82207 


W. L. THOMPSON (Agric. & Ind. Engnrs.) LTD. 
SHERBURN-IN-ELMET, YORKS. 
Tel. South Milford 456 
W. L. THOMPSON (Agric. & ind. Engnrs.) LTD. 


CANAL WHARF, SKIPTON, YORKS. 
Tel. Skipton 2153 
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itumen Distributor 


Built to comply with B.S.S. 1707, the Phoenix 
Model ‘F’ truck-mounted pressure distributor 
incorporates a constant pressure spraying system 
with compensator to ensure correct application. 
It is fitted with full circulating spraybar, available 
in three lengths, 7ft. 6in., 13ft. 6in. or 20ft. 6in. 
The strainer is integral with the suction cock, 
facilitating removal and cleaning, even when 
the tank is full. 


oyune an 


Used all over the world, 





Telephone: CHARD 3226. 
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HOLMAN SS8O 


Air... 


HM40 
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Holman Group 
News 


ANOTHER 





= 





Ps 
= 





Capable of breaking the densest modern 
aggregates .. . the HOLMAN SS80 Road 
Ripper shares the distinguishing features of all 
HOLMAN pneumatic tools : that every feature 
of detailed design is based on world-wide 
experience on the most onerous contracts. 
HOLMAN Road Rippers outlast all others... 
cost less in upkeep and repair. The model 


\ 


Tr cod 


illustrated here weighs 80 lb. and is 
the heaviest in the range. 


Write now for leaflet §.P.30/19 


compressed dit... _ power... Holman 


Holman Bros. Limited, Camborne, England: Camborne 2275 and at 44 Brook Street, London W.1: HYDe Park 9444. 
Also in Birmingham °* Bristol * Cardiff - Glasgow * Peterborough * Sheffield. Australia * Canada * East Africa 
France * India * South Africa * Spain * U.S.A. * West Africa. With Agents and Representatives throughout the world. = 


Tse 
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F. MITCHELL onettn va, 


LENTON WORKS + DERBY ROAD *: NOTTINGHAM 
Telephone: Nottm. 77701 












EE. 


immediate delivery for 


N 







Wd 


Acut above \ 
the rest... 


beats all comers J 
on quality and 
performance! 













0% DEPOSIT 


See, ON H.P. TERMS 


Md 





4 ie 
‘nae A 
ty ~a 


MASSEY - FERGUSO 
INDUSTRIAL SALES AND SERVICE 
Distributors for : 





THE FAMOUS “| COR 


VY 
N°2PORTASAW 
















SHAW NEE-POOLE 
7 cub. yd. REAR DUMP 


* Demonstrations arranged on site x 


PORTABLE * ECONOMICAL « PETROL or ELECTRIC POWER 
Send coupon for leaflet on PORTASAWS to: 


THE LINER CONCRETE MACHINERY CO. LTD Our ae hare deniand, Reicbend, died 
139 PARK ROAD, GATESHEAD, 8. DAY N. Ireland. 
Name |] and DIESEL @ ON-SITE SERVICE 
Address NIGHT @ GENUINE PARTS 
|| SERVICE @ EXCHANGE UNITS 





Telephone: 7250! Telegrams: ‘‘ Liner Gateshead ”’ 
London Office: Lexden Road, Acton, W. 3. Telephone: ACOrn 8931 





keeps "em 


; Phone: 
moving ! 


mame iY 
Dn Nottingham 


77701 
OFFICIAL PARTS STOCKISTS 


| 
Also at —_ 

Birmingham, Manchester, Liverpool, Bristol, Leeds, Grantham, iI \ slo. 

Torquay, Edinburgh, Glasgow, Dundee, Belfast, etc. 














HUBERT C. LEACH LTD. 


“OFF THE SHELF” SERVICE FOR PNEUMATIC TOOLS AND EQUIPMENT 


FOR 
SALE 
OR 





AIR PUMPS LTD. COMPRESSORS FROM 70 TO 600 C.F.M. 


THOR PNEUMATIC TOOLS, HOSE AND ACCESSORIES 


write For DETAILS: HUBERT C. LEACH LID., HIGH STREET, CHESHUNT, HERTS. rei: waurnam cross 25961 (6 LINES) 
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Flat Earth? 


— — —— 





Not many people today believe that the earth is WAKEFIELD 120 


flat. Any site engineer could soon convince the few Weight 25,040 Ib. 130 b.h.p. 





who do, that it’s far from flat. That’s one of the Features include : 


* High-arched continuous frame 


* Massive sft. circle, 12ft. mold- 
board 


reasons he uses a Wakefield Motor Grader. 





A Wakefield can be used from the start of a * Full hydraulic operation, with 
; . Dn Sie finger-tip control 
project, making and maintaining haulage roads, Chain or gear Tandem Drive 
F : , ‘ H tant h 
| levelling rough ground, cutting ditches or sloping ™ a ee paaee a. 
| banks. On finishing grades, a Wakefield’s powerful * Leaning Front Wheels 
* 24 v electrics 
but sensitive hydraulic system makes the work easy. * Large tyres all round 
| OPTIONAL FITMENTS 
| A scarifier and bulldozer on the Wakefield increase Hydraulic Shiftable Moldboard 
‘ eds ’ Scarifier 
its versatility still further. Bulldozer 
Snowplough 
P Open or enclosed Cab 
Ask for full details. ies accessories 


motor graders 


CONSTRUCTION MACHINERY LTD., WAKEFIELD, ENGLAND Distributors in most countries 





wf6089 
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modern architecture 
and bigger, finer buildings are 
changing the face of Britain... 


out Fosalsil 


remains the basis of modern flue construction 


ae 


7 Tt) © 
ae s | om oer al “i 


CASTROL HOUSE, Marylebone Road, London, N.W.1. o ae Re a We “6 a ‘ SA oe 


) . 
IA YMY OM DY 
Architects: Messrs. Gollins, Melvin, Ward & Partners s 


Spikes 
Contractors: Sir Robert McAlpine & Sons Ltd. ® at Fo: aha ] 


e Made only by MOLER PRODUCTS LIMITED 
FOSALSIL flue bricks ‘ Hythe Works, Colchester, Essex 
were used throughout Phone: Colchester 191 (lines) 
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COMPRESSED AIR 
POWER for Contractors 





at the LOWEST POSSIBLE COST 





Here is the Compressor that Contractors have always wanted—an easily 
transportable skid-mounted set, weighing approximately 5 tons, complete with 
radiator cooling. 

On large contracts, where a 50 or 60 cycle electric supply is available, 

this specially designed Compressor, type V500, provides 

AIR POWER AT THE LOWEST POSSIBLE COST. 

The 90 degree ‘V’ arrangement of the cylinders gives perfect running 

balance with an absolute minimum of vibration. 

A highly sensitive regulator operates within + 1 Ib. per sq. in. and 

constantly maintains full working pressure under all variations of load. 

For economy and efficiency this is the finest of its kind now on offer. 

The capacity of the V500 is 525 c.f.m. of free air at 100 p.s.i. 

The ‘V’ range comprises compressors with outputs from 350—1,000 cu. ft. of free 
air delivered per minute at the normal working pressure of 100 p.s.i. 


Write for full details. 


AIR COMPRESSORS & PNEUMATIC TOOLS— YOUR BEST INVESTMENT 
Broom & Wade Ltd., P.O. Box No. 7, High Wycombe, Bucks. Tel: High Wycombe 1630 (10 lines) Telex: 83-127 


858 SAS 
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UL ee EP 3 


tf 


Cut costs and speed up work on the site 


DIVING 


ANYWHERE ANYTIME 


— 


- 
FROGMEN DIVERS | | 


Phone: FARNINGHAM 24832 (All hours) 


SPECIALISTS LTD. 


Underwater Cutting, Welding, Surveys, 
Explosives — THE LOT 


Mud presents no difficulty to Flexboard Roads 


@ YOU CAN HIRE 100YD. OF ROADWAY BY THE 
WEEK FOR THE COST OF ONE MAN’S WAGES 


@ WE CAN PUT A ROAD ON 
YOUR SITE WITHIN 24 HOURS 


Full details from 





Offices : 
CARDIFF, GLASGOW, LONDON & SOUTHAMPTON 


MARTIN WELDING & CUTTING CO. LTD. 


DARTFORD, KENT 


| d LTD. | egea  yeerr a ec eae] 
a TAL Ca ec nal 





Let us remove your Overburden the modern way with a fleet of Caterpillar Bulldozers 
and 18/25 cu. yd. Scrapers, or let us Stockpile your material for the Winter Months. 


YOUR SITE INSPECTED AND ESTIMATED FREE OF CHARGE 
"PHONE: NOTTINGHAM 5088! FOR PROMPT EFFICIENT SERVICE 


GAYLORD, EDWARDS & GO. LTD., GARLTON ROAD, NOTTINGHAM 


SaeeEEENNneeEees 
EEE 
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Grab Cranes 


FOR PROFITABLE STOCKPILE HANDLING 









A Smith Crawler Crane operating 


a two-line grab on a colliery 







site near Sheffield 





Here are two of the many SMITH 
GRABBING CRANES employed at the depots of 
regional Gas Boards — a diesel crawler crane and a 
special gantry crane. Smiths also make diesel rail 
cranes for this and similar duties. 

Particulars of any type will be supplied on request. 


Smith Electric Gantry Crane of 140/110 cu. ft. grab capacity, 
q@eunted on a special runway to cover a wide stacking are@ 


You can really SHUET UT with a SRUTH! 


THOMAS SMITH & SONS (RODLEY) LTD~ RODLEY - LEEDS - ENGLAND 
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For qualified 


SCIENTISTS, ENGINEERS, 
ARCHITECTS 
AND SURVEYORS 


THE 
TECHNICAL 
AND SCIENTIFIC 

REGISTER 


provides a National Employment and Advisory Service 


SS LIMITED invite applications 
from salesmen with experience of 


PRECAST CONCRETE 


Our client is both a manufacturer and 
importer of a range of equipment used by 
precast concrete manufacturers. The person 
sought on this occasion should have a 
knowledge of precast concrete, or of concrete 
and the building trade. Remuneration_will be 
a basic salary plus commission which will 
yield -.a total of £1,250 to £2,000 depending 
upon sales ability. The position is London 
based but candidates must travel throughout 
| the U.K. 





All enquiries are dealt with in confidence by 
professionally qualified staff. 

Please quote ref. “ME” when applying, in} 
confidence to: 


SALES SELECTION _ 
. LIMITED — 


. Victoria House, London, W.C.1 


A leaflet, giving details of the Service, will be sent 
on request. 


Write for information or appointment to 
THE TECHNICAL AND SCIENTIFIC REGISTER, 


Dept. K.4., Almack House, 26 King Street, London, S.W.1. 
Telephone : WHI 6200 (Ext. 328) 


Issued by the Ministry of Labour 


a a ee 











BCL Blanket Dampcourse being laid in position before rey 
the concrete is ploced. (House under construction 
by Hampton House Developments Ltd.) 


BLANKET 
DAMPCOURSE 


polythene film 


~—The answer to wiielaii seatieakiaa 
problems in concrete house- 


* prevents moisture rising through the 
raft into the house 







*k prevents water absorption by the con- 
crete, removing the danger of the raft 
being damaged by frost or sulphate 

* cheap, tough, light in weight and easy 
to handle 


BCL Blanket Dampcourse is backed by a 
comprehensive technical service. British 
Cellophane Limited—largest film manu- 4 
facturers in the Commonwealth—have a ; 
fund of specialised knowledge to put at 
your disposal. We invite you to fill in the 
coupon and post it to us. 


| " ( l BRITISH CELLOPHANE 
LIMITED riastic rims vivision 


Henrietta House, 9 Henrietta Place, London, W1 


To: British Cellophane Limited, Plastic Films Division, 
Henrietta House, 9 Henrietta Place, London, W.1 


Please send me, free of charge and without obligation, your booklet 
‘BCL Blanket Dampcourse’ 

Please ask your representative to call 

Name 

Address 


w 
° 
2 


L. 
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CONTRACTS 
COUNTY COUNCIL 


LONDON-HASTINGS ROAD, A.21. 


TENDERS are invited, by not later than 20th 
MARCH, 1961, for an AERIAL SURVEY of the 
PROPOSED ROUTE of the SEVENOAKS BY-PASS and 
a SECTION of ROUTE A.21, between Pembury and 
Flimwell, a total length of approx. 16 miles. 

Contract documents obtainable from Count’ Sur- 
veyor, County Halil, Maidstone, on payment of feposit 


of £2 2s., returnable on receipt of bona-fide Tender. 
G. T. HECKELS, 

Clerk of the County Council. 

[SLE OF ELY COUNTY COUNCIL. 


WISBECH—NORWICH ROAD 


NEW POLICE HOUSES AND FAMILY GROUP 
HOME. 


FIRM-PRICE TENDERS are invited from building 
contractors for either or both of the FOLLOWING 
PROJECTS, to be erected on adjoining sites: 

(a) One pair of Police Houses in traditional 
construction, each having a floor area of 
approx. 960 super. ft. 

(b) A Family Group Home in traditional construc- 
tion, having a total floor area of approx. 
2,500 super. ft. 

Tender documents will be available in late March. 

The last date for receipt of Tenders will be 24th 
APRIL, 1961 

Contractors wishing to tender should submit their 
names to the County Architect, County Hall, March, 
together with a cheque for £2 2s. in respect of each 
project, payable to the Isle of Ely County Council, 
by not later than 18th MARCH, 1961. The deposit 
will be returned upon receipt of a bona-fide Tender. 

R. F. G. THURLOW, 
Clerk of the County Council. 

County Hall, 

March 


COUNTY BOROUGH OF ROTHERHAM. 


CONTRACT FOR THE SUPPLY OF DUSTBINS 
FOR THE YEAR 1961/62. 

TENDERS are invited for the SUPPLY of 2,000 
GALVANISED DUSTBINS, 3'4 cu. ft. capacity, weigh- 
ing complete with lid 28Ib., and complying with 
B.S.S. 792 of 1947. 

Form of Tender and Conditions of Contract may 


be obtained from the Borough Engineer, Municipal 
Offices, Rotherham, on application, and are to be 
returned to me, in a_ sealed envelope endorsed 


‘Tender for Dustbins,"’ but bearing no other mark 
indicating the sender, not later than MONDAY, 17th 


April, 1961 
The Council does not bind itself to accept the 
lowest or any Tender 


JOHN S. WALL, 
Town Clerk. 
Municipal Offices, 
Howard Street, 
Rotherham 
OF 


BOROUGH ROMFORD. 
HAVERING ROAD DEPOT RECONSTRUCTION. 


The COUNCIL propose to ERECT the FOLLOWING 
BUILDINGS at the Havering Road Depot: 
(1) Vehicle Garage (approx. overall dimensions 
190ft. span x 175ft. long). 
(2) Vehicle Workshop (approx. overall 
sions 100ft. span x 120ft. long). 
(3) Textile Baling Shed (approx. overall dimen- 
sions 24ft. span x 53ft. long). 
It is intended to prepare a panel of contractors 
from whom Tenders will be invited, and firms having 
experience of both the design and erection of buildings 


dimen- 


of any of the following types of construction are 
invited to submit their names for consideration: 
(a) Concrete Shell Roof Design; (b) Reinforced 


Concrete-framed Building Design; (c) Precast Concrete- 
frame Construction incorporating Primary and Second- 
ary Prestressed Precast Concrete Beams. 

Letters of application, which must be received by 
the 25th MARCH, 1961, should include details of 
works recently carried out, and must be submitted 
in sealed envelopes headed ‘‘ Havering Road Depot 
Reconstruction," and addressed to the BOROUGH 
eStEGR AND SURVEYOR, Town Hall, Romford, 
ssex 


BOROUGH OF LUTON. 


CHALTON SEWAGE PURIFICATION WORKS— 
CONTRACT NO. 17. 





TENDERS are invited from contractors experienced 
in the construction of Sewage Disposal Works, for the 
WORK of CONSTRUCTING a NEW SEWAGE PURI- 
FICATION WORKS, comprising two Grit Channels, 
four Sedimentation Tanks, six Biological Filters, four 
Humus Tanks, one Pumping Station, Land Treatment 
Area, and ancillary works 

The site of the works is near CHALTON VILLAGE, 
five miles north-west of Luton. 

General Conditions of Contract, Specification and 
Bills of Quantities obtainable from Council's Consulting 
Engineers, J. D. AND D. M. WATSON, MM.1.C.E., 


67 Tufton Street, Westminster, S.W.1, on or after 
8th March, 1961, on payment of a deposit cheque 
(payable Luton Corporation) for Ten Guineas, re- 


tundable only to contractors who submit bona-fide 
Tenders and return all documents and Drawings. 

Tenders to TOWN CLERK, Town Hall, Luton, Beds., 
by Noon on Ist MAY, 1961. 


PAINSCASTLE RURAL 
COUNCIL 


DISTRICT 


GLASBURY SEWERAGE AND SEWAGE DISPOSAL 
SCHEME 
FIXED-PRICE TENDERS are invited for the 


CONSTRUCTION of the FOLLOWING: 

(1) 1,000 lin. yd. of Gin. Concrete Sewers with 
Precast Concrete Manholes. 

(2) 363 lin. yd. of Spun-iron Pumping Main. 

(3) Pumping Station with two Ejectors. 

(4) Sewage Disposal Works, consisting of an 
Upward Fiow Sedimentation Tank, Circular 
Filter, Humus Tank, Sludge Lagoon and 
Sludge Drying Beds. 

The Drawings and Tender documents may be 
Obtained from the Engineer and Surveyor, Council 
Offices, Hay-on-Wye, Hereford, on payment of £2 2s. 
which will be refunded on submission of a bona-fide 
Tender not subsequently withdrawn. 

Drawings may be inspected during office hours at 
the Office of the Engineer and Surveyor. 

Tenders, in plain sealed envelopes endorsed 
“Glasbury Sewerage Scheme," must be delivered to 
the undersigned not later than Noon on THURSDAY, 


the 6th April, 1961 
Cc. W. TARRANT, 
Clerk of the Council. 
Council Offices, 
Hay-on-Wye, 
Hereford. 
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CONTRACTS 


CAMBRIDGESHIRE COUNTY COUNCIL. 
ROADS AND BRIDGES DEPARTMENT. 


ASPHALT WEARING COURSE—-CONTRACT 
NO. 6112. 


TENDERS are invited for SUPPLYING and LAYING 
BY MACHINE approx. 14,000 sq. yd. of either HOT 
ROLLED GRANITE ASPHALT WEARING COURSE or 
HOT ROLLED GRAVEL ASPHALT WEARING COURSE, 
on the ROYSTON-NEWMARKET ROAD (A.505), at 
Whittlesford. 

Documents in respect of this work may be obtained 
from the County Surveyor, R. LACEY, M.I.C.E., at 
this address. 

Tenders, in the envelope provided, must reach the 
undersigned not later than 9.30 a.m. on THURSDAY, 
23rd March, 1961. 

CHARLES PHYTHIAN, 
Clerk of the Council. 
hire Hall, 
Castle Hill, 
Cambridge. 
March, 1961. 


FAST SUSSEX COUNTY COUNCIL. 


ROADS AND BRIDGES. 


CONTRACTS FOR MINOR ROAD WORKS. 


FIXED-PRICE TENDERS are required for the year 
1961-62 for ANY or ALL of the FOLLOWING TYPES 
of ROADWORK in the County:— 

Drainage. 

Foundation Work. 
Channelling and Kerbing. 
Footway Work. 

Contractors wishing to tender should apply not 
later than 20th MARCH to the undersigned, stating 
the area in which they are prepared to work, and 
the type of work they are prepared to undertake. 





Areas are:— 
(1) Cuckfield Rural District. 
(2) Chailey Rural District, including Lewes 
Borough and Urban District of Newhaven. 


(3) Uckfleld Rural District. 
(4) Hailsham Rural District, 

District of Sleaford. 
(S) Battle Rural District, 


Rye. 
THE COUNTY SURVEYOR. 


including Urban 


including Borough of 


County Hall, 
Lewes, 
Sussex. 


BOROUGH OF _ BASINGSTOKE. 
MUNICIPAL CARAVAN SITE. 


TENDERS are invited for the CONSTRUCTION of 
approx. 4,600 sq. yd. of 7in. HARDCORE CARRIAGE- 


WAY with Tarmacadam Surfacing, together with 
Surface Water Drainage; 1,800 sq. yd. of 4in. 
HOGGIN Surfaced Dressed; 950 sq. yd. of 4in. 
Concrete Paths; 4S50yd. of lin. and 3sin. Water 
Services; 77Syd. of 4in. and Gin. Foul Sewers: 
2,400yd. of Fencing: 95 Timber Sheds; Electrical 


Wiring, and other ancillary works. 

Specification, Bill of Quantities and Form of Tender 
may be obtained from the Borough Surveyor, Municipal 
Buildings, Basingstoke, Hants, on payment of a 
£2 2s. deposit which will be refunded on receipt of 
a bona-fide Tender not subsequently withdrawn. 

Tenders must be delivered to the undersigned, in 
a plain sealed envelope endorsed ‘‘Tender for Municipal 
Caravan Site,’’ not later than Noon on TUESDAY, 4th 
April, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
L. WOMERSLEY, 
Town Clerk. 
Municipal Buildings, 
London Road, 
Basingstoke 
2nd March, 1961 


BOROUGH OF GLOSSOP. 
SURFACE DRESSING. 


TENDERS are invited for SURFACE DRESSING of 
VARIOUS ROADS in the Borough, amounting to 
approx. 20,300 sq. yd. of Tar Spraying. 

Specification and Forms of Tender may be _ obtained 


from the Borough Surveyor, Municipal Buildings, 
Glossop. 
Tenders, in a_ plain sealed envelope endorsed 


Surface Dressing,’ to be delivered to the under- 
signed not later than First Post on TUESDAY, 28th 


March, 1961. 
1. ARTHUR PUGH, 
Town Clerk 
Municipal Buildings, 
Glossop. 
March, 1961. . : 
[LEATHERHEAD URBAN _ DISTRICT 
COUNCIL. 


TENDERS are invited for HIGHWAY REGRADING 
and RESURFACING on the A.243 between RANDALLS 
ROAD and ‘*‘ THE PLOUGH," Leatherhead, including 
1,200 lin. yd. Kerbing, 6,000 sq. yd. Bituminous 
Macadam Carriageway Surfacing, 3,000 sq. yd. 
Footway Surfacing, and ancillary works. 

Documents obtainable from the Engineer and 
Surveyor’s Department, Red House, Leatherhead, where 
Plans may be inspected. 

Tenders to be returned by Noon, 4th APRIL, 1961 


j. EDE, 
Clerk of the Council. 
Council Offices, 
Leatherhead. 


U R BAN | DISTRICT COUNCIL OF 
BRAINTREE AND BOCKING. 


CODHAM MILL WATER SCHEME. 
CONTRACT NO. 9—PANFIELD LANE WORKS. 


The Council will shortly be inviting TENDERS from 
selected contractors for the CONSTRUCTION of a 
THREE MILLION GALLON REINFORCED CONCRETE 
RESERVOIR, RETAINING WALLS, HIGH-CLASS 
BRICK BOOSTER STATION, CONCRETE ROADWAY, 
WATER PIPE and DRAIN LAYING, and ancillary 
Works at their PANFIELD LANE SITE. S 

Only contractors who are fully experienced in this 
class of work will be considered; sub-contracting of 
the brick buildings will be permitted, provided the 
nominated firm is thoroughly experienced and 
approved. ; : 

Contractors who are desirous of being considered 
for the selected list should apply in writing, in the 
first instance, to the Council's Consulting Engineers, 
MESSRS. HERBERT LAPWORTH PARTNERS, 25 
Victoria Street, Westminster, S.W.1. 

The Council does not bind itself 
lowest or any Tender. 

W. BALSON, 


Clerk of the Council. 


to accept the 


Town Hall, 
Braintree. 


SUPPLEMENT 1403 
CONTRACTS 
€ 0O-U.N TY OF DEVON. 


PROPOSED FENCING OF UPOTTERY AIRFIELD. 


FIXED-PRICE TENDERS are invited for the PRO- 
VISION and ERECTION of 8,650 lin. yd. of 4ft. high 
STRAINED WIRE DROPPER TYPE FENCE on STEEL 
STANDARDS on the disused airfied at UPOTTERY. 

Contract documents may be obtained from the 
County Surveyor, ‘‘Coaver,"" Topsham Road, Exeter, 
and shou'd be returned to the CLERK OF THE 
COUNTY COUNCIL, The Castle, Exeter, not later 
than 10 a.m. on TUESDAY, the 28th March, 1961. 


BOROUGH OF NEATH. 
ERECTION OF GARAGES. 


TENDERS are invited for the SUPPLY, DELIVERY 
and ERECTION of 37 PRECAST CONCRETE GARAGES 
at GIANTS GRAVE HOUSING SITE. Particulars of 
the contract may be obtained from D. BAILEY, 
Borough Engineer, Gwyn Hall, Neath, and Tenders, 
in plain sealed envelopes, must be delivered to the 
undersigned by not later than 25th MARCH, 1961. 


D. KING DAVIES, 
Town Clerk. 
Town Hall, 
Neath. 


ciry O F C H.&E.S. tT ER. 


HOOLE SECONDARY MODERN SCHOOL—. 
SECOND AND FINAL INSTALMENT. 


HEATING AND HOT WATER INSTALLATION. 


The CORPORATION invites firms who are experi- 
enced in heating and hot water contracts and who 
wish to submit TENDERS for the ABOVE SCHOOL 
to send their names to the CITY ENGINEER AND 
SURVEYOR, 49 Northgate Street, Chester, not later 
than MONDAY, 20th March, 1961. Tenders are 
required for 11th APRIL, 1961. Specification and 
Drawings will be available after the 20th March, 1961. 


Ci rerts OF LEED Ss. 
HIGHWAYS DEPARTMENT. 


The HIGHWAYS COMMITTEE of the LEEDS CITY 
COUNCIL invite TENDERS for the SUPPLY of the 
— during the year commencing 1st July, 
1961:— 

(1) Concrete Flags, Kerb, Edging and Channel. 
(2) Tarred and Bituminous Slag. 

(3) Tarred and Bituminous Limestone. 

(4) Graded Dense Bitumen Macadam. 

(S) Asphalt Macadam. 

(6) Cold Asphalt. 


(7) Bitumen. 
(8) Graded Sand. 


For the Manufacture 
of Asphalt Macadam 
and Asphaitic Sur- 


(9) Limestone Filler. facing Materials. 

(10) Chippings for Surface Dressing of Roads. 

(11) Broken Limestone. 

(12) Refined Tar. 

(13) Bitumen for the Surface Dressing of Roads— 
Hot and Cold Application. 

(14) Sand and Gravel for Concreting. 

(15) Building Sand for Lime Mortar. 

(16) Street Nameplates. 

(17) tluminated Guardposts. 

(18) Steel Reinforcing Fabric. aX 

(19) Hire of Road Surfacing and Finishing 
Machine. 


(20) Heating and Planing of Tarmacadam and 
Asphaitic Road Surfaces. 

Forms of Tender, Specification, Conditions of Con- 
tract and approx. quantities required may be obtained 
upon application to the Highways Engineer, 15S Kirk- 
stall Road, Leeds, 4. Please state the reference 
number of the Tender Form(s) required. : 

Tenders will be considered only when submitted 
sealed in the envelope provided, endorsed “Highways 
Department—Tender for Supplies," and not bearing 
any name or mark indicating the sender. . 

Tenders must be delivered at the Town Clerk's Office 
(Committee Department), Room 57, Civic Hall, 
Leeds, 1, not later than 10 a.m. on THURSDAY, 
the 6th April, 1961. , 

The lowest or any Tender will not necessarily be 


accepted. 
m W. J. HISCOCK, 
Highways Engineer. 
155 Kirkstall Road, 
Leeds, 4. 
March, 1961. a v 
C pra e O F LEEDS 


HIGHWAYS DEPARTMENT. 


The HIGHWAYS coeserrres of the LEEDS CITY 
COUNCIL invite TENDERS for:— 

(a) WYTHER HOSTEL, WYTHER ESTATE: 
Site Clearance, Excavation, Filling, Base 
Formation, Foundations, Concrete Haunch- 
ing, Kerbing, Channelling, Final Surfacing 
of Carriageways, Contraction a. Gross 
Verges and Footpaths and any other works. 

(b) LIDGETT LANE (PART) IMPROVEMENT: 
Excavation, Site Clearance, Hardcore Founda- 
tions and Bitumen Macadam Surface to 
Carriageways, Kerbing, Tarmacadam Foot- 
paths and other works. 

(c) SCHOOL PLAYGROUNDS: 

Construction, Reconstruction and Surfacing 
with Fine Bitumen Macadam sections of 
new and existing Playgrounds in various 
Schools. 

Forms of Tender and Bills of Quantities may be 
obtained upon payment of a deposit of One Guinea, 
which amount will be returned upon receipt of a 
bona-fide Tender. Plans, Specifications and copies of 
the documents forming the contract may be inspected 
upon application os Highways Engineer, 15S Kirk- 
stall Road, Leeds, 4. 

‘ (d) SUPPLY and DELIVERY of MECHANICAL 


PLANT: 
(1) Two Diesel-engined Footpath Rollers. 


(2) One 5/6-ton Diesel-engined Tipping 
Wagon. 
(3) One 34 cu. yd. Mechanical Barrow. 


(4) Five Contractors’ Mobile Mess Cabins. 
(S) Four Heavy Duty Rotary Rock Drills. 
(6) SO 8in. Roadforms. : 
(7) One Mechanical Road Surfacing and 
Finishing ee on ics ga tea 
General specification of requiremen ¢ 
of plant may be had on application to the Highways 
Engineer, 155 Kirkstall Road, Leeds, 4. any 
Tenders will be considered only when _Submitte 
sealed in the envelope provided, endorsed ‘Highways 
Department—Tender for Contractors’ Works,” and. in 
the case of (d) ‘‘Mechanical — -_ not bearing 
any name or mark indicating e sen . 
Tenders must be delivered Fy the "or oe Geer 
(Committee Department), oom ’ . 
Leeds, 1, not later than 10 a.m. on THURSDAY, 
h April, 1961. : ; 
“Ww lowest or any Tender will not necessarily be 


— W. J. HISCOCK, 
Highways Engineer. 


March, 1961. 
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CONTRACTS 
BOROUGH OF HEYWOOD. 


PRIVATE STREET WORKS. 


HEYWOOD HALL ROAD (PART OF) AND 
PARK TERRACE (PART OF). 


TENDERS are invited on a Fixed-price Basis, in 
accordance with Ministry of Housing and _ Local 
Government Circular 51/57, for the MAKING-UP of 


Heywood Hall Road (part of) and Park Terrace 
(part of). 
The works include the Construction of approx. 


1,300 sq. yd. of Carriageway (Bituminous Macadam 

on Pitching), together with Draining, Kerbing, Channel- 
=e and Construction of Flagged Footways with Grass 
erge. 

Contract documents may be obtained from A. 
MIDDLETON, B.Sc., A.M.1.C.E., Borough Engineer and 
Surveyor, Municipal Buildings, Heywood, upon pay- 
ment of a deposit of £2 2s. which will be refunded 
on receipt of a bona-fide Tender. 

Tenders must reach the undersigned not later than 
the First Post on TUESDAY, 4th April, 1961, in the 
envelope provided, and endorsed ‘‘ Private Street 
Works—Heywood Hall Road and Park Terrace.” 

The Council does not bind itself to accept the 
lowest or any Tender. 

W. R. PARKER, 


Town Clerk. 
Municipal Buildings, 
Heywood. 
7th March, 1961. 


ees OF CARLISLE. 


FINAL SURFACING OF ESTATE ROADS— 
MORTON ESTATE 


(STAGE IV). 

TENDERS are invited for the ABOVE. 

The work comprises the Cleaning and Blinding of 
Pitched Roads and Surfacing of 8,350 sq. yd. with 
2'4in. Bituminous Macadam and ‘%4in. Cold Asphait. 

Particulars from City Surveyor, 18 Fisher Street. 

Closing date, MONDAY, 17th April, 1961. 


H. D. A. ROBERTSON, 
Town Clerk 


C ! T Y O F pA T 
CITY OF BATH TRAINING COLLEGE, 
NEWTON PARK. 


TENDERS are invited for the COMPLETE FURNISH 


ING, including Soft Furnishings, of 150 STUDY 
BEDROOMS, to be completed at NEWTON PARK 
COLLEGE, Bath, in July, 1962. The cost must be 


within the standard allocation of £75 for each room. 
Further particulars and Forms of Tender obtainable 


from the Surveyor to the Education Committee, 
23A High Street, Bath. 
JARED E. DIXON, 
Town Clerk 
Guildhall, 
ete 
BRIERLEY HILL URBAN _ DISTRIC1 
COUNCIL. 


THE DELL RECREATION GROUND 
CINDER RUNNING TRACK. 


The Council invite TENDERS for the ABOVE WORK, 
comprising the Construction of a 440yd. Running 
Track, together with approx. 6'2 acres of Soiling 
and Seeding, approx. 3,500 lin. yd. of 2in. to 6in 
dia. Land Drains, and other incidental works. 

Drawings and Conditions of Contract may be 
inspected at the Office of the Engineer and Surveyor, 
Civic Buildings, Brierley Hill, where the Specification, 
Bills of Quantities and Form of Tender may be 
obtained upon payment of a deposit of Three Guineas, 
which will be refunded on the submission of a 
bona-fide Tender not subsequently withdrawn, and 
the return of all documents. 

Tenders, with fully priced Bills of Quantities 
enclosed in plain sealed envelope endorsed ‘‘ Cinder 
Running Track,’ are to be returned to the under- 
signed so as to be received not later than 12 o'clock 
Noon on THURSDAY, 6th April, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

HERBERT HEX, 


Clerk of the Council 
Civic Buildings, 
Brierley Hill, 
Staffs. 


WOKING URBAN DISTRICT COUNCIL. 
REPAINTING OF COUNCIL HOUSES 


TENDERS are invited for 
the FOLLOWING: 
Maybury—108 Houses and 6 
Maisonnettes. 
Byfieet—-81 Houses. 
Knaphill—35 and 54 Houses. 
To be let separately or as one. 

Tender documents from Engineer and Surveyor on 
receipt of Two Guineas deposit, refundable only on 
receipt bona-fide Tender not subsequently withdrawn 

Tenders to CLERK OF THE COUNCIL by Noon 
THURSDAY, 30th March, 1961. 


CREDITON RURAL DISTRICT COUNCIL. 


MORCHARD BISHOP SEWERAGE AND 
SEWAGE DISPOSAL. 


The Council invite FIXED-PRICE TENDERS from 
contractors having experience in similar work, for the 
LAYING of about 3,400 lin. yd. of 12in., 9in., Gin 
and 4in. dia. SEWERS, together with Concrete Man- 
holes, the Construction of a Pumping Station and 
Sewage Disposal Works, and all ancillary works. 

Tender documents may be _ obtained from_ the 
Council's Consulting Civil Engineers, MESSRS. 
HARVEY, McGILL AND HAYES, 8 Richmond Road, 
Exeter, on and after Wednesday, 22nd March, and 
at whose Office Plans may be inspected by appoint- 
ment during normal office hours. 

Applications are to be accompanied by a cheque 
for £5 Ss. made payable to the Crediton Rural 
District Council and, in the case of contractors who 
have not previously carried out work for the Council 
or under the direction of the Engineers, by particulars 
of similar work executed, and the names and addresses 
of the Engineers concerned. The deposit will be 
returned upon the receipt of a bona-fide Tender not 
subsequently withdrawn, and the return of all Tender 
documents. 

Tenders are to be delivered in a plain sealed 
envelope endorsed ‘‘ Morchard Bishop Sewerage,"’ but 
bearing no name or mark of identification, to the 
undersigned not later than 12 Noon on FRIDAY, 
14th April, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender they may receive. 


A. J. MADGE, 
Clerk of the Council 


FOUR CONTRACTS at 


Shops and 


Council Offices, 
Union Terrace, 
Crediton, Devon 





THE CONTRACT JOURNAL 


CONTRACTS 
LANCASHIRE COUNTY COUNCIL. 
TENDERS are invited from_ selected firms for 


DEVELOPMENT of PLAYING FIELDS, etc., at the 
FOLLOWING:— 
Worsley Wharton County Primary School. 
Chorley Grammar School. 
Denton R.C. Secondary School. 
Applications for documents to tender must be 


received by the COUNTY ARCHITECT, P.O. Box 26, 


County Hall, Preston, not later than MONDAY, 
27th March, 1961, quoting Ref. A/G cj. eae 
B OROUGH OF ASHTON-UNDER- 


LYNE 


RECONSTRUCTION OF PLANTATION FARM 
SEWAGE DISPOSAL WORKS. 


TENDERS are invited from experienced contractors 
for the RECONSTRUCTION of PLANTATION FARM 
SEWAGE DISPOSAL WORKS, comprising the 
Demolition of existing Structures, New Inlet Arrange- 
ments, Four 60ft. dia. Sedimentation Tanks, Dosing 
Chambers, Two 150ft. dia. Percolating Filters, Two 
60ft. dia. Humus Tanks, SOft. dia. Sludge Digestion 
Tank, Combined Sludge Heater and Pumphouse, New 
Sludge Drying Beds, and Alterations to the existing 
Rectangular Tanks to provide Storm Water and Second- 
ary Sludge Digestion Tanks. Certain structures are to 
be supported on Concrete Piles driven by a nominated 
sub-contractor. 

Drawings may be inspected, and the Contract docu- 
ments obtained from the Consulting Engineers, 
MESSRS. CHARLES J. LOMAX AND SON, Chartered 
Civil Engineers, 68 Barton Arcade, Manchester, 3, 
on payment of a deposit cheque for 10 Guineas 
(cheques only, made payable to the Borough Council) 
which will be refunded on receipt of a bona-fide 
Tender not subsequently withdrawn. 

Sealed Tenders, endorsed ‘‘ Tender for Reconstruc- 
tion of Plantation Farm Sewage Disposal Works," 
must be returned to the undersigned not later than 
Noon on FRIDAY, 14th April. 

The lowest or any Tender will not necessarily be 


accepted. 
G. A. MALONE, 
Town Clerk. 





Town Hall, 
Ashton-under-Lyne 
Lancashire. 


BOROUGH OF 
WATER SUPPLY 


BECCLES. 


CONTRACT NO. 4—SERVICE RESERVOIR. 

TENDERS are invited for the CONSTRUCTION of 
a 330,000-galion REINFORCED CONCRETE SERVICE 
RESERVOIR, together with other works’ incidental 
thereto, in the Borough of Beccles. 

Copies of the Specification and Drawings may be 
seen by intending contractors at the Municipal Offices, 
Beccles, Suffolk, or at the Office of the Engineers, 
MESSRS. A. P. |. COTTERELL AND SON, 54 Victoria 
Street, Westminster, London, S.W.1, on or after 20th 
March, 1961. A copy of the Specification, Bills of 
Quantities and Form of Tender will be forwarded by 
the Engineers to intending contractors on payment 
of the sum of Five Guineas which will be returned 
on receipt of a bona-fide Tender and all other 
documents supplied. , 

The Tender, on the form provided, and the priced 
Bills of Quantities must be sent in separate plain 
sealed envelopes to the undersigned, endorsed 
** Service Reservoir—Contract no. 4,"' not later than 
12 Noon on WEDNESDAY, 19th April, 1961. 

The Council does not undertake to accept the 
lowest or any Tender 

F. W. LEAH, 
Town Clerk 
Municipal Offices, 


Beccles, 
Suffolk. 
March, 1961. 
a. 7 OF CAB. Ot Ff F,; 


CITY SURVEYOR’S DEPARTMENT. 


NEYLAND CLOSE, ELY—-COMPLETION OF 
ROAD AND FOOTWAYS. 


FIXED-PRICE TENDERS are _ invited for the 
CONSTRUCTION of approx. 700 sq. yd. of BITUMEN 
MACADAM ROAD SURFACING, 540 sq. yd. of 
CONCRETE PAVINGS, 260 lin. yd. of KERB, and 
ancillary works. 

Conditions of Tender, Specification, Bills of Quan- 
tities and Drawings may be obtained from the City 
Surveyor, at whose Office Drawings and Conditions of 
Contract may be inspected, and to whom application 
should be made, accompanied by a deposit of the 
sum of £2 2s. Cheques should be made payable to 
the Cardiff Corporation and crossed *‘ Not Negotiable 
and Co." 

The deposit will be refunded on receipt of a bona- 
fide Tender or the return of the Contract documents 
by the closing date. s 

Tenders will not be considered unless enclosed in 
a plain sealed envelope endorsed ‘* Tender for Com- 
pletion Works at Neyland Close, Ely,’’ addressed to 
the undersigned at the City Hall, Cardiff, and sent by 
Registered Post or Recorded Delivery so as to be 
received not later than FRIDAY, 14th April, 1961. 

The envelope must not bear the name of, or any 
mark indicating the identity of, the tenderer. 

The Council does not bind itself to accept the 


lowest or any Tender. 
S. TAPPER-JONES, 


Town Clerk 
City Hall, 
Cardiff. 
. __March, (1961. : 7 
U RBAN DISTRICT COUNCIL OF 


DENTON. 


SURFACE DRESSING OF APPROX. 62,000 SQ. YD. 
OF CARRIAGEWAYS. 


TENDERS are invited for the ABOVE WORKS, and 
General Conditions and Specification may be inspected, 
and Bills of Quantities and Form of Tender obtained, 
at the Office of the Engineer and Surveyor, Town Hall, 
Denton, near Manchester, between the hours of 
10 a.m. and 4 p.m. (Saturdays excepted), on a deposit 
of Two Guineas (cheque only, crossed and made pay- 
able to the Urban District Council of Denton), which 
will be refunded on receipt of the documents, together 
with a bona-fide Tender. 

Tenders are to be delivered to the undersigned not 
eer than 10 a.m. on SATURDAY, the 25th March, 

No Tender will be accepted unless in a plain sealed 
envelope bearing the words ‘‘ Tender for Surface 
Dressing," but not bearing any name or mark 
indicating the sender. 

The Council do not bind themselves to accept the 
lowest or any Tender 

JAS. SMITH, 


Clerk of the Council. 
Town Hall 
Denton 


March 16 196] 






CONTRACTS 


COUNTY BOROUGH OF BOOTIE, 
BOROUGH SURVEYOR'S DEPARTMENT. 


CENTRAL HEATING—MUNICIPAL BUILDINGsS— 
STAGES II! AND IV. 


TENDERS are invited for the ABOVE WoRK 
comprising the Installation of Distribution Piping’ 
Radiators, and ancillary work, to the Police Heag: 
quarters and Central Library, which are at Present 
only partially heated. 

Documents are obtainable from the Borough 
Engineer, and should be returned to the undersigned 
not later than 10 a.m. on FRIDAY, 21st April, 196; 


HAROLD PARTINGTON, 
Town Clerk. 





Borough Surveyor's Department, 
Town Hall, 
Bootle, 20, Lancs. 


COUNTY BOROUGH OF BOOTLE, 
BOROUGH SURVEYOR'S DEPARTMENT. 
PERMANENT HOUSING PROGRAMME. 

SCHEME 36(n). 


TENDERS are invited for the ERECTION of Two 
BLOCKS of THREE SHOPS with Five Maisonnettes 
over, TWO FOUR-STOREY BLOCKS of 12 MAISON. 
NETTES and 27 GARAGES, at PARK LANE 
Netherton, . 

Bills of Quantities and Forms of Tender may be 
obtained from the Borough Surveyor, Town Haij 
Bootle, 20, Lancs., upon payment of £2 2s. deposit’ 

Tenders will be returnable not later than 10 a.m 
on 11th APRIL, 1961. 

HAROLD PARTINGTON, 
Town Clerk. 

Borough Surveyor's 

Town Hall, 
Bootle, 20. 
3rd March, 1961. 


BOROUGH OF BEXHILL. 
PRIVATE STREET WORKS. 
(A) PEBSHAM LANE (PART). 


(B) MILLFIELD RISE, NEW PARK AVENUE 
AND KING'S CLOSE 


Department, 


FIXED-PRICE TENDERS are invited for the 
FOLLOWING: 
(a) The Making-up of approx. S92yd. of 


Pebsham Lane, involving the Construction 
of Tarmacadam and Cold Asphalt Carriage- 
way Surfacing, Kerb, and Tarmacadam Foot- 
ways, together with incidental works, and 
the Laying of approx. 375yd. of Gin. Surface 
Water Sewer, with Gullies and Connections 

(b) The Making-up of approx. 522yd. of 
Millfield Rise, New Park Avenue and King's 
Close, involving the Surfacing of existing 
Concrete Carriageways with Asphalt, Kerb- 
ing and Tarmacadam Footways, together 
with incidental works. 

Specifications, Bills of Quantities and Forms ot 
Tender may be obtained from the Borough Surveyor 
Town Hall, Bexhill-on-Sea, Sussex, upon receipt of a 
deposit of Two Guineas each in the case of (a) and 
(b), which will be refunded upon receipt of bona-fide 
Tenders not subsequently withdrawn, and on return 


of all documents supplied. Drawings and General 
Conditions of Contract may be inspected at the Office 
- the Borough Surveyor during normal working 
ours. 


The Council is prepared to consider a Tender for 
(a) or (b) separately or, alternatively, Tenders for 
both; (a) and (b) will be the subject of separate 
Contracts if necessary. 

Tenders, in envelope(s) provided, and not bearing 
any name or mark to indicate the sender, must be 
delivered to the undersigned not later than 9 a.m. 
on WEDNESDAY, Sth April, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 

EDWARD SMITH, 
Town Clerk 

Town Hall, 

Bexhill-on-Sea, 
Sussex. 


HUCKNALL URBAN DISTRICT COUNCIL. 
SUPPLY OF WAITING RESTRICTION SIGNS, ETC 


TENDERS are invited for the SUPPLY of SIGNS 
as per schedule and particulars which can _ be 
obtained, on application, from the Surveyor, Counci 
Offices, Hucknall, Nottingham. 

Tenders, in plain sealed envelopes which will be 
supplied, suitably endorsed, must be received by the 
undersigned not later than 5 p.m. on TUESDAY, the 
18th April, 1961. 

The Council does not bind 
lowest or any Tender 


itself to accept the 
H. SHARP, 
Clerk of the Council 
Council Offices, 


Hucknall, Notts. 
~ 9th March, 1961. 
TORRINGTON RURAL _ DISTRICT 
COUNCIL. 
YARNSCOMBE SEWERAGE AND SEWAGE 
DISPOSAL. 


The Council invite FIXED-PRICE TENDERS from 
contractors having experience in similar work, for the 
LAYING of about 570 lin. yd. of Gin. dia. SEWERS, 
together with Concrete Manholes, the Construction 
of a Small Sewage Works, and all ancillary works 

Tender documents may be _ obtained from_ the 
Council's Consulting Civil Engineers, MESSRS 
HARVEY, McGILL AND HAYES, 8 Richmond Road, 
Exeter, on and after Monday, 20th March, and at 
whose Office Plans may be inspected by appointment 
during normal office hours. 

Applications are to be accompanied by a cheque for 
£5 Ss. made payable to the Torrington Rural District 
Council and, in the case of contractors who have not 
previously carried out work for the Council or under 
the direction of Engineers, by particulars of similar 
work executed, and the names and addresses of the 
Engineers concerned. The deposit will be returned 
upon the receipt of a bona-fide Tender not subsequently 
withdrawn, and the return of all Tender documents. 

Tenders are to be delivered in a plain sealed 
envelope endorsed ‘** Yarnscombe Sewerage,"’ but bear- 
ing no name or mark of identification, to_ the 
undersigned not later than 12 Noon on FRIDAY, 
21st April, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender they may receive. 

B. W. LEATT, 
Clerk 

Council Chambers, 

South Street, 
Torrington, 
North Devon. 
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CONTRACTS 
BOROUGH OF BOSTON. 


WEST SIDE SEWERAGE SCHEME. 





Applications are invited from contractors wishing 
to submit FIXED-PRICE TENDERS for the ABOVE 
WORKS, to be included on a selected list from 
whom Tenders will be invited. 

The Scheme includes the Laying of approx. 3,250 
lin. yd. of SEWER (60in. to Qin.), together with 
Manholes and other works. The Sewers are to be in 
the same lines as the existing Sewers, and the flow 
must be maintained at all times. 

Contractors wishing to receive Forms of Tender 
Quantities and Specifications should apply to the 
Borough Engineer and Surveyor, Municipal Buildings 
Boston, Lincs., by the 29th MARCH, 1961, and 
submit a list of similar schemes which they have 
carried out, stating the contract value and the name 
of the employing authority. 

A deposit of £5 5s. will be required from the 
selected tenderers, which will be returned on receipt 
of a bona-fide Tender which is not subsequently 
withdrawn. 

The Council do not bind themselves to _ invite 
Tenders from all applicants nor to accept the lowest 
or any Tender. 

Cc. L. HOFFROCK GRIFFITHS, 
Town Clerk 
Municipal Buildings, 
Boston, Lincs. 


e Lr Y OF PORTSMOUTH. 
RECLAMATION OF MUDLANDS—MILTON LAKE 





Contractors experienced in sea defence works are 
invited to submit TENDERS, on a Fixed-price Basis, 
for the CONSTRUCTION in CHALK FILL of 850 
lin. yd. of EMBANKMENT: across the Mouth of 
Milton Lake 

The work comprises the following: Approx. 60,000 
cu. yd. of Chalk Fill; 22,000 cu. yd. Excavation: 
7,000 sq. yd. of Gin. Concrete Facework; 9,000 sq. yd. 
of 12in. Clay Seal; the Construction of 48in. and 
36in. dia. Culverts, Penstock Chambers and Outfal! 
Bay in Coffer Dam. 

The works site is subject to tidal variations. 

Tender documents are obtainable from the City 
Engineer, Municipal Offices, 1 Clarence Parade, Ports- 
mouth, on payment of a deposit of £2 (Two Pounds), 
returnable on receipt of a bona-fide Tender and/or 
the return of all the documents. 

Tenders, in the envelope provided, must be received 
by me not later than Noon on the 21st APRIL, 1961 


J. R. HASLEGRAVE, 
Town Clerk. 


The Guildhall, 
Portsmouth : 
BRIERLEY HILL URBAN DISTRICT 


COUNCIL. 


TENDERS FOR SURFACE DRESSING—1961 /62 


TENDERS are invited for the SURFACE DRESSING 
of about 118,000yd. of CARRIAGEWAY in the 
District 

Specification and Form of Tender may be obtained 
on application from R. H. J. COMBER, M.!.Mun.E., 
=. a and Surveyor, Civic Buildings, Brieriey Hill, 
Staffs. 

Tenders, in plain sealed envelopes endorsed 

Surface Dressing,’’ are to be returned to the under- 
signed not later than Noon on THURSDAY, 6th 


April, 1961 
HERBERT HEX 
Clerk of the Council. 
Civic Buildings 


Brierley Hill 
Staffs. 
ORPINGTON URBAN DISTRICT 
COUNCIL. 


RAMSDEN HOUSING ESTATE 


TENDERS are invited for the CONSTRUCTION of 
approx. 2,600 sq. yd. of REINFORCED and UN- 
REINFORCED CONCRETE CARRIAGEWAY, 2,400 
sq. yd. of Precast Concrete Slab Paving, and ancillary 
works, on the ABOVE ESTATE. 

The General Conditions of Contract and Drawings 
may be inspected at my Office, by arrangement, and 
the Specification, Bills of Quantities and Form of 
Tender obtained from me upon receipt of £2 deposit 
which will be refunded upon receipt of a bona-fide 
Tender not subsequently withdrawn. 

Tenders, in_the envelope provided and endorsed 

Works at Ramsden Housing Estate," must be 
delivered to the Clerk of the Council, Council Offices. 
Crofton Road, Orpington, Kent, not later than 9 a.m. 
on_ THURSDAY, 6th April, 1961. 

The Council does not bind itself to accept the 


lowest or any Tender. 
L. W. FREEMAN, 
Engineer and Surveyor. 
7th March, 1961. 


JHE TEES VALLEY AND CLEVELAND 
WATER BOARD. 


LAYING 21IN DIA. SPUN-IRON WATER MAIN 
(CONDUIT S56). 


The Board invites TENDERS for the LAYING of 
the FOLLOWING LENGTH of CONCRETE-LINED 
SPUN- and CAST-IRON PIPES: 

CONTRACT 125.—The Laying of 3,632yd. of 
21in. dia. Spun-iron Main between Brambles 
Farm (Spencer Beck) and 1.C.!. Wilton (West 
Gate). 

Work must commence by mid-May, 1961 
completed by 31st December, 1961 

Only contractors thoroughly experienced in such 
class of work should apply. Tenderers are required 
to indicate what previous work in this class they 
have carried out, and in its consideration of the 
Tenders, the Board will pay due attention to such 
experience. 

Contractors who wish to_tender for the above work 
should apoly in writing to T. S. R. WINTER, M.1.C.E., 
A.M.1.W.E., Engineer—New Works, etc., The Tees 
Valley and Cleveland Water Board, Corporation Road 
Middlesbrough, and enclose the amount of £3 3s 
deposit for a set of documents. Such deposit is 
returnable upon the submission of a bona-fide Tender 
Cheques to be made payable to The Tees Valiey 
and Cleveland Water Board 

Tenders, in plain sealed envelopes (bearing no 
means of identification of the sender), endorsed in 
accordance with the instructions contained in the 
documents, and addressed to the Chairman of the 
Beard, at the undermentioned address, shall be 
received not later than 10 a.m. on MONDAY, 10th 
April, 1961. 

The Board does not bind itself to accept the 
lowest or any Tender. 

E. A. MORRIS, 


Clerk of the Board and Chief 
Executive Officer 


and be 


Water Board Offices, 
Corporation Road, 
Middlesbrough. 


THE CONTRACT JOURNAL 


CONTRACTS 
COMMON INFRASTRUCTURE. 


SLICE Vill 


NAVAL BASE INSTALLATIONS 
Final_notice is hereby given that INTERNATIONAL 
COMPETITIVE BIDS will be invited on or about 
ist June, 1961, for the CONSTRUCTION of a P.O.L. 
STORAGE DEPOT in the CAMPBELTOWN AREA of 
Scotiand. 

The approx. total value of the works is £2'4m., 
and the contract will comprise: — 

(i) The Supply and Construction of Semi-buried 
Steel Storage Tanks and associated Pipelines 

Gi) The Provision and Installation of Pumps, 
Boilers, Steam Heating, Electrical Generating 
and Distribution Systems. 

(iii) The Construction of Roads and Footpaths 
and miscellaneous Buildings. 

Alternative bids will be called for to include pre- 
stressed concrete semi-buried storage tanks instead 
of steel as stated above. 

Separate final notices are being issued in respect 
of the Specialist Steam, Pumping and Electrical Equip- 
ment and Electrical Installation work which are to 
form the subjects of sub-contracts within the above 
main contract. 

The construction of the jetty facilities associated 
with this depot forms the subject of a separate 
contract, for which the final notice will be issued 
shortly. 

It should be noted that the importation of labour 
from sources outside the United Kingdom may be 
subject to restriction and that permission could, in 
any case, only be given on an undertaking that the 
contractor would pay rates of wages and observe 
hours and conditions of labour not less favourable 
than those established for U.K. labour for the trade 
or industry in the same area. 

The closing date for the receipt of bids will be 
24th AUGUST, 1961. 

Firms wishing to bid must formally notify their 
desire by application to the address below by 
Ist APRIL, 1961. 

Within one week after the ciosing date for the 
receipt of applications to bid, firms wishing to be 
invited must forward the following information:— 

(i) Statement of financial resources and 
evidence of financial stability. 

(ii) Details of recent major contracts completed 
for work of a comparable nature, including 
an indication of the value of each. 

Inquiries regarding bidding should be addressed to 
Director-General, Navy Works, ADMIRALTY, Cham- 
berlain Way, Pinner, Middlesex, England, quoting 
Reference NWD Infra/19. 


NORTHUMBERLAND COUNTY COUNCIL. 
COUNTY SURVEYOR'S DEPARTMENT. 
CLEANING AND PAINTING OF BRIDGES 


TENDERS are invited for the CLEANING and 
PAINTING of 8 SMALL ROADS and 9 SMALL 
FOOT-BRIDGES, ali within eight miles of HALT- 
WHISTLE, in the County of Northumberland. 

Form of Tender, Specification and Bill of Quantities 
may be had on application to the County Surveyor, 
Phoenix House, Queen Street, Newcastie upon Tyne, 1 
ae to be endorsed ‘‘ Application for Tender 
orms. 

Tenders, in a plain sealed envelope not bearing 
any name or mark indicating the sender, addressed 
to the Clerk of the County Council, County Hall, 
Newcastle upon Tyne, 1, and endorsed ‘* Tender for 
Bridge Painting—9 a.m. 6th April, 1961,"" should 
be delivered by this time and date 

E. P. HARVEY, 
Cierk of the County Council 


BOROUGH _ OF KIDDERMINSTER. 


NATO 





EXTENSION TO PUBLIC LIBRARY— 
TENDER A166/7/4. 


TENDERS are invited from building contractors for 
the ERECTION of an EXTENSION to the REAR of the 
EXISTING PUBLIC LIBRARY. 

The work comprises the Erection of a Prefabricated 
Structure by a nominated sub-contractor, raised Sft. 
above ground level on Brick Walls. and will include 
Attendances, General Building Work Finishings, and 
ancillary works. 

Documents and further information will be obtain- 
able at the Office of the Borough Engineer and Sur- 
veyor, 110 Mill Street, Kidderminster, from the 
20th March onwards, and are due to be returned to 
the address below, in the endorsed envelope provided, 
to arrive not later than 12 Noon on the 7th APRIL, 


1961. 
JOHN L. EVANS, 
Town Clerk 
Town Halil, 
Kidderminster. 
8th March, 1961. 
ere O F CHES. BE 


RECONSTRUCTION OF SEWAGE DISPOSAL WORKS. 
CONTRACT NO. 602. 


It is proposed to invite TENDERS from a selected 
list of civil engineering contractors experienced in the 
construction of water-retaining structures, including 
Two PRIMARY DIGESTERS on Piled Foundations each 
of 100,000 cu. ft. gross capacity; Four 6,000 cu. ft. 
CONSOLIDATION TANKS; One 6,000 cu. ft. GAS- 
HOLDER FOUNDATION, together with an 80ft. x 
40ft. BRICK CONTROL BUILDING on a Reinforced 
Concrete Raft with a Pump Well, and various ancillary 
works 

It is anticipated that the Contract documents will 
be ready in eariv Mav 1961, to be returned by 
12 Noon, 9th JUNE, 1961 

It is hoped, subject to Ministry approval, to start 
work in September, 1961, with a contract period of 
18 months. 

Firms wishing to be placed on the above list should 
forward full details of their experiences on works 
of a similar nature to the CITY ENGINEER, 49 
Northgate Street, Chester, prior ‘> Sth APRIL, 1961 


CHISLEHURST _ AND — SIDCUP 
URBAN DISTRICT COUNCIL 


FOUL SEWER EXTENSION—LEESONS HILL 
CHISLEHURST 


TENDERS are invited for CONSTRUCTION of 960 
lin. yd. of 9in. FOUL SEWERS and 1,200 lin. yd 
of Gin. and 4in. FOUL DRAINS, together with Man 
holes, Inspection Chambers, and ancillary works. 

Plans and Conditions of Contract may be inspected 
at the Office of the Engineer and Survevor, Manor 
House, Sidcup, from whom documents can be obtained 
upon payment of Two Guineas deposit, returnable 
upon receipt of a bona-fide Tender. 

Tenders to the undersigned by 29th MARCH, 


1961 
T. W. FAGG, 
Clerk of the Council. 
Sidcup Place, 
Sidcup, Kent. 


SUPPLEMENT 
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CONTRACTS 
HERTFORDSHIRE COUNTY 
PRIVATE STREET WORKS. 


TENDERS are invited for MAKING-UP ELMWOOD 
AVENUE and OAKWOOD AVENUE, Boreham Wood 

Elmwood Avenue is 124yd. long with 20ft. carriage- 
way, 6ft. footways and 4ft. verges. The work includes 
new Hardcore Foundations to ends of existing 
Carriageway, Surfacing with Tarmacadam, Provision 
of Kerbing., Construction of Bituminous Macadam 
Footways and Crossings. and the Provision of Verges. 
new Surface Water Gullies and Connections. 

Oakwood Avenue is 180yd. long with 26ft. carriage 
way, 7ft. footways. The work includes Scarifying part 
of and Resurfacing existing Tarmacadam Carriageway, 
Taking-up and Re-laying existing Precast Concrete 
Paving Slabs to Footways, Breaking-out and Re-laying 
Concrete Crossings to Footways. 

The Drawings may be inspected by appointment, 
and copies of the Conditions of Contract, Specifica- 
ton, Bill of Quantities and Forms of Tender may be 
obtained from the County Surveyor’s Department, 
County Hall, Hertford. 

Tenders must be delivered in the envelope pro- 
vided, to the CLERK OF THE COUNTY COUNCIL, 
Seunty Hall, Hertford, not later than the 12th APRIL, 

The Council do not bind themselves to accept the 


lowest or any Tender. A ae aie 
B OROUGH OF STOURBRIDGE. 


SURFACE WATER CULVERT—PEDMORE LANE TO 
QUARRY POOL. 


COUNCIL. 


Contractors possessing the necessary experience and 
plant. and wishing to TENDER for the ABOVE 
SCHEME, are invited to submit their names to the 
undersigned by 24th MARCH, 1961. 

The work consists of approx. 1,040 lin. yd. of 
Reinforced Concrete Pipes of between 24in. and 45in. 
dia., together with Brick Manholes, and incidental 
works. ' 

Applications must be accompanied by a list of 
schemes of a similar nature that have recently been 
carried out by the contractor. 

Drawings may be inspected at the Office of the 
undersigned. 

H. W. MORRIS, B.Sc.(Eng.), A.M.I.C.E., 
M.1.Mun.€., 
Borough Engineer and Surveyor. 

Council House, 

Stourbridge. 
8th March, 1961. 


FRINTON AND WALTON 
URBAN DISTRICT COUNCIL. 


SURFACE DRESSING OF ROADS—1961 62. 


TENDERS are invited for SURFACE DRESSING of 
VARIOUS ROADS within the Urban District, totalling 
approx. 11,100 sq. yd., in accordance with the 
Specification and Schedule of Works, copies of which, 
together with the Form of Tender, may be obtained 
from the Engineer and Surveyor, The Council House, 
Frinton-on-Sea, Essex. . 

Tenders must be received by the undersigned, in a 
plain sealed envelope endorsed ‘‘ Tender for Surface 
Dressina,"” by SATURDAY, 1st April, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender 

J. P. McLARNEY, 
Clerk of the Council 

The Council House, 

Frinton-on-Sea. 
March, 1961. 


CANNOCK URBAN DISTRICT COUNCIL. 


518 DWELLINGS, GARAGES AND SHOP— 
LONGFORD ROAD, CANNOCK. 


SITE NO. 34. 


TENDERS (on a Fixed-price ae with a noe 
tions Clause in respect of wages and insurance only 
are invited for the ERECTION of 518 TRADITIONAL 
DWELLINGS (One- and Two-storey), together with 
244 Brick Garages and One Lock-up Shop. 

The site will be divided into two sections made 
up as follows: 

Site No. 34A—234 Dwellings, 82 Garages. 
Site No. 34B—284 Dwellings, 162 Garages 
1 Lock-up Shop. : 

Apolications for Forms of Tender and Bills of 
Quantities should be forwarded so as to reach H. 
WILCOX, A.R.I.B.A., Architect to the Council, High 
Green. Cannock, by FRIDAY, 7th April, and shou'd 
state whether applicant wishes to tender for Part A 
or Part B. or both parts. Applications must be 
accompanied by the deposit of Two Guineas which 
will be returned on receipt of a bona-fide Tender. 

Tenders, in sealed envelopes provided by the 
Council, are to be received by me before 10 a.m. on 
MONDAY, 8th May, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. c. ALLEN. 


Clerk of the Council 


Council House, 
The Green, 
Cannock, Staffs. 
13th March, 1961. 


WHISTON RURAL DISTRICT COUNCIL. 


AND SEWAGE DISPOSAL WORKS— 
— HALEWOOD. 


TENDERS are invited for the ABOVE CONTRACT, 


hich comprises the following works:—— y 
—n (a) 1 100vd. of 24in. dia. Cast-Iron Pipe laid 








in trench. E 5 
(b) 850yd. 18in. dia. Concrete Pipe laid in 
trench. ‘ “ A 
(c) 3,000yd. 39in. dia. Concrete Pipe laid in 
trench. 


(d) 1,800vd. 12in. and 15in. dia. Cast-Iron Pipes 
laid side by side in trench. 


(e) Sewage Treatment Works, comprising 
Gauging Flumes, Screen Chambers, a 
Detritus Channel, Three Sedimentation 


Tanks 60ft. in dia., 20 Sludge Drying Beds 
each 100ft. x 40ft.. and an Auxiliary 
Pumping Station. i : 
The Drawings, Conditions of Contract, Specification, 
Bills of Ouantities and Form of Tender may be 
obtained from Mr. A. |. BEBBINGTON. Engineer and 
Survevor, Council Offices. Delph Lane,  Wriston. 
Preston. Lancs.. or from Messrs. HUSBAND AN®D 
CO.. CGonsuiting Engineers, 388 Glossop Road. 
Sheffield, 10, on oayment of a deposit of Three 
Guineas, which will be returned on receipt of a 
bona-fide Tender. not subsequently withdrawn. 
Tenders are to be delivered, in the envelope pro- 
vided, and are to reach the undersigned not later than 
Neon on THURSDAY, 13th April, 1961. 
The Council do not bind themselves to accept the 
lo r any Tender. 
eee a R. HENLEY, 


Clerk of the Council. 
Council Offices, 
Whiston, 
Preston, 
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CONTRACTS 
BOROUGH OF YEO Vit. 
SURFACE DRESSING PROGRAMME—1961/62 


Applications are invited from 
contractors who wish to submit 
ABOVE-MENTIONED WORKS 

Applications must be submitted to the undersigned 
not later than THURSDAY, 30th March, 1961, giving 
the names of persons for whom similar work has 
been carried out. 

Applicants invited to tender will receive the 
necessary documents and be notified of the last date 
for receipt of Tenders. 

A. HEAL, M.1.Mun.€., 
Borough Surveyor. 





experienced road 
a TENDER for the 


Municipal Offices, 


Yeovil 
B OROUGH OF PORT TALBOT. 


EXTENSION OF WATER MAINS AT SANDFIELDS 


TENDERS are invited for the PROVISION of 
approx.: 900yd. of Gin. PIPE; 1,000yd. of 4in. PIPE 

Drawings may_be inspected at the Municipal 
Buildings, Port Talbot, and Specification, Bill of 
Quantities and Form of Tender may be obtained from 
the Borough Engineer, G. V. GRIFFITHS, A.M.1.C.E., 
on payment of a deposit of £2 2s. which will be 
refunded to unsuccessful tenderers. 


Tenders, in plain envelopes endorsed ‘* Extension 


of Water Mains at Sandfields,"" to reach the under- 
signed not later than Noon, 12th APRIL, 1961. 
W. KING DAVIES, 
Town Clerk. 
Municipal Buildings, 
Port Talbot. 
6th March, 1961 
LONGDENDALE URBAN DISTRICT 
COUNCIL. 


WORKS OF SEWERAGE AND SEWAGE DISPOSAL 
IN LONGDENDALE, INCLUDING PROVISION FOR 
MANCHESTER OVERSPILL DEVELOPMENT. 


Applications are invited from experienced contrac 
tors wishing to TENDER for the ABOVE WORKS, 
which comprise the FOLLOWING: 

(1) Sewer Construction, consisting of approx. 
Six Miles of Gin. to 36in. dia. Concrete 
Pipes, complete with Precast Concrete Man- 
holes and property connecting Drains. 

(2) New Disposal Works, consisting of Mechani- 
cal Screen and Grit Channels, Three 40ft. 
dia. Sedimentation Tanks with Mechanical 
Scrapers, Three 96ft. dia. Bacteria Beds, 
Two 40ft. dia. Humus Tanks with Mechani- 
cal Scrapers, Sludge Beds, Sludge and Liquor 
Pumping Station, Roads and Paths. 

(3) Extensions to _existing Disposal Works, 
consisting of Detritus and Sedimentation 
Tanks, One SS5ft. Gin. dia. Bacteria Bed, 
Two Vertical Flow Humus Tanks, Sludge 
Beds, Replacement Pump, Roads and Paths 

Applications, giving the names of three referees 
and brief particulars of similar contracts carried out 


recently, should be delivered to the undersigned not 
later than First Post on SATURDAY, 25th March, 
1961. 


W. W. SARGENT, 
Clerk of the Council. 
Council Offices, 
Hollingworth, 
Near Manchester. 


R URAL DISTRICT 
LANGPORT. 


KINGSBURY EPISCOP! 


The Council invite TENDERS on a Fixed-price Basis 
from contractors having experience in similar work, 
for the RECONSTRUCTION of the SEWAGE DIS- 
POSAL WORKS at Kingsbury Episcopi, and a 
SEWAGE PUMPING STATION at Stembridge Ash, 
in accordance with the Drawings, Specification, Bill 
of Quantities and Conditions of Contract prepared by 
MESSRS. W. HERBERT BATEMAN AND PARTNERS, 
of Batheaston, Norwich, and Westminster, the 
Consulting Engineers to the Council. 

Copies of the Specification and Bill of Quantities, 
with Form of Tender, will be issued by the Consulting 
Engineers at their Office at Chesterfield House, Bath 
easton, Bath, on application, accompanied by: (a) 
a deposit of £3 3s. which will be returned upon 
receipt of a bona-fide Tender not subsequently with- 
drawn; and (b) the names and addresses of three 
Engineers under whose direction similar schemes have 
been carried out by the applicant. 

Copies of the Drawings and tendering documents 
will be available for inspection, by appointment, at 
the Offices of the Council or the Batheaston Office 
of the Engineers during normal office hours, but 
technical questions will be dealt with only at the 
latter office. 

Sealed Tenders, on the form provided in the Bill of 
Quantities, accompanied by the Bill priced in ink, 
should be endorsed ‘‘ Kingsbury Episcopi Sewerage," 
and posted to reach the undersigned not later than 
the First Post on MONDAY, the 17th April, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender, and will not be responsible 
for any expenses incurred by those tendering. 

A. ROTHWELL, 
Clerk of the Council. 


COUNCIL OF 


SEWERAGE. 


Council Offices, 
Langport. 
9th March, 1961 


ALTON RURAL DISTRICT COUNCIL. 
GREATHAM DRAINAGE—CONTRACT NO. 7. 
The Council invite TENDERS for the CONSTRUC 


TION of the FOLLOWING WORKS 
(a) 6in. dia. Stoneware Pipe Sewers some 1,000 


lin. yd. in length, together with Manholes 
thereon 
(b) Ancillary works to the above 
Copies of the Specification and Bill of Quantities, 
prepared by the Council's Consulting Engineers, 


MESSRS. JOHN TAYLOR AND SONS, Artillery House, 
Artillery Row, Westminster, S.W.1, and Form of 
Tender may be obtained from the Offices of the 
Consulting Engineers on payment of £5 (cheque only 
payable to Alton Rural District Council), which will 
be returned upon receipt of a bona-fide Tender not 
subsequently withdrawn. 

The Drawings may be inspected at the Offices of the 
Council's Engineer and Surveyor, Barton End, Alton, 
Hampshire, or at the Offices of the Consulting 
Engineer. 

Tenders, in plain sealed envelopes endorsed ‘* Great 
ham Drainage—Contract No. 7,"" are to be delivered 
to the Clerk of the Council, Alton, on or before 
Noon, MONDAY, 17th April, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender 

R. J. HOLDEN, 


Clerk of the Council 
Barton End, 
Alton, 


Hampshire. 
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CONTRACTS 
BOROUGH OF BERWICK-UPON-TWEED. 


WATER SUPPLY TO AREA OF BOROUGH NORTH 
OF THE RIVER TWEED. 

The CORPORATION of Berwick-upon-Tweed invite 
TENDERS on a Fixed-price Basis for the LAYING of 
about 14,250 lin. yd. of Qin., 6in., 4in. and 3in 
SPUN-IRON WATER MAINS, complete with Valves, 
etc.; the CONSTRUCTION of a REINFORCED CON- 
CRETE RESERVOIR of 250,000 gallons capacity; a 
REINFORCED CONCRETE STORAGE TANK of 40,000 
gallons capacity; Two Booster Stations, and other 
appurtenant works. 

Contractors desirous of tendering are requested to 
send their names and addresses to MESSRS. D. 
BALFOUR AND SONS, Consulting Engineers, Cale- 
donian Buildings, 145 Pilgrim Street, Newcastie upon 
Tyne, 1, Engineers for the work, accompanied by 
a cheque for £5 made payable to the above Corpora- 
tion, not later than 7th APRIL, 1961, after which full 
particulars will be forwarded 

The deposit will be returned on receipt of a bona- 
fide Tender and on return of all particulars after the 
Contract is let. 

It is essential that the contractor should have had 
considerable experience in similar works and be 
prepared to furnish good and approved security for 
the fulfilment of the Contract. 

No Tender will be received except in a plain sealed 
envelope bearing the words ‘“ Tender for Water 
Supply,’’ but shall not bear any name or mark 
indicating the sender, and shall be addressed and 
delivered to the undersigned by the time to be given 





by the Engineers, and not later. 
The lowest or any Tender will not necessarily be 
accepted. 
By Order 
R. B. DAVISON, 
Town Clerk. 
Municipal Buildings 


Wallace Green, 
Berwick-upon-Tweed 
9th March, 1961 


BOROUGH OF  BEDDINGTON 
WALLINGTON. 


RECONSTRUCTION OF CAR PARK 


TENDERS are invited for EXCAVATION, PITCHED 
FOUNDATION, LAYING of TARMACADAM BASE 
COURSE, D.T.C. SURFACING, and incidental works 
of Reconstruction of PUBLIC CAR PARK for 142 cars 
adjoining WALLINGTON TOWN HALL 

Documents from Borough Engineer, Town Hall, 
Wallington, Surrey. Closing date: 28th APRIL, 1961 

A. B. BATEMAN, 
Town Clerk. 


COUNCIL, 
SCHEME. 


The Council invite FIXED-PRICE TENDERS for the 
ERECTION of 20 TWO-BEDROOM BUNGALOWS on 
the ABOVE ESTATE. 

Drawings and Specifications may be obtained on 
application to the Borough Surveyor, Guildhall, 
Cardigan, upon payment of a deposit of £2 2s. which 
will be refunded upon the receipt of a bona-fide 
Tender. 

Tenders, in plain 
** Maesglas Housing,"’ 
or indication of the sender, 
undersigned not later than 
Sth April, 1961 

The Council do not bind 
lowest or any Tender 

S. JOHN WOOLNOUGH, 


AND 


CARDIGAN BOROUG H 


MAESGLAS HOUSING 


sealed envelopes endorsed 
but otherwise bearing no mark 
must be received by the 
Noon on WEDNESDAY, 


themselves to accept the 


Town Clerk 

Guildhall 

Cardigan 
8th March, 1961 
POTTERS BAR URBAN DISTRICT 
COUNCIL. 
(A) MANOR ROAD RECONSTRUCTION OF 
FOOTWAYS. 
(B) BILLY LOWS LANE—RECONSTRUCTION 


OF CARRIAGEWAYS AND FOOTWAYS 


TENDERS are invited for the FOLLOWING WORKS 

(a) Reconstruction of approx. 2,570 sq. yd. of 

Tarmacadam Footway in Manor Road, 
together with all other incidental work. 

(b) Reconstruction of approx. 2,250 sq. yd. of 

Tarmacadam Footway and the Breaking-up 

of the existing Concrete Carriageway and 


Reconstruction in Tarmacadam, approx 
2.580 sq. yd. in Billy Lows Lane, together 

with al! other incidental work 
Conditions of Contract and Drawings may be 
inspected, and copies of the Specification, Bills of 


Quantities and Form of Tender can be obtained from 


the Office of the Engineer and Surveyor, Wyllyotts 
Manor, Darkes Lane, Potters Bar, Middlesex, on 
receipt of a deposit of Two Guineas (£2 2s.) which 


will be refunded on the return of a bona-fide Tender 
and the relevant documents 

Sealed Tenders, in an envelope bearing no identifica- 
tion of the tenderer, and endorsed ‘‘ Tender for 
Manor Road and Billy Lows Lane,’ must be delivered 


to the undersigned not later than 12 Noon on 
THURSDAY, 6th April, 1961. 
The Council does not bind itself to accept the 


lowest or any Tender. 
W. A. STEVENS, 
Clerk of the Council. 
Council Offices 


Darkes Lane 





Potters Bar, Middx 
BRENTWOOD URBAN DISTRICT 
COUNCIL 
TENDERS are invited for MAIN DRAINAGE 


WORKS at HERONGATE 

The Scheme comprises the 
lin. yd. of 9in. G.S.W. Pipes, 537 lin 
G.S.W. Pipes, and the Construction of 
Concrete Manholes. 

Specification and Bills of Quantities from the 
Engineer and Surveyor, at this Office, on deposit of 
£1 1s., returnable on receipt of a bona-fide Tender. 

Tenders to reach me by 30th MARCH, 1961, in 
envelopes endorsed ‘‘ Main Drainage Scheme—Heron- 


gate." 
CLEMENT BOOTH, 
Clerk of the Council. 


Laying of approx. 265 
yd. of Gin. dia. 
13 Brick and 


Council Offices, 
Brentwood. 


COALVILLE URBAN DISTRICT COUNCIL. 
ROADS—SURFACE DRESSING. 


TENDERS are 
of ROADS (96,000 sq. 
Engineer and Surveyor, 

Tenders to be returned by 
CLERK OF THE COUNCIL. 

The Council do not bind 
lowest or any Tender. 


SURFACE DRESSING 
Particulars from the 
Offices, Coalville 
APRIL, 1961, to 


invited for 
yd.). 
Municipal 
17th 


themselves to accept the 
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CONTRACTS 
COUNTY 


ANGUS COUNCIL, 
LOCH LEE WATER SCHEME—FIRST PHASE. 
CONTRACTS NOS. 6/3, 7/2, 10/2. 
REINFORCED CONCRETE STORAGE TANKS, 


TENDERS are shortly to be invited for the ABOVE 
CONTRACTS, which comprise the Construction of 
Three 150,000-gallon Reinforced Concrete Storage 


Tanks. 

Contractors wishing Contract documents  shoulq 
apply to the County Engineer, County Buildings 
Forfar, not later than 27th MARCH, 1961. . 


IAN A. MACKNIGHT, 
County Cl ; 
County Buildings, ~ 


Forfar. 
8th March, 1961. 
ANGUS COUNTY COUNCIL, 


LINTRATHEN WATER SCHEME—CONTRACT NO. 8 


TENDERS are shortly to be invited for SUPPLYING 
and LAYING Seven Miles of 4in., 3in. and 2in. Ac 
PIPES, with Construction of 50,000-gallon ang 
10,000-gallon R.C. Reservoirs 

Contractors wishing Contract documents should 
apply to the County Engineer, County Buildings 
Forfar, not later than MONDAY, 27th March, 1961 

IAN A. MACKNIGHT, 
County Clerk. 


County Buildings, 
Forfar 
8th March, 1961. 
WARWICKSHIRE COUNTY COUNCIL, 
PLASTIC WHITE LINES 1961/62 


TENDERS are invited for the SUPPLYING and 


LAYING of PLASTIC WHITE LINES on approx. 80 
miles of Road in various parts of the County during 
1961 62. 


Tender documents may be obtained from the County 
Surveyor, Shire Hall, Warwick, and must be returned 
to him, in plain sealed envelopes endorsed “ Plastic 
White Lines—1961 62,"' by not later than 10 a.m. 
on WEDNESDAY, 29th March, 1961. 

The County Council do not bind themselves to 
accept the lowest or any Tender, and reserve the 
right to divide the Contract between two or more 
contractors. 

L. EDGAR STEPHENS, 
Clerk of the County Council. 

Shire Hall, 

Warwick 
8th March, 1961 


BO ROUGH OF CHATHAM 
ORDNANCE STREET REDEVELOPMENT AREA. 


12 FLATS IN PERRY STREET. 








TENDER documents for THIS PROJECT will be 


available shortly 

Contractors who wish to tender are invited to 
submit their names, together with a cheque for Two 
Guineas which will be refunded after receipt of a 
bona-fide Tender or return of Tender documents 
to J. A. T. RICHARDS, Borough Engineer and Sur- 
veyor, Town Hall, Chatham. 

Tenders to be received not later than 12 Noon on 
FRIDAY, 7th April, 1961 

The Council does not bind itself to accept the 
lowest or any Tender 

ROWLAND NEWNES, 
Town Clerk 
Town Hall 
Chatham 


AND COUNTY OF 
CITY OF LINCOLN 


HOUSING SITEWORKS 


THE 


coir 


TENDERS invited for the CONSTRUCTION of 
THREE CUL-DE-SACS consisting of approx. 1,200 
sq. yd. of Flexible Base Carriageway with Macadam 
and Fine Cold Asphalt Surfacing, together with 
ancillary works and short lengths of Foul and Surface 
Water Sewers 

Applications for documents to A. ADLINGTON, 
M.1.C.E., M.1I.Mun.£., City Engineer and Surveyor, 
Silver Street, Lincoln, accompanied by a deposit of 


Two Guineas (cheques payable to Lincoin Corporation), 
refunded on receipt of a bona-fide Tender not 
subsequently withdrawn 
Tenders, in plain sealed envelopes endorsed ‘Housing 
Siteworks must be delivered to the undersigned not 
later than First Post on SATURDAY, 8th April, 1961 
J). HARPER SMITH 


Town Clerk. 
Town Clerk's Office, 
Saltergate, 
Lincoln 
cit’ O | SA LFOR & 
FIRM-PRICE TENDERS are invited for the 
FOLLOWING 
(1) Making-up and Completing Osborne Road, 
Salford, 6 
(2) 7,100 tons (approx.) Rolled Asphalt (Hot 
Process) 
(3) 60,000 sq. yd. (approx.) Surface Dressing. 
Particulars from City Engineer and Surveyor, 
Town Hall, Salford, 3, Lancs 
Tenders to be delivered to the TOWN CLERK by 
10 a.m. on Sth APRIL, 1961 
i A eee O F b Ek E Bs 


CONTRACTS FOR SEWER WORKS 


TENDERS are invited by the TOWN PLANNING 
AND IMPROVEMENTS COMMITTEE for the 
FOLLOWING 

CONTRACT NO. 6761—for the Construction of 
New Surface Water Sewers at Church Lane, 
Meanwood, Stainbeck Lane and Ring Road, 
West Park. 

CONTRACT NO. 6762-—for the Filling of Mean- 
wood Goit, Ancillary DOrainage, and the 
Construction of Monkbridge Overflow. 

Pians, Specification, Conditions of Contract, Bills 
of Quantities and Form of Tender may be obtained on 
application to Room No. 75, Civic Hall, Leeds, 1, on 
payment of a deposit of £3 3s. which will be returned 
upon the receipt of a bona-fide Tender, together with 
all_ documents supplied. 

Tenders and ail documents shall be completed and 
forwarded in accordance with the detailed instructions 
to the Town Clerk's Office, Room No. 57, Civic Hall, 


Leeds 1, not later than 12 Noon on FRIDAY, 
14th April, 1961. 
The Corporation does not bind itself to accept the 
lowest or any Tender. 
D. CURRIE, M.I.C.E., 
City Engineer. 
Civic Hall 


Leeds, 1. 
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March 16 1961 


CONTRACTS 


COMMON INFRASTRUCTURE. 
SLICE Vill. 


N ATO 


NAVAL BASE INSTALLATIONS. 


Final notice is hereby given that INTERNATIONAL 
COMPETITIVE BIDS will be invited on or about 
{st May, 1961, for the SUPPLY and INSTALLATION 
of BOILER PLANT and ASSOCIATED EQUIPMENT 
for a P.O.L. STORAGE DEPOT to be constructed in 
the CAMPBELTOWN AREA of Scotland. 

The approx. total value of the works is £50,000, 
and the contract will comprise the supply and 
installation of:— ; 

Three 13,000lb./hour each Economic Type Oil- 
fired Boilers, complete with Superheaters and 
full ancillary equipment, including Fuel Oil 
System, Feed Water System, Water Treat- 
ment, Desuperheater, Induced Draught Fans, 
Station Pipework, etc. 

The work will be carried out as one contract, which 
will be undertaken as a sub-contract within § the 
framework of the main contract for the construction 
of the depot. Bids for the main contract will be 
invited shortly. 

it should be noted that the importation of labour 
from sources outside the United Kingdom may be 
subject to restriction, and that permission could, in 
any case, only be given on an undertaking that the 
contractor would pay rates of wages and observe 
hours and conditions of labour not less favourable 
than those established for U.K. labour for the trade 
or industry in the same area. 

The closing date for the receipt of bids will be 
30th JUNE, 1961. 

Firms wishing to bid must formally notify their 
desire by applications to the address below by 
ist APRIL, 1961. 

Within one week after the closing date for the 
receipt of applications to bid, firms wishing to be 
invited must forward the following information:— 

(i) Statement of financial resources and evidence 
of financial stability 

(ii) Details of recent major contracts completed 
for work of a comparable nature, including 
an indication of the value of each. 

Inquiries regarding bidding should be addressed to 
Director-General, Navy Works, ADMIRALTY, Cham- 
berlain Way, Pinner Middlesex, England, quoting 
Reference NWD/Infra/19 (Sub-Contract Boilers). 


B OROUGH OF HIGH WYCOMBE. 
MAKING-UP OF FOOTPATHS AND VERGES AT 
HICKS FARM HOUSING ESTATE—STAGE |. 


TENDERS are invited for the MAKING-UP of 
FOOTPATHS with Tarmacadam Surfacing, Concrete 
Edging and Grass Verges, etc., on the ABOVE ESTATE 
(approx. 7,000 sq. yd. total area) 

Specification, Bills of Quantities and Form of 
Tender may be obtained from the Borough Engineer's 
Department, Municipal Offices, High Wycombe, on 
receipt of a cheque for £2 2s. which will be returned 
on submission of a bona-fide Tender. Drawings may 
be inspected at the above address between 9 a.m. 
and 5 p.m. daily (Saturdays excepted). 

Tenders, in a sealed envelope which shall bear no 
name or mark indicating the sender, but endorsed 
“Tender for Footpaths—Hicks Farm,"’ must be 
delivered to the above address not later than Noon 
on THURSDAY, 30th March, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


j). A. PARKINSON, M.A., A.M.1.C.E., 
Borough Engineer and 
Surveyor. 


JOINT EDUCATION 
BOARD. 


TENDERS 


PETERBOROUGH 





PETERBOROUGH TECHNICAL COLLEGE 
PROPOSED EXTENSION. 


HEATING AND HOT AND COLD WATER 
INSTALLATIONS 








TENDERS are to be invited from approved Heating 
Engineers for the purpose of the placing of a_Sub- 
contract under a general contractor for the HEATING 
and DOMESTIC HOT and COLD WATER SERVICES 
for a Major Extension of the Technical College 
Buildings, comprising a floor area of approx. 42,500 
sq. ft. 

All Heating Engineers desirous of tendering for 
the Sub-contract are invited to submit their names 
and particulars to the undersigned by 12 Noon on 
WEDNESDAY, Sth April, together with a deposit of 
Two Guineas. Cheques should be made payable to 
the Peterborough Joint Education Board. From the 
list of applicants the Board will select a panel of 
contractors who will subsequently be invited to tender 
in accordance with instructions to be issued with the 
Tender documents 

The Board does not bind itself to approve the 


lowest or any Tender. 
LESLIE TAIT, 
Chief Education Officer 
Education Offices, 
Town Hall, 
Peterborough 
March, 1961 
PETERBOROUGH JOINT 
BOARD. 


TENDERS 


PETERBOROUGH TECHNICAL COLLEGE 


EDUCATION 





PROPOSED EXTENSION 


ELECTRICAL INSTALLATION 

TENDERS are to be invited from members of the 
Electrical Contractors’ Association (incorporated), or 
members of the National Register of Electrica! 
Installation Contractors, for the purpose of the placing 
of a Sub-Contract under a general contractor for the 
ELECTRICAL INSTALLATION for a Major Extension 
of the Technical College Buildings, comprising a floor 
area of approx. 42,500 sq. ft 

All Electrical Engineers desirous of tendering for 
the Sub-contract are invited to submit their names 
and particulars to the undersigned by 12 Noon on 
WEDNESDAY, Sth April, together with a deposit of 
Two Guineas. Cheques should be made payable to 
the Peterborough Joint Education Board. From the 
list of applicants the Board will select a panel of 
contractors who will subsequently be invited to tender 
in accordance with instructions to be issued with the 
Tender documents. 

The Board does not bind itself to approve the 
lowest or any Tender. 

LESLIE TAIT, 


Chief Education Officer 
Education Offices, 
Town Hall, 
Peterborough 
March, 1961 
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CONTRACTS 
COUNTY BOROUGH OF SOUTHAMPTON. 


HIGHWAYS ACT, 1959—PRIVATE STREET WORKS 


TENDERS are invited for the UNDERMENTIONED 
CONTRACTS, which comprise Making-up Roads with 
Tarmacadam Carriageways and Footways, Concrete 
Kerbs and Channels, Surface Water Drainage, and 
incidental works: 

(1) CONTRACT NO. PSW81.—Comprising 8 
Streets in Bassett District (approx. total 
length 2,332yd.). 

(2) CONTRACT NO. PSW85.—Douglas Crescent 
(approx. length S68yd.). 

Applications for Contract documents to be made 
before 30th MARCH, 1961, to the BOROUGH 
ENGINEER AND SURVEYOR, Civic Centre, South- 
ampton. 

Documents will be forwarded thereafter as and 
when ready. Contractors will be informed of the 
closing dates for submitting completed Tenders. 

The Council do not bind themselves to accept the 
lowest or any Tenders. 


COUNTY BOROUGH OF PRESTON. 


BRANCH LIBRARY AND 8 SHOPS WITH 
13 MAISONNETTES OVER—ALL ONE BLOCK. 


SAVICK ESTATE. 


FIXED-PRICE TENDERS are invited for the 
ERECTION of the ABOVE. 

Drawings may be inspected at the Offices of the 
Borough Engineer and Surveyor, Municipal Building 
Preston, from whom Bills of Quantities may be 
obtained on payment of a deposit of £2 2s., returnable 
on_receipt of a bona-fide Tender. 

Tenders to be received by me not later than 
10 a.m. on MONDAY, the 10th April, 1961. 

W. E. E. LOCKLEY 


Town Clerk. 
Municipal Building, 


Preston. 


eres OF 


MANCHESTER. 


TENDERS invited for the SUPPLY and INSTALLA- 
TION of DUST EXTRACTION PLANT at: (a) MOUNT 
ROAD CLEANSING DEPOT; (b) RUSSELL ROAD 
CLEANSING DEPOT. 


Specifications from CITY ARCHITECT, P.O. Box 
488, Town Hall. 


Tenders returnable by 7th APRIL 


BRIDGWATER RURAL 
COUNCIL 


WATER SUPPLY—PURITON RESERVOIR. 


DISTRICT 


TENDERS on a Fixed-price Basis are invited from 
experienced contractors for the CONSTRUCTION and 
MAINTENANCE for a _ period of 12 months of a 
CIRCULAR REINFORCED CONCRETE RESERVOIR of 
100,000 gallons capacity and having Post-stressed 
Walls, together with Pipe Connections, Float Vaive 
Chamber, and other incidental works, at Puriton, 
near Bridgwater. 

Conditions of Contract, Specification, Form of Tender 
and Bills of Quantities can be obtained on and after 
27th March, 1961, from the Consulting Engineers, 
LEMON AND BLIZARD, S9 Tufton Street, West- 
minster, S.W.1, on payment of a deposit of Five 
Guineas by cheque made payable to Bridgwater Rural 
District Council. Tenderers may also obtain a Set of 
Plans from the Consulting Engineers by separate 
payment of 30s. by cheque made payable to Lemon 
and Blizard. The deposits will be refunded after 
receipt of a bona-fide Tender not subsequently with- 
drawn, the return (if demanded) of the documents 
lent, and the return to the Engineers of any Drawings 
supplied; the payment for the Drawings will not be 
refunded. 

Plans may be inspected free of charge on and after 
27th March at ail reasonable hours at the Offices 
of the Consulting Engineers (above) and at the Office 
of the Council's Engineer (as below). 

Tenders, on the form provided, accompanied by 
Bills of Quantities fully priced, and enclosed in a 
sealed envelope, must be delivered to the Clerk of 
the Council at the address below before Noon on 
MONDAY, 17th April, 1961. The envelope must be 
endorsed ‘* Tender for Puriton Reservoir,” but must 
not bear any mark or name identifying the sender. 

The Council will require sufficient security for due 
performance of any Contract. They do not bind them- 
selves to accept the lowest or any Tender, and no 
payment will be made for any Tender submitted. 


H. G. BLAY, 
Clerk of the Council. 


The Priory, 
St. Mary Street, 
: Bridgwater. 
DoORC HESTER RURAL DISTRICT 
COUNCIL. 


CERNE ABBAS SEWERAGE AND SEWAGE 
DISPOSAL WORKS. 


TENDERS are invited from civil engineering con 
tractors having experience in similar works for the 
LAYING of SEWERS, CONSTRUCTION of MANHOLES 
and SEWAGE DISPOSAL WORKS in accordance with 
the Drawings. Specification and Bill of Quantities 
prepared by the Council's Consulting Engineers. 

The works will comprise the following:— 

(a) The Provision and Laying of approx. 2,300 
lin. yd. of 6in. dla. Sewers, together with 
all Manholes and ancillary works. 

(b) The Construction of an Ejector Station and 
1,000 lin. yd. of Sin. dia. Rising Main. 

(c) The Construction of Sewage Disposal Works, 
comprising Screening Chambers, Settlement 
Tank, Filter Bed, Humus Tanks and Sludge 
Drying Beds, complete with ancillary works, 
Toolshed, Access Roads, etc. 

(d) Certain Flood Relief Works into the River 
Cerne, embracing the Dredging and Widening 
of the River Bed 

Application for tendering documents should be 
addressed to Messrs. W. HERBERT BATEMAN AND 
PARTNERS, Chesterfield House, Batheaston, Bath, and 
must be accompanied by a deposit cheque for Five 
Guineas, made payable to the Council, which cheque 
will be returned upon receipt of a bona-fide Tender 
not subsequently withdrawn. The names and addresses 
of at least two engineers under whose direction similar 
works have been carried out by the applicant must 
also be submitted. 

Sealed Tenders, on the form provided, and endorsed 
‘Cerne Abbas Sewerage." accompanied by the Bill 
of Quantities fully priced in ink, and enclosed in a 
plain sealed envelope, must be posted to reach the 
undersigned not later than First Post on FRIDAY, 
21st April, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender, and will not be responsible 
for any expenses incurred by those tendering. 


A. E. SYMES, 
Clerk of the Council. 
Council Offices 
58 High West Street, 
Dorchester. 
1Sth March, 1961. 


SUPPLEMENT 1407 


CONTRACTS 
CORNWALL COUNTY COUNCIL. 
TRERULEFOOT-SALTASH ROAD, A.374. 


CONSTRUCTION OF TWO BRIDGES AT HESKYN, 
SIX MILES WEST OF SALTASH. 
TENDERS are invited for the CONSTRUCTION of 
TWO BRIDGES at HESKYN: (a) A Road Bridge, span 
1Sft. x 18ft. above the road; and (b) a River Bridge 
of Box Section 20ft. span x 10ft. above the river bed. 
The river must be diverted during the construction 
of the river bridge, and arrangements to do so are 

included in the Contract. 

Tenders must be on the basis of Fixed Prices. 

It is important that the works are finished as soon 
as possible, and persons tendering are to state how 
soon after receiving notification that their Tender is 
accepted, they will complete the two bridges. The 
filling over the bridges is not included in the Contract: 
the County Council will provide and consolidate all 
filling as required. 

The Drawings may be seen at the Office of the 
County Surveyor, County Hall, Truro, from whom 
Contract documents may be obtained on payment ot 
a deposit of £5 which will be returned on receipt of 
a bona-fide Tender. 

Sealed Tenders, addressed to the undersigned, 
endorsed ‘‘ Heskyn Bridges," but bearing no name or 
mark indicating the sender, should be lodged not 
later than 10 a.m. on the 10th April, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender 





E. T. VERGER, 
Clerk of the County Council. 
County Hall, 


Truro, Cornwall 
March, 1961 


COUNTY BOROUGH OF 
BARROW-IN-FURNESS. 


HEALTH COMMITTEE. 


RECONSTRUCTION OF SANDGATE PUMPING 
STATION-——-CONTRACT NO. 1— 
PUMPING PLANT 


TENDERS are_ invited for the SUPPLY and 
ERECTION of PUMPING PLANT for Sandgate 
Pumping Station, comprising Two Main Pumps each 
of 8,000 gallons per minute capacity, One Sump Pump 
of 800 gallons per minute capacity, together with 
Motors and other Electrical Gear, Valves, Pipework, 
etc. 

Forms of Tender, Specification and Drawings may 
be obtained from the Office of the Borough Engineer 
and Surveyor, J. N. FLITCROFT, A.M.I.C.E., 
Town Hall, Barrow-in-Furness. 

Applications for Tender Forms, etc., must be 
accompanied by a deposit of £2 2s. which is return- 
able on receipt of a bona-fide Tender, or on return 
of all documents within seven days of receipt by the 
contractor. 

Sealed Tenders, endorsed ‘Sandgate Pumping 
Station—Contract No. 1—Pumping Plant," are to 
be delivered to the Office of the undersigned not 
later than 12 Noon on MONDAY, 10th April, 1961. 

The Corporation does not undertake to accept the 


lowest or any Tender 
LAWRENCE ALLEN, 


Town Clerk. 
Town Hall, 


a Barrow-in-Furness. ; oe ba L 
BOROUGH OF DROITWICH. 
SURFACING OF CAR PARK—DROITWICH PARK. 


TENDERS are invited for the SURFACING of CAR 
PARK at Droitwich Park (approx. area 2,500 sq. yd.) 
in Bituminous Macadam, together with incidental 
works. 

Bills of Quantities and Forms of Tender from the 
undersigned, to be returned not later than 10 a.m. 
on FRIDAY, 24th March. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


G. L. ROBINSON, M.!Inst.Mun.E., 
Borough Engineer and 


Tr salt Surveyor. 
Droitwich. 
10th March, 1961. 
URBAN DISTRICT COUNCIL OF 
CHESHUNT 


CONTRACT NO. 382. 


PRIVATE STREET WORKS. 


TENDERS are invited for the MAKING-UP of 
MAYBURY AVENUE, Cheshunt, Herts. Length 
205vd. 

Bills of Quantities, Specification and Form of Tender 
may be obtained from, and Plans and Conditions of 
Contract inspected at, the Office of the Engineer and 
Surveyor, Manor House, Cheshunt, on and after 24th 
March, 1961, on payment of a deposit of £2. 

Tenders shall be returned, in the envelope pro- 
vided, to the undersigned not later than 12 Noon on 
THURSDAY, 6th April, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
G. S. NEWNHAM, 
Clerk of the Council. 


ABERGAVENNY RURAL. DISTRICT 
COUNCIL. 


LLANVIHANGEL CRUCORNEY AND PANDY 
SEWERAGE AND SEWAGE DISPOSAL. 


CONTRACT NO. 1. 


TENDERS are invited for the LAYING of approx. 
1,600 lin. yd. of Gin. dia. EARTHENWARE PIPE 
SEWERS, together with Manholes, Pumping Station, 
Sewage Treatment Works, and other appurtenant 
works. 

Genera! Conditions of Contract, Specifications, Bills 
of Quantities and Drawings may be obtained from the 
Council's Consulting Engineers, MESSRS. J. D. AND 
D. M. WATSON, M.I.C.E., 67. Tufton Street, West- 
minster, S.W.1, on and after Monday, 27th March, 
1961, on payment of a deposit of £10 10s., returnable 
only to contractors who submit bona-fide Tenders and 
return all documents and Drawings. Deposit cheques 
should be made payable to Abergavenny Rural District 
Council. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

Tenders must be returned in envelopes which do 
not bear any name or mark indicating the sender. 
endorsed ‘‘ Tender for Contract No. 1," and delivered 
at the Office of the undersigned by Noon on MONDAY, 


Ist May, 1961. 
ARTHUR J. ROGERS, 
Clerk of the Council. 





Council Offices, 
Monk Street, 
Abergavenny, Mon. 
11th March, 1961. 





1408 SUPPLEMENT 





CONTRACTS 
ELECTRICITY 


SOUTHERN BOARD. 
NO. 4 (BOURNEMOUTH) SUB-AREA. 


ENGINEERING WORKSHOPS AND GARAGE 
ACCOMMODATION— 
WEST HENDFORD, YEOVIL, SOM. 


FIXED-PRICE TENDERS are invited from building 
contractors for the CONSTRUCTION of ENGINEER- 
ING WORKSHOPS and for VEHICLE ACCOMMODA- 
TION required by the Board at West Hendford, Yeovil, 
in the County of Somerset. 

The works consist of the Erection of Single-storey 
Brick Buildings having a total floor area of 18,000 
sq. ft. or thereabouts. This stage completes the total 
development on this site. 

Forms of Tender, Drawings and Bills of Quantities 
may be obtained from the undersigned on payment of 
a deposit of Five Guineas, which sum will be refunded 
on return of a bona-fide Tender not subsequently 
withdrawn, and on return of all documents. 

May application for Drawings and Bills of Quan- 
tities please be made by, or before, THURSDAY, the 
30th March, 1961. 

The closing date for receipt of completed Tenders 
will be WEDNESDAY, the 3rd May, 1961. 

The Board does not bind itself to accept the lowest 


or any Tender. 
SUB-AREA ENGINEER. 
Southern Electricity Board, 
1 Priory Road, 
Bournemouth. 


F LINTSHIRE COUNTY COUNCIL. 
the SUPPLY of the 





TENDERS are invited for 
FOLLOWING: 
(a) One Commer Type “B"' Water Tender to 
Home Office Specification JCDD/3/1 (revised 
January, 1958, and June, 1960). 
(b) One Mobile Workshop Van. 
(c) One 10cwt. Van. 
For delivery before 31st MARCH, 1962. 
Details, with Tender Forms and Specifications, 
obtainable from the Chief Fire Officer, Fire Service 
Headquarters, Coast Road, Rhyl, to be returned in a 
‘*Tender for Fire 


plain sealed envelope endorsed 
Vehicles,” to the CLERK OF THE COUNTY 
COUNCIL, County Buildings, Mold, not later than 


22nd APRIL, 1961. 
FLINTSHIRE COUNTY COUNCIL. 


TENDERS are invited for the SUPPLY of the 
FOLLOWING: 

(a) Fire Service Uniform, 
Shirts, etc. 

(b) 4,500ft. of 234in. Lined Delivery Hose in 
75ft. lengths. 

(c) 60 pairs of 2'2in. Light Alloy Polished and 
Anodised Instantaneous Couplings with 
2'2in. tails. 

(d) Four Dry Powder Extinguishers of 25/30Ib. 


including Footwear, 


capacity. 

(ec) Two Open Circuit Compressed Air Breathing 
Sets. 

(f) One Electrical Compressor for Charging SA 
Cylinders. 


(g) 10 Jet/Spray Branchpipes. 
(h) 20 Salvage S‘eets. 

Specifications and Tender Forms obtainable from 
the Chief Fire Officer, Fire Service Headquarters, Coast 
Road, Rhyl, to be returned in a plain sealed envelope 
endorsed ‘‘ Tender for Fire Service Uniform/Equip- 
ment,"’ to the CLERK OF THE COUNTY COUNCIL, 
County Buildings, Mold, not later than 22nd APRIL, 


1961. 
ALTON URBAN DISTRICT COUNCIL. 


MANOR  ESTATE—STAGE Il. 


CONSTRUCTION OF CARRIAGEWAYS AND 
DRAINAGE. 


TENDERS are invited for the CONSTRUCTION of 
approx. 5,000 sq. yd. of FLEXIBLE CARRIAGEWAYS, 
Drainage and other appurtenant works. 

Specification and Bill of Quantities may be obtained 
from F. T. CORNHILL, M.!.Mun.€., M.R.S.H., Engineer 
and Surveyor, Council Offices, High Street, Alton, and 
Drawings may be inspected at his Office. 

Tenders are to be returned to the undersigned by 
12 Noon on FRIDAY, 7th April, 1961. 

EWERT N. INGS, 
Clerk of the Council. 

Council Offices, 

High Street, 
Alton, Hants 


STAINES URBAN DISTRICT COUNCIL. 
(READVERTISEMENT.) 
MAKING-UP OF LEACROFT CLOSE (1ST SECTION). 


FIXED-PRICE TENDERS are invited for the 
MAKING-UP of PART of the STREET known as 
LEACROFT CLOSE. The works comprise the following 
approx. quantities, together with ancillary works: 

Excavate 100 cu. yd.; Gravel Asphalt Carriage- 
way with Hardcore Foundation, 270 sq. yd.: 
Kerb and Channel, 135 lin. yd.; Artificial 
Stone Paving, 185 sq. yd.; Grass Verge, 
200 sq. yd.; Two Soakaways. 

Specification, Bill of Quantities, Form of Tender and 
Plans may be obtained from the Office of the Engineer 
and Surveyor, 240 London Road, Staines, upon pay- 
ment of a deposit of £2 2s. which will be returned 
upon receipt of a bona-fide Tender not subsequently 
withdrawn, together with the return of all documents. 

Sealed Tenders, in the enclosed envelope provided, 
and free from any mark indicating the name of the 
sender, shall be returned to the undersigned not later 
than S p.m. on 6th APRIL, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 

F. ENTWISTLE, 


Clerk of the Council. 


RURAL _ DISTRICT 
COUNCIL. 


WISBECH AND MARSHLAND JOINT REFUSE 
DISPOSAL COMMITTEE. 


TENDERS are invited for the SUPPLY of ONE 
CRAWLER TYPE TRACTOR fitted with Front-mounted 
Loader and Rear-mounted Back Hoe type Excavator, 
and ONE LOW-LOADER for the above Tractor. 

Further particulars are obtainable from the 
Borough Engineer, Church Terrace, Wisbech. 

Tenders, to be forwarded in plain sealed envelopes 
endorsed *‘ Crawler Tractor,” to reach the undersigned 
ee than Noon on SATURDAY, 15th April, 

The Committee does not bind itself to accept the 
‘owest or any Tender. 

RONALD E. DIXON, 
Clerk to the Committee. 


MARSHLAND 


R.D.C. Offices 
Alexandra Road, 
Wisbech, Cambs 


11th March, 1961, 


THE CONTRACT JOURNAL 


CONTRACTS 


COUNTY BOROUGH OF BURY. 
PARR BROOK SEWER—SUPPLY OF STEEL PIPES. 


TENDERS invited for SUPPLY of 140 lin. ft. of 
27in. internal diameter STEEL PIPE. 

Tender documents obtainable from Borough Engineer, 
Town Hall, Bury. 

Tenders, enclosed in official envelope provided, must 
teach me by MARCH 27th, 1961. 

EDWARD S. SMITH, 
Town Clerk. 
Town Hall, 
Bury. 
9th March, 1961. 


COUNTY BOROUGH OF GATESHEAD. 
MOSS HEAP QUARRIES RECREATION GROUND. 


TENDERS are invited for WORK at the ABOVE 
RECREATION GROUND. 

The work comprises the Regrading, etc., and Seeding 
of Two Football Pitches. 

Details and Form of Tender may be _ obtained 
from the Borough Engineer, Municipal Buildings, 
Swinburne Street, Gateshead, 8, on payment of a 
deposit of £2 2s., by cheque made payable to the 
Borough Treasurer, which will be returned upon 
receipt of a bona-fide Tender and the return of all 
documents and Drawings supplied. 

Tenders are to be returned to the undersigned not 
later than 12 Noon on MONDAY, 10th April, 1961. 

Cc. D. JACKSON, 
Town Clerk. 
Town Halil, 
Gateshead, 8. 


BOROUGH OF WISBECH. 


TENDERS are invited for the UNDERMENTIONED 
VEHICLES and PLANT: 

(a) 750/800-gallon Cesspool and Gully Emptier. 
(b) Diesel-engined Agricultural type Tractor. 
(c) 27/30cwt. Tandem Vibrating Roller. 

Further particulars are obtainable from the Borough 
Engineer, Church Terrace, Wisbech. 

Tenders to be forwarded in plain sealed envelopes 
endorsed as appropriate, to reach the undersigned 
not later than Noon, SATURDAY, 1st April, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 

N. —. DEWICK, 


Town Clerk. 
Town Hail, 
Wisbech. 
March, 1961. 


U RBAN_ DISTRICT COUNCIL OF 
COULSDON AND PURLEY. 


SURFACE WATER DRAINAGE—WOODCOTE VALLEY 
ROAD, PURLEY. 


The Council invites TENDERS for ABOVE WORKS, 
which will include Construction of Concrete Soakaways 
and Provision of New Gulleys. 

Bills of Quantities, prepared by H. M. COLLINS. 
A.M.1.C.E., may be obtained at address below on 
receipt of deposit of £3 3s. which will be refunded 
on receipt of a bona-fide Tender and return of all 
documents suoolied. 

Plans, Specifications and Conditions of Contract may 
be inspected at the Council Offices. 

Sealed Tenders are to be delivered to the under- 
signed, in the envelope provided, not later than First 
Post on 4th APRIL, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

ERIC F. J. FELIX, 


Clerk of the Council. 
Council Offices, 
Purley, Surrey. 


JHE URBAN DISTRICT COUNCIL OF 
ESTON. 


CONSTRUCTION OF FOOTPATHS— 
GRANGETOWN ESTATE—SECTION I. 


FIXED-PRICE TENDERS are_ invited for the 
CONSTRUCTION of aoprox. 4,000 sq. yd. of CON- 
CRETE FLAGGED FOOTPATH, together with appur- 
tenant works, on the ABOVE ESTATE. 

Copies of the Specification, Bill of Quantities and 
Form of Tender may be obtained from the Engineer 
and Surveyor, 246 Normanby Road, South Bank 
Middlesbrough, on payment of a deposit of £2 which 
will be refunded on receipt of a bona-fide Tender (not 
subsequently withdrawn) or the return of the docu- 
ments before the date given below. The General 
Conditions of Contract and Drawings may be inspected 
at the Office of the Engineer and Surveyor during 
normal working hours. 

Tenders, in_ plain sealed envelopes endorsed 
‘*Grangetown Estate (Footpaths),’" but not bearing 
any name or mark indicating the sender, must reach 
“ew First Post on WEDNESDAY, the 12th April, 
1 * 

The Council do not bind themselves to accept the 


lowest or any Tender. 
T. MYRDDIN BAKER, 
Clerk of the Council. 
Council Offices, 
Grangetown-on-Tees, 
Yorks. 
10th March, 1961. 


WAYLAND RURAL DISTRICT COUNCIL. 
CONTRACT NO. 4. 


EXTENSION OF EXCHANGE STREET SEWER, 
ATTLEBOROUGH. 


TENDERS are invited, on a Fixed-price Basis in 
accordance with the Ministry of Housing and Local 
Government Circular No. 31/57, for CONSTRUCTION 
of the ABOVE SEWER. 

The work comprises the Laying of approx. 150 
lin. yd. of Gin. dia. S.G.W. Sewer, four Precast 
Concrete Manholes, and House Connections. 

General Conditions of Contract, Specification, Bil! 
of Quantities and Drawings may be obtained from 
the Council's Consulting Engineers, MESSRS. J. D. 
AND D. M. WATSON, MM.1I.C.E., 67 Tufton Street, 
Westminster, London, S.W.1, on or after 6th March, 
1961, on payment of a deposit of 10 Guineas, re- 
fundable only to contractors who submit bona-fide 
Tenders and return all documents and Drawings 
Deposit cheques should be made payable to Wayland 
Rural District Council. 

Tenders must be returned in envelopes which do 
not bear any name or mark indicating the sender. 
endorsed ‘*‘ Tender for Contract No. 4,"' and delivered 
at the Office of the undersigned not later than Noon 
on MONDAY, 10th April, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

L. G. FRANCIS 


Clerk of the Council. 
Wayland R.D.C., 
Council Offices, 
Attleborough. 
11th March, 1961. 


March 16 196] 


CONTRACTS 


HAMPSHIRE COUNTY COUNCIL, 


TENDERS are invited for the SUPPLY and DELIVERY 
of COAL, COKE and other HARD FUELS to the 
yerious corehennents of the ney Council in the 
County o ampshire for the period co i 
ist. May, 1961. ee 
‘ Details, = estimated quantities and qualities of 
uel, can be obtained on application to the i 
Officer, The Castle, Winchester. seepiits 

Tenders are to_be addressed to the Clerk of the 
So conn. The Castle, Winchester, and to be 
receive y him not later than 12 Noon on T "5 
DAY, 30th March, 1961. WURS 


G. A. WHEATLEY, 
Clerk of the County Council, 


The Castle, 
Winchester. 
10th March, 1961. 
KINCARDINE COUNTY COUNCIL, 


ANNUAL SUPPLIES—COAL, PETROL AND FUEL OIL, 


TENDERS are invited for the SUPPLY of COAL 
PETROL and FUEL OIL for the period 16th May. 
1961, to 15th May, 1962. Forms of Tender may be 
obtained from the COUNTY CLERK, 33 Evan Street 
Stonehaven, with whom sealed Tenders should be 
lodged by 4th APRIL, 1961. The Council reserves 
the right to accept the whole or part of any Tender, 


BOROUGH OF MORECAMBE AND 
HEYSHAM. 


ASPHALT SURFACING. 


TENDERS are invited for the SURFACING with 
‘gin. HOT ROLLED ASPHALT of approx. 11,300 sq 
yd. of CARRIAGEWAY within the Borough. : 

Full details from the Borough Engineer and Surveyor, 
Town Hall, Morecambe and Heysham. ? 

Tenders must be received by 9 a.m., THURSDAY, 


30th March, 1961. 
Cc. E. BOTTOMLEY, 


10th March, 1961. —_— Son 
B OROUGH OF MORECAMBE AND 
HEYSHAM. 
HEATING AND PLANING. 


oc kines are bavined, tor the, HEATING and 
of approx. . sq. . of CAR . 
WAY within the Borough. oe — 
Full details may be obtained from the Borough 
Engineer and Surveyor, Town Hall, Morecambe and 
Heysham. 
Tenders must be received by 9 a.m., THURSDAY, 


30th March, 1961. 
Cc. E. BOTTOMLEY, 


To | . 
10th March, 1961. an Sore 


ERITH BOROUGH COUNCIL 


SPORTS PAVILION—-NORTHUMBERLAND HEATH 
PLAYING FIELDS, ERITH. 


TENDERS are invited for the ERECTION of a 
SPORTS PAVILION incorporating Public Conveniences, 
Tea Room, etc. 

Firms wishing to tender should make application 
to the Borough Surveyor at Town Hall, Erith, Kent, 
by 27th MARCH, with a deposit of Two Guineas which 
will be refunded on receipt of a bona-fide Tender not 
subsequently withdrawn. 

The Forms of Tender and Bills of Quantities will 
be forwarded on or about 10th April, 1961. 

Tenders must be received by the undersigned, in 
the envelope, and bearing the green label which are 
provided, by 12 Noon on Sth MAY, 1961. 

The Council are not bound to accept any Tender. 


J. A. CROMPTON, 
Town Clerk. 
Town Hall, 
Erith, Kent. 


CITY OF MANCHESTER 


TENDERS invited for ELECTRICAL INSTALLATION 
a SCHOOL FOR THE DEAF, FOLLOW- 

LD. 

Specification and Drawings from CITY ARCHITECT, 
P.O. Box 488, Town Hall. 

Tenders returnable by APRIL 10th. 


CITY OF MANCHESTER 


TENDERS invited for ELECTRICAL INSTALLATION 
to SHOPS and FLATS at CIVIC CENTRE, WYTHEN- 
SHAWE. 

Specification and Drawings from CITY ARCHITECT, 
P.O. Box 488, Town Hall. 

Tenders returnable by APRIL 4th. 


ett? O F LEED S. 


The TRANSPORT COMMITTEE of the LEEDS CITY 
COUNCIL invites TENDERS for the FOLLOWING:— 
(a) Making-up (i.e., C.M.T.) Uniform Clothing. 
(b) Waterproof Coats. 
(c) Uniform Caps 

Specification, Form of 
Contract may be _ had 
undersigned. 

Tenders, in plain envelope, endorsed ‘‘Transport— 
Tenders for Making-up,"’ or as the case may be, to 
be delivered to the Town Clerk, Room 57, Civic Hall. 
Leeds, 1, not later than 10 a.m. on FRIDAY. 


7th April, 1961 
THOS. LORD, 
M.1Inst.T,. A.M.1.Mech.E., 
General Manager 


and Conditions of 
application to the 


Tender 
upon 


1 Swinegate 
Leeds, 1 
March, 1961. 


HUINCKLEY URBAN DISTRICT COUNCIL. 
SKETCHLEY HILL ESTATE—RELIEF SEWER. 


TENDERS are invited from experienced contractors 
for the LAYING of aoprox. 790 lin. vd. of 24in. 
and 18in. dia. CONCRETE PIPE FOUL SEWER, 
together with BRICK MANHOLES, REINFORCED 
CONCRETE CULVERT, OVERFLOW CHAMBERS and 
ancillary works. 

Copies of the Specification, Bills of Quantities and 
Form of Tender may be obtained from and Drawings 
inspected at the Office of the Surveyor, Argent House. 
St. Mary's Road. Hinckley, after deposit of £2, return- 
able after receipt of a bona-fide Tender. 

Each Tender is to be sealed in the envelope pro- 
vided and delivered to the CLERK OF THE COUNCIL, 
23 Station Road, Hinckley, not later than THURSDAY, 
13th April, 1961. 


SOT EGE. TT LT TTT 


For Contracts received too late for 
classification see page 1417 
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March 16 1961 


APPOINTMENTS VACANT 


ESSEX COUNTY COUNCIL. 
HIGHWAYS DEPARTMENT. 


SENIOR ENGINEERING ASSISTANT, SCALE “A” 
(£1,360-£1,565). 


APPLICATIONS are invited from qualified Engineers 
to fill the above vacancy in the County Roads 
improvements Section. Starting salary according to 
experience. The post is superannuable. ‘ 

Applications, quoting Ref. CJ, stating age, qualifica- 
tions, present and past appointments, with dates, 
present salary, and the names of two referees, to 
the COUNTY SURVEYOR, Old Court, Chelmsford, as 
soon as possible, and in any case not later than 20th 
MARCH, 1961. ml Sa 


HERTFORDSHIRE COUNTY COUNCIL. 
STEVENAGE BY-PASS. 


LICATIONS are invited for the APPOINTMENT 
of UANTITY SURVEYOR at a salary of £1,385 p.a. 

This is a temporary appointment on works for a 
period of about 12 months. Candidates should hold 
appropriate qualifications. ‘ 

Applications (no forms supplied), stating age. 
qualifications, present salary, details of experience, and 
the names of two referees, to be sent at once to the 
COUNTY SURVEYOR, County Hall, Hertford. 


METROPOLITAN BOROUGH OF 
BATTERSEA. 


LICATIONS are invited for the PERMANENT 
APPOINTMENT of SAFETY OFFICER, Grade A.P.T. I 
(£815-£960 per annum), plus London Weighting (£40 
per annum at age 26 or over). | Commencing salary 
will be according to qualifications and experience. 
Local Government experience is not essential. 

This is a new post and the person appointed will be 
responsible to the Borough Engineer and Surveyor for 
seeing that the necessary safety precautions are taken 
on the Council's building and civil engineering works, 
but further duties may be assigned in relation to 
maintenance and distribution of plant. ’ 

Application forms and further particulars obtainable 
from BOROUGH ENGINEER AND SURVEYOR, Town 
Hall, Battersea, S.W.11. 

Closing date 27th MARCH, 1961. 


BOROUGH OF EALING. 


SENIOR ENGINEERING ASSISTANT REQUIRED, 
A.P.T. IV (£1,185-£1,355, inclusive). Car allowance. 
Application forms from the Borough Engineer, Town 
Hall fag date ‘20th MARCH, 1961 
losin ate » a 
. ? E. J. COPE-BROWN, 
Town Clerk. 


CHEADLE AND GATLEY URBAN 
DISTRICT COUNCIL. 


APPOINTMENT OF 
CHIEF ENGINEERING ASSISTANT. 


APPLICATIONS are invited for the ABOVE 
POSITION within the salary scale A.P.T. IV, i.e., 
£1,065 to £1,310 per annum. 

Applicants must be fully qualified and have had 
good experience in a surveyor’s department. 

The appointment will be terminable by one month's 
notice on either side, and subject to the provisions 
of the Local Government Superannuation Act. : 

Applications, endorsed ‘‘Chief Engineering Assistant,’’ 
stating age, previous appointments, qualifications, etc., 
and furnishing the names of two referees, must reach 
the undersigned not later than SATURDAY, 2Sth 
March, 1961. 

Housing accommodation may be made available. 


RICHARD ROBERTS, 
Clerk of the Council. 





Town Hall, 
Cheadle, 
Cheshire. 
28th February, 1961. 
RINGWOOD AND FORDINGBRIDGE 


RURAL DISTRICT COUNCIL. 
BURTON AND WINKTON SEWERAGE—STAGE II 


APPOINTMENT OF RESIDENT ENGINEER. 


The Council invite APPLICATIONS for the ABOVE- 
MENTIONED APPOINTMENT at a salary of £1,250 
p.a., together with an Essential User Car Allowance 
(maximum 10-h.p. or 1,199 c.c.). The contract period 
is 15 months, and the starting date is expected to 
be in May, 1961; the appointment is of a temporary 
nature and will be subject to one month's notice on 
either side. 

The works are to be carried out under the direction 
of the Consulting Engineers, MESSRS. JOHN TAYLOR 
AND SONS, Artillery House, Artillery Row, Victoria 
Street, London, S.W.1, from whom further details may 
be obtained. 

Further major schemes are in course of preparation. 

Apolications, stating age, details of previous 
experience, and names and addresses of Consulting 
Engineers concerned, should reach the undersigned not 
later than First Post on 4th APRIL, 1961. 

F. W. PILBROW, 
Clerk of the Council. 

Public Offices, 

Ringwood, Hants. 
6th March, 1961. 


COLLEGE OF ADVANCED TECHNOLOGY, 
BIRMINGHAM. 


DEPARTMENT OF BUILDING AND CIVIL 
ENGINEERING. 


APPLICATIONS are invited for the FOLLOWING 
POSTS 
Senior Lecturer in Civil Engineering: 
Candidates should offer a good acadamic 
qualification, experience in the field of civil 
engineering hydraulics, and preferably be 
corporate members of an _ appropriate 
professional institution. 
Senior Lecturers in Building: 


Post “A" — Costing, Estimating and 
Accountancy. 
Post “ B''—Building Organisation and 


General Management Subjects. 
Candidates should offer a _ suitable pro- 
fessional or acadamic qualification, with 
sound experience in the building industry 

Lecturer in Civil Engineering Materials: 
Candidates should offer a graduate qualifica- 
tion, with suitable experience, and preferably 
be corporate members of an appropriate 
professional institution. 

Salary Scales: Senior Lecturers, £1,550-£1,750 
Lecturers, £1,370-£1,550. 

Further particulars and Forms of Application from 
the Bursar, College of Advanced Technology, Gosta 
Green, Birmingham, 4. Applications to be received 
within 14 days of this advertisement. Please quote 


361X 
K. R. PILLING, 
Clerk to the Governors. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


BASTERN NIGERIAN GOVERNMENT. 
URBAN AND RURAL WATER SUPPLY. 
CIVIL ENGINEERS. 


APPLICATIONS are invited from candidates with 
either A.M.1.C.E., A.M.1.W.E., or University engineer- 
ing degree, to fill VACANCIES in the Water Supply 
Division of the Ministry of Works, Eastern Nigeria. 
Candidates, over 50 or under 26 years of age, or with 
less than five years’ post qualification experience need 
not apply. 

Salary will depend on experience and will be in 
the range of £1,614 to £2,196 p.a. (inclusive of 
inducement pay). 

Generous leave, allowances, furnished accommoda- 
tion and free passage for self and family. 

Apply, stating age, qualifications and experience, to 
the RECRUITMENT OFFICER, Office of the Agent- 
General for Eastern Nigeria, 9 Northumberland 
Avenue, London, W.C.2. 


ROYAL BOROUGH OF NEW WINDSOR. 
CLERK OF WORKS. 


APPLICATIONS are invited from suitably qualified 
persons for this POST which includes general engineer- 
ing duties. Salary A.P.T. Il (£815-£960 p.a.) and 
casual user car allowance. 

Apply to Borough Engineer, Municipal Offices, 
Kipling Memorial Building, Alma Road, Windsor, for 
Conditions of Appointment and instructions to appli- 
cants (quoting Ref. 8B). 

Closing date: THURSDAY, 30th March, 1961. 

G. N. WALDRAM, 


Town Clerk. 
ROYAL COUNTY OF BERKSHIRE. 
APPLICATIONS are invited for the FOLLOWING 
APPOINTMENTS on the Staff of the County Surveyor: 
(1) Assistant Divisional Surveyors (3)—stationed 

at Abingdon, Wokingham and Ascot. Salary 





Scale A.P.T. Ii-tll (£815-£1,140). 
(2) Assistant Engineers (3)—at Head Office. 
Salary Scale A.P.T. lil (£960-£1,140) or 


IV (£1,140-£1,310). 
(3) Traffic Engineer at Head Office. Salary Scale 
A.P.T. IV (£1,140-£1,310). 

For the appointments Nos. 1 and 2, these will be 
made in accordance with examination qualifications 
and experience. 

For appointment No. 3, applicants must be qualified 
by examination and have had experience of traffic 
engineering. 

Further details and Forms ot Application obtainable 
from, and returnable to, the COUNTY SURVEYOR, 
Shire Hall, Reading, not later than 12 Noon on 
TUESDAY, 4th April, 1961. 

BRISTOL. 


CITY AND COUNTY OF 


CITY ENGINEER AND PLANNING OFFICER'S 
DEPARTMENT. 


CiViL AND STRUCTURAL ENGINEERS— 
GRADE A.P.T. IV (£1,140-£1,310 P.A.). 


APPLICATIONS invited from qualified ivil 
Engineers and Structural Engineers for the ABOVE 
POSTS in the Main Drainage Section of the Depart- 
ment. 

Applicants for civil engineering posts should have 
good general experience and training in Municipal 
Engineering, with some main drainage experience. 

Applicants for structural engineering posts should 
be capable of preparing reinforced concrete details 
for tanks and other load-bearing structures, but 
previous experience with a Local Authority is not 
essential. 

Candidates should have obtained a British University 
degree in Civil Engineering and/or be Corporate 
Members of the _ Institution of Civil Engineers, 
Institution of Municipal Engineers or Institution of 
Structural Engineers, and have appropriate experience 
for the post. 

Posts permanent, pensionable; medical examination 
and, except in case of an officer transferred from 
service of another Local Authority, six months’ 
probationary period. rs 

A 5-day week is worked; staff restaurant facilities 
available 3 

Housing needs of successful candidates and ques- 
tion of a contribution towards removal expenses will 
receive favourable consideration. 

Applications should be arranged in following order: 
Age, nationality and whether married or single; 
education; training, professional qualifications; present 
position, with salary and date of appointment; previous 
positions, with salaries and dates of appointment; 
details of experience; any further remarks in support 
of application; notice required to terminate present 
appointment; whether related to a member of senior 
officer of the Council; names of two referees. 

Canvassing disqualifies. 

Applications, clearly indicating post concerned, to 
CITY ENGINEER AND PLANNING OFFICER, Cabot 
House, Deanery Road, Bristol, 1, by Sth APRIL. 
ete 2 OF PLYMOUT H. 

APPLICATIONS are invited for the APPOINTMENT 
of ASSISTANT ENGINEER, A.P.T. Grade II! (£960- 
£1,140). 

Applicants should be Graduates of the Institution 
of Civil Engineers, or of similar standard with 
general experience in Civil Engineering. 

It is the practice of the Council to pay half the 
cost of household removal expenses up to a maximum 
contribution of £25. s : 

Housing accommodation may be available in certain 
circumstances. ; 

The appointments are superannuable, subject to 
medical examination, and the age limit is 40 years, 
or 45 years if serving with another local authority. 

Applications, on forms obtainable from the under- 
signed, to be returned by the 4th APRIL, 1961. 

j). ACKROYD, 
City Engineer and Surveyor. 





The Guildhall, 
Piymouth. 
7th March, 1961. 


HERNE BAY URBAN DISTRICT COUNCIL. 
APPOINTMENT OF ENGINEERING ASSISTANT. 


APPLICATIONS are invited for the APPOINTMENT 
of ENGINEERING ASSISTANT within A.P.T. 
Grade III. : 

Aoplicants should have experience in road con- 
struction, sewerage, and general engineering works. 

The appointment is subject to N.jJ.C. Conditions 
of Service, and sympathetic consideration will be 
given in respect of housing accommodation. 

Applications, on forms obtainable from the under- 
signed, are to be returned not later than SATURDAY, 


the tst April, 1961. 
G. A. BAGNALL, 
Clerk of the Council. 
Council Offices, 
Herne Bay, 
Kent. 


SUPPLEMENT 1409 


APPOINTMENTS VACANT 


CAERNARVONSHIRE COUNTY COUNCIL. 


APPLICATIONS invited for POST of JUNIOR 
ENGINEERING ASSISTANT, A.P.T. | (£645-£815). 
Applicants must have completed their professional 
training, be competent draughtsmen, and capable of 
iy ee surveying. 

urther particulars and Application Form from 
CLERK OF COUNTY COUNCIL, County Offices, 
Caernarvon. Closing date: 4th APRIL. 


BOROUGH OF SOUTHALL 


APPOINTMENT OF CLERK OF WORKS 
(TEMPORARY). 





APPLICATIONS are invited for the ABOVE POST 
in the Borough Engineer's Department. for the super- 
vision of the building of flats and old persons’ 
dweilings by contract. 

The salary will be £785, rising by annual increments 
of £25 to a maximum of £860, al! inclusive. 

Applicants must have considerable experience of 
building construction. 

Forms of Application, obtainable from the Borough 
Engineer, Town Hall, Southall, must be returned to 
him on or before 25th MARCH, 1961. 

J. S. SYRETT, 


To | . 
Town Clerk's Offices, = 


South Road, 
Southall, Middx. 


BOROUGH OF GLOSSOP. 
(READVERTISEMENT.) 
WORKS OF SEWERAGE AND SEWAGE DISPOSAL. 


APPOINTMENT OF: (A) RESIDENT ENGINEER: 
(B) INSPECTOR. 


The COUNCIL invite APPLICATIONS f 
POSTS on the construction of a large sowepn Gaeen 
works; sewers, up to 30in. in dia.; rising mains: two 
sewage pumping stations; a reinforced concrete bridge 
over the River Etherow, and incidental works: 
_ (a) Resident Engineer.—The period of this contract 
is two years, and the salary offered is £1,800 p.a.: 
a higher salary may be paid to an exceptional appli- 
—_ A car allowance will be paid on the casual user 
_ The successful applicant will work under the gener 
direction of the Council's Consulting Engineers, 
pen a lg a cee AND PARTNERS, and 

Onsiderable experienc 

the nature described. Be oe 

(b) Inspector.—The period of this contract is two 
years, and the salary offered will be between £1,000 
and £1,100 p.a. The starting salary to be in accord- 
ance with qualifications and experience. 
_ The successful applicant will work under the direc- 
tion of the Resident Engineer and the Council's 
Consulting Engineers, MESSRS. A. H. S. WATERS 
AND PARTNERS, and must have had considerable 
experience on works of the nature described. 
., Applications, endorsed ‘ Resident Engineer" or 
‘ Inspector," stating age, experience and qualifica- 
tions, accompanied by the names of two persons to 
whom reference may be made, must be forwarded to 
the undersigned so as to reach him not later than 
WEDNESDAY, 29th March, 1961. 
1. ARTHUR PUGH, 

Town Clerk. 














Municipal Buildings, 
Glossop, Derbys. 
aes March, 1961. 


HAYES AND HARLINGTON 
URBAN DISTRICT COUNCIL. 


CiViIL ENGINEERING CLERK OF WORKS RE- 
QUIRED. Salary within Grade A.P.T. 1, i.e., ‘e645. 
£815 per annum plus London Weighting. 

Duties consist mainly small road improvement and 
sewerage schemes. Subject to satisfactory service, the 
person appointed will be transferred from job to job. 
A continuing programme of work is anticipated. 
Working hours related to those of contractor, which 
normally attracts payment at overtime rates. 

No housing accommodation available. 

Further particulars, Form of Application, etc., 
available from the undersigned, which, when com- 
pleted, must be returned by 4th APRIL, 1961. 

GEORGE HOOPER, 
Clerk and Solicitor. 





Town Hall, 
en ne ee a 
U RBAN_ DISTRICT COUNCIL OF 
HASLEMERE. 
HINDHEAD WITH CHURT DRAINAGE. 
CONTRACT NO. 3. 
APPOINTMENT OF RESIDENT ENGINEER. 


APPLICATIONS are invited for the ABOVE 
APPOINTMENT to suovervise the laying of 11'+ miles 
of sewers and pumpina mains varying in diameter 
from 4in. to 12in., including house connections and 
the construction of two pumoing stations. 

The salary will be £1,500 per annum, and the 
aopointment will extend, subject to satisfactory ser- 
vice, over the duration of the contract, which is 
anticipated to take two years. The appointment will 
be terminable by two months’ notice on either side. 

Car mileage allowance will be paid on the Essential 
User Scale not exceeding 1,399 c.c. 

The work will be under the direction of the 
Council's Consulting Engineers, MESSRS. JOHN 
TAYLOR AND SONS, London. 

Applicants, who should be Associate Members of 
the Institution of Civil Engineers, or have comparable 
qualifications, and must have had experience of similar 
work, including work in tunnel, should apoly in writing 
to the undersigned not later than Noon on MONDAY, 
27th March, 1961, giving full particulars of age, 
qualifications and experience, and names of two 
persons to whom reference may be made. 

(Signed) J. H. DAVIES, 


Clerk of the Council. 

The Council Offices, 

Haslemere, 
Surrey. 

BANSTEAD URBAN DISTRICT COUNCIL. 
HIGHWAYS AND WORKS SUPERINTENDENT. 
APPLICATIONS are invited for this POST in: the 

Enaineer and Survevor’s Department. Salary Grade 

A.P.T. tl (£960-£1,140 p.a.) plus London Weighting. 

Commencing salary according to qualifications and 

experience. ; 

The Council are prepared to offer housing accom- 
modation to the successful applicant and to assist 
with removal expenses. 

Transport on official duties is provided by the 
Council. 5 

Particulars and Application Form obtainable from 
the CLERK OF THE COUNCIL, The Council House, 
Brighton Road, Banstead, Surrey. 

Closing date: 4th APRIL, 1961. 
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APPOINTMENTS VACANT 


LINDSEY (LINCONSHIRE) 
COUNTY COUNCIL. 





ARCHITECT'S DEPARTMENT. 


AREA CLERK OF WORKS (Grade A.P.T. Il, £815- 
£960) REQUIRED to take charge of an area of the 
county covering a radius of approx. 10 miles to the 
west of Lincoln round to the north to 20 miles to 
the east of Lincoln. The person appointed will be 
required to live in this area, and he will be responsible 
for major schemes and alteration work. The_ post 
carries an essential user's car allowance up to 10-h.p. 

Commencing salary within the grade, dependent 
upon experience. N.J.C. Conditions of Service. 

Canvassing will disqualify, and candidates must 
disclose in writing whether to their knowledge they 
are related to any member of senior officer of the 
Council. 

Applications, giving age, qualifications and experi- 
ence, present post and salary, and the names of two 
persons to whom reference can be made, to be sent 
to the COUNTY ARCHITECT, County Offices, Lincoln, 
not later than 28th MARCH, 1961. 


CITY AND COUNTY OF NORWICH. 


WATER DEPARTMENT. 


ENGINEERING ASSISTANT REQUIRED for interest 
ing programme of new works. Salary A.P.T. Il (£815S- 
£960). Subject to medical examination. 

Water engineering experience an advantage but not 
essential. Applicants should have served a Civil 
Engineering pupilage or apprenticeship and be com 
petent draughtsmen, possess either a University degree 
in Civil Engineering or Joint Part 1 of the Institution 
of Civil Engineers or of the Testamur of the 
Institution of Municipal Engineers. 

Housing accommodation available for any married 
applicant not at present owner occupier. 

Applications, stating age and details of education, 
qualifications, present and past positions, present 
salary and experience, together with the names and 
addresses of two referees, to the ENGINEER AND 
MANAGER, Water Department, City Hall, Norwich 
NOR O1A, by 30th MARCH, 1961. 


COVENTRY CORPORATION. 
The FOLLOWING STAFF REQUIRED in Civil and 


Structural Engineering Section of City Engineer's 
Department: 
(a) Senior Assistant Engineers—-Scale “B" 


(£1,470-£1,670). 
Structural: Extensive experience required in 
senior capacity of design and construction 
of all types of building structures, with 
Particular knowledge of reinforced concrete 
and prestressed concrete. 

(b) Assistant Engineers—A.P.T. V (£1,310 
(£1,480). 
Experience in the design and construction 
of building structures, with particular know- 
ledge of reinforced concrete and prestressed 
concrete practice. 


(c) Assistant Engineers—A.P.T. IV (£1,140- 
£1,480). 
(i) Structural Section (Building Plans) 


Experienced in checking deposited plans 
under Building By-laws, with full 
knowledge of relevant codes of practice 
and of building structures. 

(ii) Civil Engineering Section (Bridges) 
experienced in design and construction 
of bridgeworks in steel, reinforced 
and prestressed concrete, and sound 
knowledge of road construction. 

(d) Graduate Assistants—A.P.T. I/th/iit (£645 
£1,140). 

(i) For Structural Engineering. 

(ii) For Bridgeworks. 

(e) Tracer/Draughtsmen — Misc. Il V (£490 
£760). 

Experience of Structural Engineering Draw 

ings an advantage. 

Commencing salaries in ail 
qualifications experience. 

Housing accommodation may be available. 

Application Forms, from CITY ENGINEER, Council 
House, to be returned by Sth APRIL, 1961. 

7th March, 1961. 


HARLOW 


cases according to 





DEVELOPMENT 
CORPORATION 


APPOINTMENT OF INSPECTOR CLERK OF WORKS 


APPLICATIONS are invited for the ABOVE 
APPOINTMENT on the staff of the Resident Engineer, 
to supervise the construction of sewage treatment 
works extension at Rye Meads, near Hoddesdon 
Hertfordshire, under the direction of the Consulting 
Engineers, MESSRS. J. D. AND D. M. WATSON, 
MM.1.C.E., of 67 Tufton Street, Westminster, S.W.1 

The successful applicant will be engaged on the 
supervision of building extensions and_ reinforced 
concrete structures. 

The post will be in Grade II of the Corporation's 
salary scales (£815-£960). 

Applications, giving full details of age, qualifica 
tions and experience, together with two recent 
references, should reach the GENERAL MANAGER, 
Terlings, Harlow, Essex, before 25th MARCH, 1961 














DEE AND CLWYD RIVER- BOARD. 
APPLICATIONS are invited for the UNDER 
MENTIONED VACANCIES: 
Assistant Engineer—Grades A.P.T. II-lll (£815 
£1,140). 
Applicants should possess a _ University 


Degree in Engineering or have passed Parts 
' and II of the Examination of the Institution 
of Civil Engineers 

Preference will be given to candidates with 
previous experience in the design of river 
improvement and land drainage works. 


Assistant Pollution Officer—Grade A.P.T. Ill 
(£960-£1,140). 
Applicants should possess a_ University 
Degree in Chemistry and or Biology, or 


should hold an equivalent qualification. 
Experience in the analysis of water, sewage 


and trade wastes is desirable but not 
essential 

River _Inspector—Misc Grades V-VI (£685 
£825). 


Applicants should have practical experience 
in the prevention of river pollution and or 
in effluent control. 

All the above posts are established and subject to 
the Local Government Superannuation Acts and to 
the passing of a medical examination. 

Forms of Application, which may be obtained from 
the undersigned, should be completed and returned 
in’ an envelope endorsed ‘' Assistant Engineer,"’ 
* Assistant Pollution Officer"’ or *‘' River Inspector," 
as the case may be, so as to reach him not tater 
than the 25th MARCH, 1961. 

GERALD A. WRIGHT, 
Executive Officer and Clerk. 

2 Vicar’s Lane, 

Chester. 
10th March, 1961 





PFHE CONTRACT JOURNAL 


APPOINTMENTS VACANT 
[SLE OF ELY COUNTY COUNCIL. 


HIGHWAYS AND BRIDGES DEPARTMENT 

APPOINTMENT OF DRAUGHTSMAN—GRADE 

A.P.T. | (£645-£815) 

APPLICATIONS are_ invited for the 
MENTIONED PERMANENT APPOINTMENT. 

Applicants should be competent tracers, able to 
plot engineering surveys and levels. Preference will 
be given to applicants holding passes in the following 
subjects at G.C.E. Level: English and Mathematics, and 
two Science subjects (Chemistry, Physics and 
Mechanics); or one Science subject and one Foreign 
Language. 

Application Forms obtainable from, and should be 
returned to, the County Surveyor, County Hall, March, 
by First Post on TUESDAY, 4th April, 1961. 

R. F. G. THURLOW, 
Clerk of the County Council. 








ABOVE 


County Hall, 
March, Cambs 
10th March, 1961 
BATTLE RURAL DISTRICT COUNCIL. 
BURWASH COMMON AND SEDLESCOMBE 
SEWERAGE SCHEMES. 


APPOINTMENT OF RESIDENT ENGINEER. 


APPLICATIONS are __ invited for the ABOVE 
APPOINTMENT. Salary £1,600 p.a. plus car allow 
ance of £54 p.a. and mileage payment. Contract 
period 18 months 

The works are to be carried out under the direction 
of the Council's Consultants, MESSRS. JOHN TAYLOR 
AND SONS, of Artillery House, Victoria Street, 
Westminster, S.W.1 

Applicants must have an engineering degree andor 
be members of the Institution of Civil Engineers, and 
have had considerable experience of this type of work 
Appointment terminable by one month's notice on 
either side. 

Applications, stating age qualifications, present 
appointment, previous experience, date available for 
this post, and names and addresses of three referees 
(of whom two should be Consulting Engineers), must 
reach me by TUESDAY, 4th April, 1961. 

Canvassing will disqualify 

N. J. HEANEY, 
Clerk of the Council 

The. Watch Oak 


Battle 
Sussex 
W EST MIDLAND GAS BOARD. 
DRAUGHTSMAN 
A VACANCY has occurred in the Distribution 
Department, located at Lord Street 
The main duties involve the preparation of detail 
and arrangement drawings in connection with com- 


pressing, governing and storage plant, and the plotting 
of information relating to mains and service laying 
work. A knowledge of surveying will be an advantage 

Candidates should preferably possess a National 
Certificate or equivalent qualification 

The salary will be within the range of £770-£870 
per annum. 

Applications, stating age, experience and qualifica 
tions, should be addressed to J. E. WAKEFORD 
Divisional General Manager, West Midlands Gas Board 
Edmund Street, Birmingham, 3 


LEICES1 ER WATER DEPARTMENT. 


The above Department have a VACANCY for an 
experienced DEPOT SUPERINTENDENT to take charse 
of the Department's Central Depot which is at present 
situated at Nedham Street, Leicester 

The person appointed will have control of the day 
to-day activities of the Depot, which include fitting 
shop and smithy work, fittings testing, plant and 
transport maintenance and control, stores issue and 
accounting, issue and repair of meters. He will also be 
required to assist in planning a new Central Depot 
and subsidiary District Depots 

Applicants should have had experience of some or 


all of the types of work involved. Persons with 
experience as General Foremen or Agents with civil 
engineering contracting firms might be suitabie 
Salary will be within the range A.P.T. If iil (£815 
£1,140), and a normal working week will be 42 hours 
Superannuation medical examination 


Applications to ENGINEER AND MANAGER, Wate: 
Department, Bowling Green Street, Leicester, within 
14 days of the appearance of this advertisement. 


CORPORATION Ol MANCHESTER. 


QUANTITY SURVEYOR (appropriately qualified 
with experience in preparation of bills of quantities 
and specifications, interim valuations and settlement 
of final accounts 


Temporary appointment (approx. 10 years) Salary 
range £1,140 £1,310. Contributory pension scheme 

Assistance with housing accommodation and 
removal expenses. 

Applications to CITY SURVEYOR Town Hall 


Manchester, 2, by 29th MARCH, 1961 


GENT REQUIRED for permanent staff of civil 

engineering contractors operating in Southern 
England. Must be capable of full control of smali 
and medium-size contracts.—Write, giving full details 
of previous experience, age, and salary, to NICHOL- 
SON CONSTRUCTION CO., LTD., Freeland House, 
Cranleigh, Surrey. 


UB-AGENTS, SENIOR and JUNIOR SITE ENGINEERS 
REQUIRED for civil engineering contracts in the 
north-west.—wWrite, stating age and giving details of 
experience, past employers, etc., to Box V.3694, ‘The 
Contract Journal.” 


XPERIENCED SITE ENGINEERS REQUIRED by 
civil engineering contractors for sewage disposal 
works contracts in the Manchester area.—Written 
applications, giving full details, to: HUSSEY, EGAN 
AND PICKMERE, LTD., 24 Calthorpe Road, Edgbaston, 
Birmingham, 15. 


Noinaer AGENT REQUIRED by civil engineering 
contractors working in Southern England, for 
contracts in range of £20,000 to £100,000. Must be 
capable of full and detailed control of sites. Youngish 
man preferred. Write, giving details of previous 
experience, age, and salary, to NICHOLSON 
eer coO., LTO., Freeland House, Cranleigh, 
urrey. 


EPRESENTATIVE REQUIRED in respect of gravel 

aggregates—plant hire and ready-mixed concrete. 
Apply in writing to J. CURTIS AND SONS, LTD., 
Botley Works, Oxford. 


OUNG ENGINEERS/SURVEYORS WANTED for 

setting-out and measurements on major earth 
works contracts. Some vacancies in Staffordshire. Good 
terms, conditions and prospects available to suitable 
applicants. Interviews available in Gateshead or 
Stafford.—Write E.D.M.. DOWSETT ENGINEERING 
CONSTRUCTION, LTD., Dowsett House, Durham Road 
Gateshead, 9 
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APPOINTMENTS VACANT 


ONTRACTCRS' PLANT. — Well-known company 
manufacturing and marketing specialist equipment 
for the constructional industries REQUIRES five 
REPRESENTATIVES with a knowledge of scaffolding 
and concrete plant to initiate an extensive sales cam- 
paign in the London and Birmingham areas. There is 
ample opportunity for the right men in this expanding 
national organisation with an exceptional range 
exclusive products. These are senior appointments 
and only experienced men with live connections in 
the contracting organisations and public works depart. 
ments need apply.—DAVID ROBERTS AND Co, 
(ENGINEERS), LTO., Albert Street, Oldbury. Tel: 
BROadwell 2851. 


ame ENGINEERS REQUIRED for general site duties 

in England and Wales. Applicants should be below 
30 years and be prepared to move if necessary, 
Interesting and varied work, with excellent prospects. 
Apply in writing to THE DEMOLITION AND 
CONSTRUCTION CO., LTD., 3 St. James's Square, 
London, S.W.1. 


URVEYOR. Experience in preparing interim valua- 
tion and site measurements on all classes of civil 
engineering work. Knowledge of estimating an advan. 
tage. Car provided. Pension scheme in _ operation. 
Progressive, permanent staff appointment to suitable 
applicant.—Apply in writing, stating age, experience, 
previous employers, and salary required, to J. L. EVE 





CONSTRUCTION CO., LTD., 17 Hillside, Ridgway, 
Wimbledon, S.W.19. 

NIGERIA 
Sir Lindsay Parkinson and Co., Ltd., REQUIRE 


SECTION and GENERAL FOREMEN for road and 
general civil engineering contracts. Experience in 
similar position essential. Applicants should be 
physically fit and under SO years of age.—Apply in 
writing, giving full particulars, to: 


The General Manager, 
Civil Engineering Department, 
SIR LINDSAY PARKINSON AND CO., LTD., 
6 Lambeth Road, London, S.E.1. 


IVIL ENGINEER REQUIRED for Newcastle area. 
Must be experienced in site work (roads, sewers, 
etc.) and able to control men on such work. Ability 
to assist in estimating would be an advantage. Per- 
manent position to suitable applicant.—Write Box 
V.3727, ‘The Contract Journal.” 


ITE AGENTS, with experience in coastal defence 
works, are invited to apply to an expanding 
national organisation for work in the north of 
England.—Write Box V.3714, ‘The Contract Journal.” 


UNIOR ENGINEER REQUIRED for head office and 
site works. Preferably with experience in setting 
out, costing, measuring and preparation of accounts 
and holder of driving licence.—Apply, stating age, 
experience and salary required, to E. READER AND 
SONS, LTD., Civil Engineering and Contracting 
Division, Cremorne Street, Nottingham. 


cunveroe — Assistant with experience in pre- 
paring interim valuations and site measurements 
on civil engineering works. Pension scheme in opera- 
tion. Progressive staff appointment.—Apply in writing, 
stating age, experience, previous employers, and 
salary required, to J. L. EVE CONSTRUCTION CO., 
LTD., 17 Hillside, Ridgway, Wimbledon, S.W.19. 


ENGINEERS FOR OVERSEAS 


SITE ENGINEERS WANTED for large overseas 
contract. Applicants should have several years’ site 
experience with contractors. Two-year tours. Good 
prospects for the right men. Single accommodation 
only 


WRITE BOX V.3721, * THE CONTRACT JOURNAL.” 


ICHIGAN (GREAT BRITAIN), LTD.,—Service 

Department. PLANT FITTERS REQUIRED. 
Excellent rates of pay plus working-out allowance. 
Pension, sickness and holiday schemes.—Apply with 
full particulars to the Personnel Officer, Michigan 
Great Britain), Ltd., P.O. Box 3, Yorktown Works, 
Camberley, Surrey. 


NGINEERING SURVEYOR. To assist in setting-out 
and measurements on site near Luton. Contract 
duration 12 months, and permanency offered to suit- 
able applicant. Out allowance payable.—Apply in 
writing, stating age, experience, previous employers, 
and salary required, to J. L. EVE CONSTRUCTION 
CO., LTD., 17 Hillside, Ridgway, Wimbledon, S.W.19. 


ORKING FOREMEN REQUIRED for road, sewer 
and reinforced concrete contracts. These posi- 
tions are ideal for first-class experienced men who 
now wish to settle down and work in one area. 
Sickness, pension, profit-sharing and production bonus 
schemes in operation.—Apply, giving full details, to 
GALLIFORD AND SONS, LTD., Wolvey, Hinckley, 
Leics 


MONK AND CO., LTD., Warrington, Lancs., 

* REQUIRE SENIOR and JUNIOR SITE ENGI- 
NEERS. Applications invited from those who are 
experienced in the various duties and responsibilities 
associated with these positions. Permanent and pro- 
gressive posts. Superannuation scheme in_ operation. 
Applications in confidence, stating age, full details of 


experience and qualifications, etc., to Personnel 
Manager, A Monk and €e.. Xtd., Padgate, 
Warrington, Lancs. 

ESTIMATOR 
THE LONDON FERRO-CONCRETE co., LTD., 
urgently REQUIRE a top-class ESTIMATOR _ for 
in-situ. concrete and building works. — Applications 


shall be sent to: 


The Chief Estimator, 
THE LCNDON'  FERRO-CONCRETE CO., 
Maxted Close, Hemel Hempstead, Herts. 


LTD., 


ANTED, qualified CIVIL ENGINEER, with 

experience in all aspects of civil engineering, 
public works contracting, etc., including management, 
estimating and costing. This is a new post and it is 
intended to lead to directorship if suitable applicant 
can be appointed. Salary commensurate with responsi: 
bilities. —Send full details of qualifications and 
experience to Box V.3715, “‘The Contract Journal.” _ 


guns and JUNIOR ENGINEERS REQUIRED for 
civil engineering contracts mainly in N.W. 
England. Experience contract site duties essential. 
Permanent posts to right men.—Applications, giving 
personal details, salary range, experience, etc., in 
confidence to HARBOUR AND GENERAL WORKS, 
LTD., 173 St. Stephen's House, Victoria Embankment, 
Westminster, S.W.1. 
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APPOINTMENTS VACANT 


SPHALT AND TARMACADAM CONTRACTS 
A SUPERVISOR REQUIRED for Midland area. Per- 
manent and progressive position for energetic man. 
Car provided, and superannuation scheme available. 
Apply Surfacing Manager, TARMAC ROADSTONE, 
LTD., Ettingshall, Wolverhampton. 


TPARSPRAYING FOREMAN REQUIRED for London 
7 area. Must be experienced with modern mechani- 
cal plant. Permanent job. Good wages, etc.—wWrite, 
with full details, to THE MOWLEM PAVING CO., 
LTD., 19 Grosvenor Place, S.W.1. 


FAIVIL ENGINEER REQUIRED by medium-sized com- 
C pany in North London area. Able work own 
initiative and control throughout road, sewer and 
other contracts up to £60,000, from tendering to 
final certificate. Opportunity for an ambitious man 
who would like to finish up a Director of the company. 





write, giving fullest particulars, to Box V.3774, 
“The Contract Journal.” 

NIGERIA 
Sir Lindsay Parkinson and Co., Ltd., REQUIRE 


ASSISTANT CIVIL ENGINEERS for road and general 
civil engineering contracts. Two to three years’ site 
experience. Knowledge of soil mechanics preferably. 
Applications in writing, giving full particulars, to: 


The General Manager, 
Civil Engineering Department, 
SIR LINDSAY PARKINSON AND CO., LTD., 
6 Lambeth Road, London, S.E.1. 


Cenrer STAFF. The following personnel 
are REQUIRED for an industrial building and 
civil engineering contract in North Cheshire: SUB- 
AGENT. Previous experience on major works 
essential. Young man preferred, able to control men 
and having a_ sound knowledge of all uses of heavy 
plant; GENERAL FOREMEN; CARPENTER  FORE- 
MAN; BRICKLAYER FOREMAN; and GANGERS. All 
applicants must be experienced on high-class work 
and able to produce records of _ proven ability. 
Applications in writing to Box V.3719, ‘‘The Contract 
Journal." 


OUNG MALE CLERK REQUIRED for general 

office of civil engineering contractors. Good 
salary and prospects.—wWrite, giving full details o 
past history and salary required, to ‘“'R.E.C.," 
SHEPHARD, HILL AND CO., LTDO., Central Chambers, 
Ealing Broadway, W.S. 


AGES CLERK REQUIRED for civil engineering 

contractors. Good salary and prospects.—Write, 
giving full details of past history and salary required, 
to “R.E.C.,"° SHEPHARD, HILL AND CO., LTD., 
Central Chambers, Ealing Broadway, W.S. 


ENIOR PLANT ENGINEER REQUIRED to take 
charge of the organisation and maintenance of 
plant on a major bridge contract in S.E. England. 
Superannuation scheme.—Apply in writing, stating 
age, experience, and salary required, to J. L. KIER 
AND CO., LTD., Setch, King’s Lynn, Norfolk. 


CLERK OF WORKS 


REQUIRED for permanent position with large engi- 
neering company of world repute in N.W. area. Must 
have all-round general experience in building trades 
on contract and maintenance. Age about 35,50 
Excellent working conditions. Security of employment 
Contributory pension scheme with life assurance 
Write. giving full details of age, education, past and 
present experience, to 


Personnel Manager. 
BOX V.3738, “THE CONTRACT JOURNAL." 


VACANCY exists with well-known building and 

civil engineering contractors in Portsmouth for 
a SURVEYOR with sound knowledge and experience 
of interim valuations, final accounts and_ site 
measuring.—Full particulars to JNO. CROAD, LTD., 
Portland Street, Portsmouth. 


UANTITY SURVEYOR.—Civil Engineering contrac- 

tors REQUIRE experienced QUANTITY SUR- 
VEYOR, capable of processing to final account stage 
Successful applicant will ultimately be required to live 
within the Oxford area.—Full particulars, including 
age, experience, and salary required, to the Secretary, 
AMEY'S ASPHALT CO., LTD., Sutton Courtenay, 
near Abingdon, Berks. 


EEN, intelligent YOUNG MAN to assist in contrac- 

tors’ plant sales office. Pleasant personality, 
capable of assuming responsibility. Previous experi- 
ence an advantage. No limit to prospects.—Write, 
giving full details, including age and salary required, 
to MATHEW BROTHERS, Matbro House, Beddington 
Lane, Croydon, Surrey. 


ENERAL FOREMAN and GANGERS REQUIRED for 

reinforced concrete construction on main sewage 
schemes.—Apply in writing to Personnel Officer, 
TARMAC CIVIL ENGINEERING, LTD., Ettingshall, 
Wolverhampton. 


TURRIFF GROUP OF COMPANIES 


REQUIRES several SITE ENGINEERS for contracts 
throughout United Kingdom. Good setting out and 
technical supervisory experience required. Proven 
record of success on large building civil engineering 
sites. Attractive salaries, bonus scheme, pension, life 
assurance, with excellent prospects for permanency 
and promotion. — Write personal and = experience 
details to: 


Group Personnel Manager, 
TURRIFF BUILDING. 
Great West Road, Brentford, Middlesex. 


CONTRACTS MANAGER REQUIRED by progressive 
civil engineering contractors working in the 
Bedfordshire and Hertford area. Excellent opportunity 
for right man. Car provided.—Please write, stating 
one. pala to Box V.3749, ‘The Contract 
ournal.”* 


UILDERS' ASSISTANT. Able to estimate and pre 
Pare accounts, for general builder. Work new, 
alterations, etc. Permanent and progressive position; 
20 miles from London (West Essex area).—Write 
Box V.3750, ‘' The Contract Journal." 


ITE AGENT/GENERAL FOREMAN REQUIRED. 
Large housing estate in Hampshire. — Write, 
Stating experience, and salary required, to Box V.3751, 
“The Contract Journal." 
ENERAL FOREMAN REQUIRED. Able to handle 
varied civil engineering and building contracts. 
Progressive position for right man.—Apply JAMES 


DENNIS AND SON, LTD., Knowle, Braunton, North 
Devon 


PFHE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


STIMATOR REQUIRED, with civil engineering con- 
tractors in London area. Applicant must have 
had some site experience. Excellent opportunity for 
advancement for suitable applicant.—Apply WILLIAM 
OLD, LTD., 433 Pinner Road, North Harrow, Middx. 


NGINEER/AGENT REQUIRED.  Bridgeworks in 
Buckingham. Must have had previous experience 

of this type of work. Permanent position for suitable 
applicant with civil engineering contractor. — Apply 





WILLIAM OLD, LTD., 433 Pinner Road, North 
Harrow, M iddiesex. 
USSEY, EGAN AND PICKMERE, LTD., have 


vacancies for SENIOR ENGINEERING SITE STAFF 
on sewerage and sewage disposal works contracts in 
England and Wales. Applications are only invited from 
men with substantial previous experience of work in 
difficult ground conditions.—Apply in writing to 24 
Calthorpe Road, Edgbaston, Birmingham, 15. 


GENtoR and JUNIOR SITE ENGINEERS REQUIRED 

on building and civil engineering projects in the 
Lincs./Northants areas.—Reply in confidence, stating 
age, previous experience, and salary required, to Mr. 
W. S. Whittingham, A. MONK AND CO., LTD., 11a 
jronmonger Street, Stamford, Lincs. 


RICHARD COSTAIN, LTD. 


CIVIL ENGINEERING AGENT.—Applications for this 
appointment are invited from civil engineers who 
have had experience of the site control of civil engi- 
neering contracts. We are particularly interested in 
applicants between the ages of 30 and 40 who are 
capable of applying modern methods of control and 
construction. The applicant should also consider that 
he will be able to take advantage of the opportunities 
which occur for advancement and become a contracts 
manager within a few years. The successful candidate 
will be offered a salary of not less than £1,750 per 
annum. A merit bonus scheme is in operation, a car 
provided, and subsistence allowance paid where 
necessary.—Please apply to: 


Personnel Manager (C/1), 
RICHARD COSTAIN, LTD.. 
111 Westminster Bridge Road, London, S.E.1. 


MONK AND CO., LTD., REQUIRE an ESTI- 
* MATOR for work in their London office. Experi- 
ence should cover both building and civil engineering 
works, but preference will be given to candidates of 
about 30 years of age with a proved civil engineering 
record. Superannuation scheme in »peration.—Apply 
in_ writing, with full details, to A. MONK AND CO., 
LTD., 75 Victoria Street, London, S.W.1. 


ENERAL FOREMEN REQUIRED for reinforced 
concrete construction, West of London.—Only 
men fully experienced on this class of work should 
apply in writing to RUDDOCK AND MEIGHAN, LTD., 
Burford House, Harrow View, Wealdstone, Middx. 














RODUCTION PLANNING ENGINEER REQUIRED 
by precast concrete manufacturers. Planning 
experience not essential, but knowledge of the industry 
in drawing office, production or allied fields an 
advantage. The company is rapidly expanding and 
producing a wide range of structural members. The 
position offers considerable scope and advancement 
for a young energetic man capable of adapting himself 
to the position and eventually planning the works 
output with a minimum of supervision. Housin 
possible for suitable applicant. Company pension an 
life assurance scheme.—Full details of age, experience, 
and present salary, to Works Manager, LONDON 
FERRO-CONCRETE CO., LTD., Maxted Close, Hemel 
Hempstead, Herts. 


UNIOR ENGINEER REQUIRED. Capable of setting- 

out and measuring a variety of civil engineering 
and building contracts. Transport provided.—Apply 
JAMES DENNIS AND SON, LTD., Knowle, Braunton, 
North Devon. 


CIVIL ENGINEERS 


COSTAIN’S have a number of appointments available 
for men to join their civil engineering staff at starting 
salaries in the range £900-£1,250 per annum, plus 
merit bonus payment and subsistence allowances where 
applicable. Candidates should be graduate civil engi- 
neers, preferably aged 23-30. A minimum of three 
years’ site experience is required, experience beyond 
this will be recognised in the starting salary offered. 

The company's contracts cover a wide variety of 
heavy civil engineering works, including motorways, 
reservoirs, airfields, jetties and industrial constructions. 
Promotion prospects are better than average. The 
company is expanding and operates an_ individual 
staff development scheme leading to senior and mana- 
gerial appointments. Frequent opportunities arise for 
service overseas, if desired.—Please write to: 


Personnel Manager (C/2), 
RICHARD COSTAIN, LTD.. 
111 Westminster Bridge Road, London, S.E.1. 


IGERIA.—PLANT HIRE MANAGER REQUIRED 

to take charge of and expand contractors’ plant 

hire company newly formed. Excellent opportunity for 
young and competent man with previous office experi- 
ence and a good knowledge of plant and plant hire 
rates. Commencing salary £1,250 p.a.; free accom- 
modation and passage; short tours and good leave 


terms. Pension scheme. and car provided. — Write 
Managing Director, Box V.3783, ‘‘ The Contract 
Journal.” 





AND C. FRENCH, LTD., urgentiy REQUIRE 

* experienced ENGINEERS, preferably qualified, 

for number of civil engineering and building contracts 

in the Home Counties. Applicants with experience 

of reinforced concrete water retaining structures par- 

ticularly needed. Age 25-40. — Apply in writing, 

stating age, experience, and salary required, to 

Personnel Manager, 50 Epping New Road, Buckhurst 
Hill, Essex, quoting Ref. No. 63. 


YAcAncus exist for GENERAL FOREMEN on a 
variety of civil engineering work in North Lin- 
colnshire, South Yorkshire, Cheshire, South Lancashire 
areas. Applicants should state their experience on 
either reinforced concrete, drainage schemes or road 
construction, and be capable of producing first-class 
work. As far as is practicable, engagements are made 
and work is carried out in particular districts to avoid 
unnecessary lodging. Pension scheme and _ profit- 
sharing scheme in operation. which applicants will be 
eligible to join after a suitable probationary period. 
Apply for application form, quoting Ref. GF,/Cj, to 
Director, HENRY BOOT AND_ SONS _ (CIVIL 
ENGINEERING), LTD.,, Banner Cross Hall, Sheffield, 11. 

ENERAL FOREMAN for large brick and concrete 

culvert and sewer works, Birmingham area. Must 
be fully experienced in this type of work, heavy 
timbering, piling, etc.—Apply, stating age, experience, 
and salary required, to CURRALL, LEWIS AND 
MARTIN, LTD., 11 Booth Street, Handsworth, 
Birmingham, 21. 


SUPPLEMENT 
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APPOINTMENTS VACANT 


Ewe ENGINEERS REQUIRED by 6&British civil 
engineering contractor, to take charge concrete 
control on prestressed bridge construction in West 
Africa.—Write brief details, previous experience, to 


Box Cj342, LPE, 60/62 St. Martin's Lane, London, 
W.C.2. 


ARTIN COWLEY, LTD. (Stevenage By-pass). 
WAGES COST CLERK, TIMEKEEPERS and 
MATERIAL CHECKERS REQUIRED on above project. 
Excellent salaries to experienced men.—Apply, giving 
full details, age, experience, etc., to Martin Cowley, 
Ltd., Gipsy Lane, Knebworth, Herts. 


ONSULTING ENGINEERS have vacancies for 

_ASSISTANT ENGINEERS for the design and 
detailing of works of interesting and varied nature 
in reinforced concrete and steelwork. Position would 
suit Site Engineers wanting design experience. Good 
salary paid in accordance with age and experience. 
HENRY M. HALE AND _ PARTNERS, Chartered 


Structural Engineers, 125 Edmund Street, Birming- 
ham, 3. 


TERSONS, LTD. 


Invite applications for the positions as BUILDING 
AGENTS in the Birmingham area to take charge of 
Projects in advance of £250,000. These positions 
offer an attractive salary, bonus arrangements and 
car allowance. With a view to permanency, assistance 
with housing may be available, if required. Successful 
applicants will be invited to join the company's 
pension scheme after a _ satisfactory trial period. 
Written applications, in confidence, stating age. full 
details of experience and commencing salary required, 
should be addressed to: 


The Regional Manager, 
TERSONS, LTD., 
Grove House, Sutton New Road, Erdington, 
Birmingham, 23. 


Cv ENGINEERING contractors REQUIRE the 
following staff for general civil engineering con- 
struction work in_ Leicestershire, North Lincoinshire. 
South Yorkshire, Cheshire and South Lancashire areas: 
aes AGENTS = SUS AGENTS. for particular 

or groups of smaller contracts in an area; 
(b) ENGINEERS and SITE ENGINEERS, for setting- 
out, monthly and final claims, planning and general 
work in connection with the carrying-out of civil 
engineering contracts; (c) YOUNG ENGINEERS 
attending technical college, with some experience but 
wishing to extend it. It is the policy of the company 
to organise staff so that they can work in districts 
or areas permanently to avoid unnecessary lodgings 
as far as is practicable. Transport will be provided 
for all staff where essential to carry out their duties. 
The posts are progressive and give ample oppor- 
tunities for advancement; the appointments are per- 
manent after a probationary period. A pension scheme, 
profit-sharing scheme and staff insurance scheme are 
in operation.—Apply for application form, quoting 
Ref. Cj, to Director, HENRY BOOT AND SONS (CIVIL 
ENGINEERING), LTD., Banner Cross Hail, Shefheid, 11. 





TROLLOPE AND COLLS, LTD. 


REQUIRE the services of BUILDING MANAGERS 
and SITE AGENTS in London and/or the Midlands 
with experience on contracts involving the erection 
of new buildings and large reconstructions. Must be 
capable of eoervinns work and dealing with estimates 
and accounts.—Apply, with full particulars of age, 
experience and salary required, to: 


The Assistant Secretary, 
TRCLLOPE AND COLLS, LTD.. 
1 Noble Street, Gresham Street, London, E.C.2. 


Water MAINLAYING, — Experienced AGENT 
REQUIRED for mainiaying work in Scotland. 
Must be fully conversant with all aspects of this type 
of work, and capable of organising and supervising 
more than one contract. Transport will be provided. 
Permanent, superannuated position for suitable appli- 
cant.—Apply in writing, giving full details of previous 
experience, and salary required. to ALEXANDER 
THOMSON AND CO. (LONDON), LTD., Yoole’s Place, 
Edinburgh, 15. 


EARS. BROS. (CONTRACTORS), LTD., REQUIRE 
‘VS ENGINEERS (aged 24-35) both for site work on 
civil engineering contracts in South of England and 
for assisting their Contracts Manager at head office 
in planning, design and supervision. Good prospects 
for keen men with previous contracting experience. 
Superannuation scheme in operation. — Apply in 
writing, giving particulars of training, previous em- 
ployers, and salary grade, to Personnel Manager, 154 
Sydenham Road, S.E.26. 
prewaman REQUIRED with drive and initiative for 

reinforced concrete work in Southern Area. 
Carpenter and Joiner preferred. Good prospects for 
experienced man. Superannuation scheme in operation. 
Apply in writing, giving particulars of previous em- 
ployers, and salary required, to Personnel Manager, 
MEARS BROS. (CONTRACTORS), LTD., 154 Syden- 
ham Road, S.E.26. 





RUDDOCK AND MEIGHAN, LTD. 


REQUIRE AGENTS, SITE ENGINEERS for civil engi- 
neering contracts near London. Good prospects, 
bonus and pension scheme.—Full details to: 


RUDDOCK AND MEIGHAN,. LTD., 
Burford House, Harrow View, Wealdstone, Middlesex. 


WIKFORM, LTD., Waterloo Road, Birmingham, 25, 

are expanding and have vacancies for SENIOR 
TECHNICAL REPRESENTATIVES in the _ following 
areas: (1) East Midlands, based on Nottingham or 
Leicester: (2) South Wales, based on Cardiff; (3) 
North-West Counties, based Manchester or Liverpool; 
(4) South-East London and District, based Kent or 
convenient London suburb. We offer a career oppor- 
tunity of absorbing interest in a growing company. 
Good salary and commission. New company car pro- 
vided. Pension scheme. Thorough training. We need 
energetic men with knowledge of building industry, 
aged 25 to 40 approx.—Applications, in writing, to 
General Sales Manager. Kwikform, Ltd., Waterloo 
Road, Birmingham, 25. 


REA AGENT REQUIRED for medium-sized con- 

tracts in Berks./Hants. Only men with experience 
as Agents on contracts up to £100,000 individually, 
or several smaller contracts over an area, will be 
considered. Post offers prospects of promotion to 
higher grades. Pension scheme. Annual bonus on 
results. Company car provided.—Write, stating age, 
details of experience, and previous employers, with 
salary required, to Box V.3792, ‘The Contract 
Journal.” 
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APPOINTMENTS VACANT 


ENIOR ENGINEER/AGENT REQUIRED to take 
charge of small and mecium-sized contracts in an 
area Bucks.’;Oxon. Experience in control of several 
contracts collectively is the minimum experience 
required. Generous salary, car and pension scheme, 
and considerable scope for advancement in expanding 
organisation.—wWrite, giving details of experience, age, 
and salary required, to Box V.3793, ‘‘ The Contract 
Journal.”’ 
ENIOR SITE ENGINEER REQUIRED for roads and 
main drainage contracts in South of England. 
Applications from men able to control medium-sized 
contracts under supervis.on of an Area Agent will 
be considered for permanent posts offering pension 
scheme, car, and prospects of promotion.—wWrite, 
giving details of posts heid, age, and salary required, 
to Box V.3794, ‘‘ The Contract journal." 


IVIL ENGINEERING AGENT REQUIRED for sub- 
stantial contract in the Midlands area. Period of 


contract two years. — Write Box V.3695, ‘ The 
Contract Journal.” 

MICHIGAN (GREAT BRITAIN), LTD. 
Service department.—PLANT FITTERS REQUIRED 
Excellent rates of pay plus working-out allowance 
Pension, sickness and holiday schemes.—Apply, with 


full particulars, to 


The Personnel Officer, 
MICHIGAN (GREAT BRITAIN), LTD., 
P.O. Box 3, Yorktown Works, Camberley. Surrey. 


HYSSEN SHAFT SINKING CO., LTD. — Due to 
expansion of the company's civil engineering 
division, exceptional opportunities exist for fully com- 
petent men in the following positions: SENIOR SITE 
AGENTS, SUB-AGENTS, SITE ENG!INEERS—Senior 
and Intermediate, SITE QUANTITY SURVEYORS— 
Intermediate, GENERAL FOREMEN, TRADES FORE- 
MEN, LABOUR GANGERS. These are staff appoint- 
ments after a suitable trial period.—Those with sewage 
scheme experience are particularly invited to apply 
to Thyssen (Ref. CGP), 42 Coombe Road, New Malden, 
Surrey. 


ee for FENCING CONTRACTS, based in 
London area. Experience in taking working 
details, arranging programmes, agreeing variations 
and -organising - labour at site is necessary. Car 
provided. Salary according to experience. Permanent 
position. — Write, stating age, knowledge of the 
industry, and salary required, to Box V.3720, ‘* The 
Contract Journal." 
OREMEN, experienced in roadwork, REQUIRED for 
motorway construction.—Apply in writing, giving 
age and brief summary of experience, to A. MONK 
AND CO., LTD., Whittington Lodge, Whittington, 
near Worcester. 


SOUTH LANCASHIRE MOTORWAY 


SIR ALFRED McALPINE AND SON, LTD., have 
vacancies for:— 

SECTION AGENT 

SOIL MECHANICS ENGINEERS 


PLANNING ENGINEER 

WORKS STUDY ENGINEERS 

SETTING OUT ENGINEERS 
Previous experience on contracts is essential.—Apply, in 
writing, to: 


The Chief Engineer, 
SIR ALFRED McALPINE AND SON, LTD., 
Hooton, Cheshire. 





KILLED FITTER/DEMONSTRATOR REQUIRED, with 
bituminous paver experience (preferably PF90 
Paver). Must be prepared ‘to travel to any part of the 
world.—Apply to Personnel Manager, BLAW KNOX 
LTD., Bushey Mili Lane, Watford, Herts.; or ‘phone 
‘Watford 29291. 


STIMATOR SURVEYOR.—Energetic top-class man 
WANTED by smal! expanding building contrac- 
tors’ im Birmingham. Must be capable of pricing and 
estimating for miedium-sized Council and private con- 


tracts, taking site measurements and_ preparing 
interim and final _valuations.. Car provided. Salary 
according to ability and experience. — Write Box 


V.3787, ‘The Contract Journal." 


ENIOR ESTIMATOR REQUIRED to work in New- 

castle. Experienced in pricing bills of quantities 

for atl types of building work up to £500,000. Good 

salary and conditions.—Please reply, giving details of 

qualifications and experience, to JOHN TWINAME, 

LTD., . Allerdale House, Brigham, Cockermouth 
Cumberland. 


STIMATOR REQUIRED by small but rapidly 
expanding landscape and public works contractors 
in West Essex, with contracts in London and the 
Home Counties. Non-contributory pension scheme and 
incentive bonus. Own car and existing connections an 
advantage.—Applicants, who should be fully experi- 
enced, are invited to send details of age, experience, 
and salary required to Box V.3788, ‘' The Contract 
Journal." 





NUCLEAR CIVIL CONSTRUCTORS 


REQUIRE the services of GENERAL FOREMEN at 
their contract for the construction of Trawsfynydd 
nuclear power station, North Wales.—Applications, 
with full detaiis of previous experience, should be 
addressed to: ‘ 

Mr. T. J. Winter, Business Manager, 
NUCLEAR CIVIL CONSTRUCTORS, 
Trawsfynydd, Merionethshire. 
JQIRST-CLASS GENERAL FOREMAN REQUIRED for 


bridging and other contracts in Home Counties 
and North. Salary up to £25 per week, according to 
experience and qualifications, plus subsistence allow- 


ance, bonus. on results, etc.—App'y to Contracts 
Manager, LOMOUNT CONSTRUCTION, LTD., Horton 
Road, Colnbrook, Bucks. 

SSISTANT ENGINEER.—Old-established contract- 


ing firm REQUIRE ASS!ISTANT ENGINEER for 
tunnel contract in N.W. London. Previous experience 
is not necessary, but applicants must be keen and 
energetic. The position offers excellent opportunities 
for advancement. Applications will be treated in the 
strictest of confidence.—Write Box V.3789, ‘' The 
Contract Journal." 


ENERAL FOREMAN, fully experienced in high- 

Class_ municipal contracts up to £500,000 in 
value, REQUIRED for London and Sussex. Knowledge 
of modern methods essential. Good salary. Permanent 
and pensionable post, with sound prospects.—Write, 
| ne — details, to Box V.3791, ‘* The Contract 
ournal.”’ 


THE CONTRACT JOURNAITI 


APPOINTMENTS VACANT 


ERVICE ENGINEERS REQUIRED in Commonwealth 
West Africa by the UNITED AFRICA CO., LTD., 

for repair and maintenance of Caterpillar tractor and 
earthmoving equipment. Applicants should not be 
more than 30 years of age and possess sound basic 


training. Those without experience of the overhaul 
and repair of Caterpillar heavy tractors need not 
apply. Salary and allowances for overseas service 


£1,400 p.a., or according to qualifications and experi- 
ence. Overseas terms of service include free medical 
attention in West Africa and an initial kit allowance. 
Contributory pension fund, furnished accommodation 
available at nominal rent, and free passages for wife 
and children where applicabie. Tours of approx. 21 


months, followed by substantial leave on full pay 
Apply, giving full particulars, to Staff Department 
The United Africa Co., Ltd., 1 Blackfriars Road 
London, S.E.1. 

A VACANCY EXISTS 


For an experienced PROJECT MANAGER_ on an 
important civil engineering contract abroad. The work 
requires a man with considerable drive, high organising 
powers and the ability to exercise close control over 
a large fast-moving job. The salary offered will be 


commensurate with the experience and ability of 

applicant. Good results will be fully recognised in 

addition. Future prospects are assured. All letters 

will be acknowledged and treated in strict confidence 

Write, marking envelope ‘Strictly Confidential,"’ to 
“Director,"’ 


BOX V.380S, “THE CONTRACT JOURNAL.’ 


XPERIENCED REPRESENTATIVE REQUIRED by 
sole agents for the new Northfield Dump Truck 
Preference will be given to applicants with experience 
in earthmoving or quarrying equipment. Must be 
prepared to travel anywhere in Britain. Good salary 


and prospects, pension scheme after probationary 
period.—Apply, giving age, experience, and salary 
required, to Personnel Manager, GEORGE COHEN 


SONS AND CO., LTD., 600 Wood Lane, London, W.12 


UCLEAR CIVIL CONSTRUCTORS. — Applications 
are invited from FORMWOR< DETAILERS for 
work on site in the interesting field of nuclear power 
station construction. Good salaries and aliowances are 


offered. —— Please write, giving details of previous 
experience, to Mr. T. J. Winter, Business Manager 
Nuclear Civil Constructors, Trawsfynydd, Merioneth 


Semon and JUNIOR SITE ENGINEERS REQUIRED 
for building and civil engineering contracts in 


London, the Midlands and North of England. Must 
be experienced in the use of surveying instruments 
and. capable of controlling engineering construction 
Applications, giving details of experience, age, and 
salary required, to the Chief Structural Engineer, 
TERSONS, LTD., Dollis Park, Finchley, London, N.3 
YOUNG CIVIL ENGINEER REQUIRED, preferably 


recently qualified, to join London staff of expand- 
ing concern. — STIRTON PARTNERS, 
Victoria’ Street, London, S.W.1. 


LTD., 28 


ENGINEERS—FOREMEN 


SITE ENGINEERS 
Age 20 to 30 years. 
FOREMEN and GENERAL FOREMEN 
With two or three key men. 
Work mainiy in Kent and Surrey. Top pay and car 
allowance paid.—Only first-class men should apply to 


ROBERT SAVILL, LTD., 
Canterbury, Kent. 


Vouns CIVIL ENGINEER REQUIRED for interest- 
ing work on drilling and grouting contracts, soil 
investigation work, etc. Must be mobile and have a 
working knowledge of French. Staff position, wth 
good prospects for man interested in specialist work 
ay in Rootanen en can age, qualificat.ons, and 
revious experience, to Contract Labour Departmen 
SIMON-CARVES, LTD., Bird Halli Lane, Cheadle 
Heath, Stockport, quoting Ref. YE233. 


Daag te: ENGINEER REQUIRED by civil engineering 
contractcrs tor soit ground heating contract in 


Home Counties. Applicants must be capable of ele- 
mentary instrument work, young and _ enthusiastic 
No_ previous experience is required.—Write Box 
V.3790, ** The Contract Journal.’ 


Baer tg DETAIL DRAUGHTSMEN for civil engineer 
ing work. Practical draughtsmanship essential 
Opportunity for experience in wide range of consult- 
ant’s work. Salary according to experience, since age 
range purposely omitted.—Details o: experience and 
employments, p.ease to SIR ALEXANDcR G.BB AND 
ae Queen Anne's Lodge, Westminster, 


CIVIL ENGINEERING VACANCIES 


THE CEMENTATION CO., LTD., has 
vacancies for:— 
SUB-AGENTS 
ASSISTANT SITE ENGINEERS 
JUNIOR SITE ENGINEERS 
On road works and R.C. construction 
ace England. Qualified engineers aged up to 32 
with appropriate sice experience only should apply. 
WANTED also for London office: — = 
ESTIMATORS 
27-32, capaoie of preparing tenders up to £500,000. 
QUANTITY SURVEYORS 
Qualified and experienced. 
Good. salaries for right men; 
quoting Ref. 252, to: 


immediate 


contracts in 


bonus scheme.—Write, 


The Personnel Cfficer, 
THE CEMENTSATION CO., LTD., 
20 Alsert Emoankment, Lonaon, 5.€.11. 


DESIGN ASSISTANT, A.M.1.C.E. or A.M.1.Struct.€. 
Experience in both steel and concrete advan- 
tageous. Advancement opportunities both as to finance 
and status. Age range preierred, 30 to 40.—Please 
submit, experience, qualifications, and types of em- 
poyment to SIR ALEXANDER GIBB AND PARTNERS, 
Queen Anne's Lodge, Westminster, S.W.1. 


ITE ENGINEERS. — Young, ambitious Engineers 

REQU.RED ior sites in and around Bristol, Bath 

and Bridgwater, and one head office appointment 

Experienced usual site respons.bil ties. Good prospects 

Application in detail to HARROW AND HEALES, 

LTD., Avon House, 8 E!mdale Road, Clifton, Bristol, 8 
or ‘phone for appo.ntment: Br.sto!l 292826. 


NGINEER /SUB-AGENT, civil 
tors. Good prespects for man with drive and 
amb'tion.—Rep'y_ brief details and salary to D. S. 
Coos AND CO., Olive Mount, Birkenhead. Tel. 


engineering contrac- 
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APPOINTMENTS WANTED 


ENIOR AGENT / PROJECT MANAGER 
POSITION in charge of major contract. 
abroad. Extensive experience site 
large competitive building and civil engineering cop. 
tracts with international contractors. Full technicaj 
training. Qualified Q.S. Present basic salary £2,000 p.a 
Write Box W.3781, “The Contract journal." 


OAD SURFACING MANAGER, experienced in aij 


SEEKS 
Home or 
management of 


types of road surfacing, used to handling 
public relations with focal authorities, staff anq 
manpower dealing with large turnover over wide area 
from estimate to final account stage. Also fully 
conversant with production of mixed materials ang 
mobile _ plant, etc. Now SEEKS PROGRESSIVE 


POSITION with a company who will fully appreciate 
drive and ambition. Any_ area considered. 
Write Box W.3762, ‘“‘The Contract Journal,” 


UCCESSFUL and ambitious SALES MANAGER 
earthmoving, engine, tractor and agricultural imple. 
ments REQUIRES POST with manufacturer or dealer 


U.K., Europe, W. Africa, S._ America, W. Indies or 
Middie East English, aged 35. Factory-trained two 
leading makes U.S.A. earthmoving plant and one 


British agricultural tractor. Highest commercial refer- 
ences show most aggressive record in Africa to outlets 
sugar, coffee, tea, arable, mining, logging, earthmoving, 
bush and _ forest clearing, public works. Widely 
traveiled—Europe, Middle East, Africa, U.S.A 
Administrative experience spares and service. Available 
U.K. mid-April. 


Write Box W.3469, "The Contract Journal.” 
IVIL_ ENGINEER of 10 years’ experience, SEEKS 
SITE POSITION. overseas or England. — Write 
Box W.3485, “The Contract Journal.” 


OAD ENGINEER, age 46, 
both the municipal and 
DESIRES APPOINTMENT as 


fully experienced in 
contracting spheres, 
AREA MANAGER or 


TECHNICAL REPRESENTATIVE. Preferably in the 
south, south-east, or eastern areas. Sound knowledge 
and wide contacts with municipal engineers and 
contractors. — Full details to Box W.3798, “The 
Contract Journal.”’ 

XECUTIVE, long experience plant sales, hire 

corvice trainina in mechanical engineering, 
SEEKS APPOINTMENT. 

Write Box W.3817, ‘“‘The Contract Journal." 
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WORK REQUIRED 


ANTED, EXCAVATION, SITE CLEARANCE and 
DEMOLITION WORK. 
R. BARKER (PECKHAM), LTD., New Cross 3337. 


ITE CLEARANCE CO., LTD., specialists in removal 
of trees and roots. Explosion Engineers and 
Demolition Contractors.—Deiph Dene, Quarry Lane, 
Appleton, Warrington. Telephone: Stockton Heath 309. 


UB-CONTRACT WORK WANTED. — BRICKWORK 
and GROUNDWORK required on building site. 
Write Box X.3753, ‘‘The Contract Journal." 


F GRADING, SEEDING, TURFING and PLANTING 

form part of your CONTRACT, we will be pleased 
to quote you.—HOLDRUP, 139 Bells Hill, Barnet. 
Teleohone 9111 


ISMANTLING and/or RE-ERECTION. — Stripping 
and Resheeting, T2, 81 WHangars, any type of 
Steelwork, and Plant, etc., Sheeting purchased, stripped 
and removed Distance no object.—BEDS. DISMANT- 
LING AND DEMOLITION CO., 3 Lurke Street, Bedford. 
Teleohone Bedford 66033 


ARTHMOVING of any description undertaken by 


SAM BOOTH, LTD., 75 _ Victoria Street. 
Telephone: Sullivan 3791 and Haywards Heath 1126. 
PROOTING.—TREES, STUi4rS, HEDGES etc. We 
nave the most experience and ail modern 


equipment.—T GRAVESON, LTD., Warton, Carnforth, 





Lancs Telephone Carnforth 381 and 382. 
ULK EARTHMOVING, direct contract. or sub- 
contract. Also BULLDOZERS and SCRAPERS 


for HIRE.-—FRANK R. WALPOLE, LTD., 126 Wing 
Road, Leighton Buzzard, Beds. Leighton Buzzard 3351. 


RECTION and DISMANTLING. — Structural Steel- 
work and all types of Prefabricated Components. 
Speedy and efficient service.—ERECTORS, 80 Bulwell 


Crescent, Cheshunt, Herts. Waltham Cross 22564. 
ANTED, HIRE or CONTRACT WORK 
for modern fleet of DW21s, O9s, OSs, 15-ton 

Rear Dump Euclids and 38RB Face Shovel.—Apply 

BRODERICK AND RYAN, LTD., 421 Nottingham 


Road 


Derbys. Telephone 4381/2. 


ULK EXCAVATIONS and SITE WORKS under- 
taken Direct or on SUB-CONTRACT basis. 
Quotations given for large or smali contracts any- 
where.—S. AND L. BULL BROS., LTD., 126A High 
Street, Winchester. Telephone: Winchester 2264. 


ULK EXCAVATION WANTED.—We have our own 
staff of qualified Civil Engineers, and have the 
following machines ready for work: D9s, D8s, D6s, 
D4s, with Dozers, Scrapers and Rooters. Also Ruston 
Excavators with all equipments, and a fleet of new 
Tipping Lorries. No Job is too smali or too large. 
SMITHS PLANT HIRE AND CONTRACTORS’ 
(CHELTENHAM), LTO., Southam Court, 98 Prestbury 


Ilkeston 


Road. Cheltenham Glos. Tel. 52021/56419/56473. 
ULK EXCAVATIONS, any quantity quoted for. 
Own plant ard lorries. 

COFF AND SON (EXCAVATIONS), LTD., 
Buckhurst Hill, Cheapside, Ascot, Berks. 
Ascot 1026/7/8. 


VERBURDEN STRIPPING and all EARTHMOVING. 
Free quotations Hire or contract. Modern 
machines at moderate prices.—GRANGE PLANT, LTD., 
Honiton, Devon. Telephone: Broadhembury 330-355. 


XCAVATION SUB-CONTRACTS. Technical staff 

available to analyse prograrime and orice 
complex projects Particular attention given to 
finish and compaction. D9, D8, TO18 and TD14 
Scrapers, Excavators, Loading Shovels and Lorries 
available with competent and imaginative supervision 
for execution of work.—DICK HAMPTON, Broadview 
Farm, Blacknest, Alton, Hants. Tel.: Bentley 2341. 


ITE CLEARANCE, BULK ~ EXCAVATION. 
JANES AND CO., LTD., Trading Estate, Slough. 
Telephone: Slough 20361——Ext. 4. J a : 
ONTROLLED EXPLOSIVES, LTD., specialise in the 
fragmentation of mass and reinforced concrete. 





Inside or outside buildings. Demolition of bridges 
and chimneys, mass rock, trenching, sewage beds, 
engine beds, etc. and deep drilling for quarries. 


Particulars ‘rom 11 Church Street, Oldbury, Birming- 
ham Telephone’ BROadwell 3117. 


ORK REQUIRED for KER®& and FOOTWAY 
LAYING, SEWER CONNECTIONS, etc. Prices 
for materials supplied or labour only.—Telephone: 


Ewell 6611, 
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WORK REQUIRED 


UB- CONTRACTS WANTED in near future by 
experienced man. On Labour Only basis. 
Headings, Tunnels, Drivages and Excavations, Main 
Sewer Laying, House Connections to Main Sewers, 
Complete Drainage Systems to Housing Estates 
Write Box X.3752, ‘“‘The Contract journal.” 


UB-CONTRACT WORK WANTED.— ROADS and 
S SEWERS. — Write Box X.3754, “The Contract 
Journal.’ 


1TE CLEARANCE, EXCAVATION. 


MOBILE HAULAGE, LTD., 
230 Tottenham Court Rd., London, W.1. Lan. 7833-5. 


—— 
INVENTIONS 


NDUSTRIAL ENGINEERS cF REPUTE invite 
in strict confidence, DETAILS of INVENTIONS, 

with object of manufacturing and world distribution. 
Write Box K.L.517, “The Contract Journal.” 





ne te a 


PROFESSIONAL SERVICES 
eT ENGINEERS and LAND SURVEYORS 
supplied with full equipment and transport to work 
singly or in teams in ANY PART OF THE WORLD. 


Motorways, multi-storey works, tunnels, route 
location, baselines, precise levels, machine setting. 
PRECISE SURVEYS — Worcester 27584. 


presences BUILDING SURVEYOR AND CIVIL 
ENGINEER will be pleased to UNDERTAKE WORK 
on time or partial fee basis. Designs, Working Draw- 
ings, Details, Surveys, Property Management, Repairs, 
Alterations and Improvements, Estate Layouts and 
Services, etc. 

Write Box T.T.521, ** The Contract Journal.” 


UILDING AND CIVIL ENGINEERING.—Technical 

and Commercial Consultant available to advise 
companies on administration, technical matters, 
settlement of claims and _ introduction of new 
business 

Write Box X.3716, “The Contract Journal.” 





HORTICULTURAL 


ULK TURF and TOP-SOIL DELIVERIES, 24-hour 
quotations given for London and Home Countles. 

}. P. TOMLINSON, Longlands Nursery, Blackness Lane, 
Keston, Kent. Telephone: Farnborough (Kent) 51000. 


URF LAYING, SEEDING, TREE and HEDGE 

PLANTING, CONTRACT MOW!ING.—For keenest 
quotes, consult: FAIRVIEW NURSERIES (GILLING- 
HAM), LTD., Tel.: Rainham 81244. 

URFING — SEEDING — HEDGING. 

Quotations for all branches of landscape work, 
anywhere in_ the U.K. C.E. contracts a_ speciality. 
WEBSTER BROS., of Horsforth, Leeds. Tel. 2364. 


KEEN QUOTATION for your TURFING, 
SEEDING and HEDGING CONTRACTS: London 
and Home Counties —R. J}. ENSTONE & SON, LTD., 
Head Office’ 34 Aima Road. St. Albans. Tel. 55528. 


UICKS, extra quality fibrous rooted: 12-18in., 

16/-, 145/-: 18-24in., 24/-, 200/-: 24-30in., 
28/-, 270/-: extra heavv' 30-40in.. 35'- %30'-: 
4-year old Pyramid Box Plants, 5/- ea. Oval Leaf Privet: 
12-18in., 22/-, 215/-; 18-24in., 28/-, 275/-. special 
transplanted bushy: 18-24in., 35/-, 340/-; 24-30in., 
50/-, 470/-; 30-36in. 70/-, 670/-. Beech: 10-16in., 
20/- per 100; transplanted 3-year: 18-24In., 50/-, 
480/-; 30-36in., 7S/-, 700/-. Lonicera Nitida: trans- 
planted: 1*8-24in., 40/-, 375/-; bushy transplanted 
Hornbeam: 18-24in., 70/- 100: 30-36in., 110/- 100. 
All above prices at per 100 and 1,000. Cupressus 
Lawsoniana: 12-24in., 130/- per 100. Laurels, trans- 
planted: 12-18in.. 18/- per doz; 18-24in., 24/- per 
doz. All carriage paid for C.W.O. over £1: under add 
2/6.—GARDEN BEAUTY PRODUCTS, Wickford, Essex. 
Telephone 2152 


URVES. 000,000 finest quality Kent Marsh 
Turves, 3ft. x 1ft., for Immediate delivery to all 
districts. — For keenest quotes, ‘phone FAIRVIEW 
NURSERIES, LTO., Wigmore, Gillingham, Kent. 
Tel.: Rainham, Kent, 81244. 


EST QUALITY TURF, machine cut, 3ft. x 1ft., 

weed-treated, 60/- per 100 delivered. Distance 

no object. Keen .trade rates. ——- LANDSCAPE AND 

TURF CO., LTD., Orchard Dene Nursery, Hadlow, 
Tonbridge, Kent. Telephone: Hadlow 416. 


URVES.—Machine-cut, 3ft. x 1ft., close mown, 

weed-treated, 60/- per 100. Keen trade rates. 
We would be pleased to quote for your levelling -and 
laying, —€. R. RANCE, LTD., 24 Sheepcot Lane, 
Watford. Telephone: Garston 2725. 


URFING — SEEDING — PLANTING. 
Competitive prices throughout U.K.—KENTISH 
LANDSCAPES, LTD., Dillywood Lane, Higham, 
Rochester. Telephone: Strood 78028 


SOlLING, SEEDING and TURFING. Site Clearance, 
Excavation and Levelling Work undertaken in 
any part of the U.K. at competitive prices.—GILLIAM, 
Purley, UPlands 9222/6 


THe FRANT HCRTICULTURAL AND FORESTRY 
CONTRACTING SERVICE (Tel.: Frant 206), 
Tunbridge Wells, Kent, undertake in the south of 
England all types of GRASS MOWING, ROTATORY 
HOEING, SEEDING, TREE FELLING, etc. 


"THORN QUICKS. — We aré supplying contractors 
from Land's End to John o' Groats at the 
keenest. prices in the tand. Now clearina stocks at 
knock-out prices. — ALFRED |. COX (GARDENS), 
LTD. Stoke Poges, Bucks. Tel.: Farnham Common 881. 
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SALES BY AUCTION 
By Onder of the Directors of Messrs. Walker (Tooting), 


HACKBRIDGE INDUSTRIAL TRADING ESTATE, 
HACKBRIDGE ROAD, NEAR MITCHAM. 


HENRY BUTCHER AND CoO. 
are instructed to offer for SALE BY AUCTION 
in LOTS at THE WORKS 
On TUESDAY, 18th APRIL, 1961, at 11 a.m., 


: a a the SURPLUS 
CONTRACTORS’ PLANT, STORES AND 
EQUIPMENT 
_ including — 
100,000ft. run SCAFFOLD BOARDS; PORTABLE 
CONCRETE MIXERS; 120,000ft. STEEL SCAFFOLD- 
ING; 6,500 PUTLOGS; 4,000 UNIT FRAMES; 
ACROW PROPS AND FITTINGS; HOISTS; CONTRAC- 
TORS’ PUMPS; BARROWS; TRUCKS: TROLLEYS; 
LADDERS: STEPS; TRESTLES; PORTABLE SAWS; 
AIR COMPRESSORS; R.W. Pipes and Fittings; PORT- 
ABLE SHEDS and BUILDINGS; BEDFORD-SCAMMELL 
UNIT WITH LOW-LOADER and TRAILERS; TIPPING 
LORRIES; STOCK OF TIMBER: WOOD SLEEPERS; 
MACHINE TOOLS and ENGINEERS’ STORES; OFFICE 

FURNITURE and EQUIPMENT. 

Catalogues (when ready) may be obtained of 
MESSRS. HENRY BUTCHER AND CO., 73 Chancery 
Lane, London, W.C.2. Tel.: HOLborn 8411 (8 lines). 


ALFRED SAVILL AND SONS, 
S1A Lincoln's Inn Fields, W.C.2. (HOL. 8741) 
And at Chelmsford, Norwich, Wimborne and Woking 
EAST KENT. 
3 miles Canterbury, 59 miles London 
= VALUABLE 
FREEHOLD BUILDING ESTATE, 
Approx. 12'2 acres. Outline Planning Consent for 
Residential Development Vacant Possession on 
completion. Over 1,100ft. existing road frantage 
For SALE by AUCTION (unless previously sold) at 
THE CHAUCER HOTEL, CANTERBURY, on TUESDAY 
Tith APRIL, at 3 p.m. 


WATERHOUSES 
(Leek 8 miles, Ashbourne 7 miles) 
VALUABLE FREEHOLD 
LIMESTONE QUARRY, 
BROWN END QUARRY,” WATERHOUSES. 
The quarry has -been in existence for many years 
and has considerable deposits of blue and = grey 
limestone, which are considered to be ideal for 
roadmaking. In addition, they are suitable for 
limeburning, iron and steel trade and agriculture. 
Estimated area 8'2 acres. Vacant Possession. 


L OUIS TAYLOR AND SONS, F.ALL, 
will offer the above for SALE by PUBLIC AUCTION 
(unless previously sold bv private treaty) at their 
PROPERTY ROOMS, PERCY STREET, HANLEY, on 
TUESDAY, 28th MARCH, 1961, at 7 p.m. 
Vendor's Solicitors: 
Messrs. Rees T. C. Jones, 8-10 Bagnall Street, Hanley. 
For all further detials, Conditions of Sale, etc., please 
apply to the Auctioneers’ Offices, Percy Street, Hanley 
(Tel. 22373—4 lines). Also at Stoke’ and Congleton. 


THE SCOTTISH PLANT OWNERS’ ASSOCIATION. 
ANNUSL SALE BY AUCTION OF MODERN CIVIL 
ENGINEERING AND BUILDING CONTRACTORS’ 
PLANT 
-—- including —_ 
13 N.C.K. 304, Priestman Panther, Priestman Wolf, 
BKSO and 10RB_ Excavaters: 19 Caterpillar D8, 
International TO24, TDO18, TOS, Vickers VR180, 
Fiat 60C1 and Fowler VF Tractors and Bulldozers; 
Four International 6K3, Caterpillar 933 and Fiat FL4 
Crawler Shovels; Six Weatherill, Chaseside and Matbro 
Loading Shovels; Eimco 105 Overloading Shovel; 
Whitlock Dinkum Digger: Nine Le Tourneau, Rustoh, 
Onions and Blaw Knox Scrapers, from 13yd. to 4yd.; 
Two Athey Wagons; Five A.E.C. 10vd. and _ 6yd. 
Dumptruks;: 18 Dumoers, from _ S3yd. to Sgvd.; 
Nine Portable and Stationary Compressors, from 
800 c.f.m.; 19 Concrete Mixers, from 2vd. to 5/3'2 
cu. ft.: Five Mobile Cranes, from 3 tons to 15cwt. 
capacity; Four Butters Electric and Hand Derrick 
Cranes, from 3 tons to 15cwt. capacitv: Eioht Mast 
Hoists: Barber-Greene Finisher: Allen 16/60 Trencher; 
3-ton Diesel Road Roller; Five Pumping Sets: Five 
Diese! and Electric Locos.; Sykes 5,000lb. Diesel 
driven Winch; Tunnelling Eauinpment; 7,500ft. Steel 
Pioing: Garage Equioment; Plant Spares: Air Tools: 
Two Land-Rovers - many other useful items of 
anioment. 
At CONTRACTORS PLANT DEPOT, CARMYLE 
AVENUE. off LONDON ROAD, GLASGOW, E.2, on 
THURSDAY, 13th APRIL, 1961, at 10.30 a.m. prompt. 
Catalogues (available 14 davs. prior to Sale) from 


Aurtieneers 
S HIRLAW, ALLAN AND CO. 
AUCTIONEERS and VALUATORS, 


5 Keith Street, Hamilton, Lanarkshire. Hamilton 63. 





BUSINESSES—SALE OR WANTED 


OR SALE as GOING CONCERN, old-established 
PLANT HIRE AND Civit ENGINEERING 
CONTRACTING BUSINESS— WATSON AND HOR- 
ROCKS, LTD., Bridgend, Glamorgan. Fleet of Ruston- 
Bucyrus excavators, contractors’ plant and machinery. 
Excellent yard, fitting shops, stores, etc., approx. 
area 1'2 acres, and well-built offices in town centre. 
Apply: 1 Court Rd., Bridgend, Glam. Bridgend 2552/3. 


UILDING COMPANY with £30,000 tax losses 
offered for SALE as a GOING CONCERN. Essex 
town conveniently situated near London. Labour 
force 120. Own freehold works and offices and sub- 
stantial other assets. Continuing contracts with various 
authorities, including artificers’ works contracts with 
War Department and Air Ministry. On approved list 
of County Council, Ministry of Works, etc. Directors 
prepared to stay with company if required. Price 
subject to negotiations, but minimum __ investment 
£35,000. Principals only.—Write Box 178, Reynells, 
44 Chancery Lane, W.C.2. 





DIVING 


VERS and FROGMEN at immediate notice 

DIVING SPECIALISTS, LTD., Dartford 24139 
Night—Farningham 2452 , 
R= AND MALLIK, LTD., Civil Engineering 

Contractors (Diving Division). Milford Manor, 
Salisbury. Wiltshire. Telephone 5141 


IVERS IMMEDIATELY AVAILABLE. Welding, 

cutting, construction, etc. Any part of world. 
UNDER WATER WELDERS AND REPAIRERS, LTD., 
Cardiff’ Tel 279631. (After Hours: Penarth S8 31.) 
Brighton 61228. 


IVING WORK REQUIRED, all classes. Comoetent 
divers. — A. 1. PARSLOE, Diving Contractor, 
14 Haig Avenue, Brighton, 6. Tel. (all times) 61228. 








FINANCE 


IRE PURCHASE FINANCE available for al! types 
of MACHINERY, etc.— Apply: D. EVERARD, 
LTD., 62 Oxford Street, London, W.1. MUSeum 0811. 





SUPPLEMENT 


AUCTIONEERS AND VALUERS 
OF 
PLANT,MACHINERY AND 


FACTORIES 
Since 1807 
10 LLOYDS AVENUB 


LONDON ‘E:C:8 
TELEPHONE: ROYAL 4861 


SALES BY TENDER 


LISAHALLY OIL FUEL DEPOT, 
NORTHERN IRELAND. i 


TENDERS are invited for the PURCHASE, including; 
DISMANTLING and REMOVAL, of the FOLLOWIN 
BUILDINGS situated -in the- Stores Compound at. 
Lisahaliy Oi! Fuel. Depot, Northern treland:—-,.. | 

2S Steel-framed and Sheeted Sheds, size .101ft. 
long x 41ft. Gin. wide x. 12ft. 3in.. ta eaves 
and 17ft. Gin. to apex. a . 

One Ditto all as last, but 141ft. long, and; 
mounted on a 4ft. 3in. high Concrete Plinth: 
and having two ‘Nissen Type Huts 22ft. long; 
x 16ft. wide projecting from one side. : 

One Ditto, size 90ft. long x 60ft. wide x} 
12ft. 4in. and 24ft. 10in. to eaves. 

Thrée Semi-circular Section Sheds, size 100ft. ° 
long x SOft. wide, in heavy gauge Corrugated * 
Steel Sheeting. ‘ 

17 Circular Section Shelters, 25ft. long x 7ft. 3in. } 
dia., in heavy gauge Corrugated Steel 
Sheeting. ‘ 

One Timber-framed and Steel-sheeted Hut, size! 
10ft. 9in. long x 7ft. Sin. wide x 7ft. Gin. ' 

» high to eaves. ™~ / ‘ 

One Brick and Masonry Dwelling House and. 
Outbuildings. 

One Nissen Type Hut, 22ft. long x 16ft. span.} 

Three Ditto, but 36ft. long. 

One Ditto, but 44ft. long. f 

One Ditto, but 72ft. long. 

Two Twin Nissen Type Huts, each 36ft. long x 
16ft. span, with connecting. corridor, « [ 

Applications for tender documents shoyld. be made: 
to the SUPERINTENDENT, Navy Works Department,, 
Western District, Royal kiver Building, Liverpool, 3,, 
not later than FRIDAY, 7th April, 1961." 


METROPOLITAN BOROUGH OF, 
HAMPSTEAD. } 


For SALE, PRECAST CONCRETE SEWER SEGMENTS: 
(Ovoid): 28 3ft. Qin. *x 2ft. Gin: x 3ft. long; Eight™ 
3ft. Gin. x 2ft. Gin. x 4ft. long, and 26 3ft. x 2ft.! 
x 4ft. All segments have Ogee Joints. May bel 
inspected at Works Depot, Lymington Road. ' 

Quotations to BOROUGH ENGINEER AND SUR-: 
VEYOR, Town Hall, Haverstock Hill, N.W.3, in sealed 
ore marked ‘“‘Sewer Segments,” by 7th APRIL,, 


; 
(CORPORATION OF MANCHESTER.; 
——_——_ t 
National DIESEL ENGINE, ‘55-b.h.p.,. horizontal.: 
230 r.p.m., complete with Starting Air: Retelver and} 
Compressor. May be seen at work at Manchester 
Sewage Works, Davyhulme, Urmston, by arrangement’ 
with the Works Superintendent (Tel.: URMston 2025)./ 
Offers to be submitted not later than MARCH 23,; 
1961, to General Manager, Rivers Department, P.O! 
Box 488, Town Hall, Manchester, 2. 3 
P. B._DINGLE, 
Town Clerk. j 
March 6th, 1961. 


|{GHAM URBAN DISTRICT COUNCIL! 
SALE BY TENDER. i 
STREET LIGHTING COLUMNS AND LANTERNS, 


iSo~ a EO ' 
TENDERS are invited for the PURCHASE of the; 
FOLLOWING:—- . : 
(a) Approx?’ 400 Windsor Type Copper Lanterns. 
(b) Approx. 250 Cast-lron’ Columns. a ; 
(c). Approx, 150 Concrete Columnsy 4) -% 4 
The above items are available for. insvection. an? 
permission to view miay be obtained frqm.the.€o@ncil's 
snginece and’ Surveyor, Fire Station “Buildings,—High 
Street, Egham. 4 © <5 : 
Teners, in plain enveloves, clearly endorsed “*Ténder 
for Gas Lanterns and Columns,” gteremed to the 
undersianed, should be delivered y 9 am. on 
WEDNESDAY, 29th March, 196%. _ 
H. R. H. SMITH; 7 
Clerk of the Council. 
Council Offices, 
15S High Street, 
Egham, Surrey. 


‘ 
' 
‘ 
' 
' 











AGENCIES 


UMP MANUFACTURERS. — Reliable firms want 
vour EXCLUS'VE REPRESENTATION in Far fast 
Write Box X.3770, ‘‘The Contract Journal.” t 








ACCOMMODATION 


A ommenats YOUR EMPLOYEES. In a 3-bert 
CARAVAN. fully ipped with heating, fighting, 
cooking and washing facilities. Hire rates: from 50/4 
per week for four persons. . Also MOBILE OFFICES; 
Delivered anywhere.—NORTHERN “CARAVAN DiS; 
TRIBUTORS. Handforth. Ches. Tel.: Mercury 4255/6. 


OR HIRE, all types of CARAVANS availabie, 
Usual amenities. From 40/- per week. Delivered 
anywhere.—CATERHAM CARAVAN CENTRE, LTD., 
The A.22 Roundabout. Godstone Road, Whyteleafe; 
Surrey. Telephone: Upper Warlingham 3590/3807 


CS TO RENT for -men_ with: ‘famill 

Rent £7 to £17 per, month. Delivery anywhere 
LANDSMAN’S_ SERVICES. 28 ? 

Buckden, Huntingdonshire. Telephone: Buckden 287, 


oe a sme Soca seen 
T's ‘NEW DORSET SQUARE HOTEL 

Provides every comfort and service for your clients 
and executives. Brochures on request. CONTRACT 
BOOKINGS AVAILABLE.—Write or ‘phone General 
Manager, DORSET SQUARE HOTEL. Baker Street, W.1. 
Telephone: AMBassador 2732-3-4-5-6. 
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19th December 1960. 


K.G. Beok, Beq., 
*Brambleccte’, 


42, Tupwood Lane, 
Caterham, Surrey. 


Dear Sir, 
Gliksten Silkstone Doors. 





Sinoe the introduction of ‘Silkstone Doors’ to this Company, we have 
weed many thousands, and we consider that they give the finest and flattest 
paint finish of any we have used in the post war period, and we anticipate 
@ontimuing to use them on future developmente. 


Yours faithfully, 
for PERCY BILTON LTD. 


K. Gar 


Mr. Beck is the Gliksten Doors representative in Surrey. 


“SULKSTONE” 


THE FINEST DOOR IN THE 
WORLD FOR PAINTINGS 


PERCY BILTON LTD. ARE USING “SILKSTONE” 
DOORS ON THE FOLLOWING ESTATES 


AYLESBURY, 
Bucks. 


CHELMSFORD, 


Essex 


GOSPORT, 


Hants. 


HARLINGTON, 
Middlesex 


TRENTHAM, 
Staffs. 


TRING, 
Herts. 


RICHMOND, 


Surrey 


GLIKSTEN DOORS LTD. 


Carpenters Road, London, E.15. 
Tel.: AMHerst 3300 


87 Lord Street, 112 Londesborough Street, 
Liverpool 2. Hull. 
Tel.: Central 3441 Tel.: Central 28716 
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We work Under Watér.. 


@ SURVEYS 
@ CLEARANCE 
@® WELDING 
@ CUTTING 
@® CONSTRUCTIO 
@ MAINTENANCE 


Teams of expert Div- 
ing Engineers with 
specialised equip- 
ment are on hand to 
operate anywhere in 
the United Kingdom 
... Or the world. 

Under Water Weld- 
ing and Cutting 
Equipment, Diving 
Equipment, Welding 
Generators, Com- 
pressors, Cox’s Bolt 
Gun Equipment and 
other plant for HIRE. 
Write for full details. 


UNDER WATER WELDERS 


& REPAIRERS LTD. 
ROATH BASIN, CARDIFF 


Tel : 29631-2-3 (after hours: Gobion (Mon) 200, Penarth 58131 or Rhoose 298), 
Scottish Office: 3 Royal Street, Gourock, Renfrewshire. Tel: Gourock 31635, 


PILE HOLE 
BORING TOOLS 


TRIPODS 











CONCRETE PLACERS 


CASINGS BORING DOLLIES 
CLAMPS SLUDGE BAILERS 
SHOES DRILL LINE 
JACKS ROPE BLOCKS 

DRIVE CAPS 





FOR QUICK DELIVERY 


DUKE s OCKENDEN” 


LITTLEHAMPTON - SUSSEX : Telephone: Littlehampton 6 
London Office: 28 Victoria Street. Telephone: ABBey 633g 
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MRI75 


THE DUMPER THAT IS 
LOADED WITH STAR FEATURES 


1415 















oiling or freezing problems 





* split rims on 
tyre Changi 


no radiator, t 





a Wheels Simplifies 










* uses only 2} gallons of fuel in an 8-hour shift 










y; neaped 





cu. ya. capacit 






*& easy access to all driving 


* 3} g controls 














xe two independent mechanical brake systems 


yTAL SERVICES 


BEST IN on 
; i. uR 375. ouwrens OA te TRHAS FACILITIES 


7 END FOR DETAILS it atti as 


Norther 
excluding 
ple to United Kingdom only 
Applica 


, < 


— 


en 





Write for further details and leaflet 


MOTOR RAIL LTD 


SIMPLEX WORKS BEDFORD ENGLAND :- tel: Bedford 4521 - grams: Simplex Beds.’ 
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RariceER 


Self Priming Water Pumps 


No other Pumps give you all these advantages— 


@ Patent Fully Automatic Self Prim- 
ing-no valves or adjusters-giving 
quicker prime and larger air capacity 
than any other pumps of their size. 


@ Can pump extremely dirty water, 
containing up to 25°, solid matter 
in suspension. 


RANSOMES & RAPIER LIMITED ENGLAND 


A Newton Chambers Company 


THE CONTRACT JOURNAL 


@ High output at all lifts. 


@ Utterly reliable in day to day 
working — and in emergencies. 


@ Petrol, diesel, electric or indepen- 
dent drive. 


@ Sizes up to 80,000 gallons per hour. 
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IPSWICH-Waterside Works 
Telephone: Ipswich 56383 
Telex: Rapier 1876 Ipswich 
Telegrams and Cables: Sluice, Ipswich, Telex 
LONDON-3! Victoria Street S.W.1 
Telephone: London Abbey 6383 


Inland Telegrams: Sluice, Sowest, London 
Cables: Sluice, London 
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DISTRICT COUNCIL OF 


BASILDON. 


TENDERS are invited for the SUPPLY of ALL or 
ANY of the FOLLOWING:— 
Six Ransomes 18in. Motor Mowers. 
Two Ransomes Hand Mowers. 
Two Ransomes Multimowers. 
One Ransomes Verge Cutter. 


URBAN 


One Ransomes Triple Unit ‘‘Sportcutter’’ Gang 
Mower with two Spare Units. 

Two Ransomes Quintuple ‘‘Sportcutter’’ Gano 
Mowers. 

Four Scwt. 24in. Hand Rollers. 

One ‘‘Sisis'’ 10cwt. Motor Roller. 

One Pattisson Light Golf Harrow. 

One Pattisson Spiked Harrow. : 

Further particulars and Tender Forms obtainable 


from Engineer and Surveyor, Council Offices, 88 Town 


re, Basildon. 
Savempleted Tender Forms to be returned to me by 





h 29th MARCH, 1961. 
not later than en 
Clerk of the Council. 
LITHERLAND | URBAN DISTRICT 
COUNCIL. 
TENDERS FOR ROLLER AND LORRY. 
TENDERS are invited for the FOLLOWING:— 


(1) One Light Roller within the range of 2/3 
tons. : 
(2) One S.W.B. Tipping Lorry within the range 
of 3'5 tons. 

Forms and Conditions of Tender and further par- 
ticulars may be obtained from the _ Engineer and 
Surveyor, and Tenders, in plain sealed envelopes, 
which shall not bear any — or ae ae 

sender, endorsed ‘* Tender for Roller . 
a be received by the CLERK OF THE COUNCIL, 


Town Hall, Litherland, Liverpool, 21, by not later 
than the 30th MARCH, 1967. Z 7 
FYLDE WATER BOARD. 





NDERS are invited for the GENERAL BUILDING 
woRK of a BOOSTER STATION at LAUND WOOD, 
near WHITEWELL, Yorkshire (W.R.). Further particu- 
lars and tender documents from Engineer, FYLDE 
WATER BOARD, Sefton Street, Blackpool. 

Tenders must be received not later than 14th APRIL, 


1961. pcre ae AD BR 
K ENT RIVER BOARD. 
STOURMOUTH PUMPING STATION. 


ENDERS are invited for the CONSTRUCTION of 
on ABOVE LAND DRAINAGE PUMPING STATION 
in BRICK and REINFORCED CONCRETE to house 
four 30in. dia. pumps. The site is near WEST STOUR- 
MOUTH, about 7 miles north-east of Canterbury. 

Contractors wishing to submit Tenders should apply, 
in writing, to the ENGINEER TO THE BOARD, 
78 College Road, Maidstone. 


XPERIENCED DROTT OPERATOR REQUIRED. 
‘Phone: THO Heath 3402. a 


ENERAL FOREMEN REQUIRED for private housing 

developments in the Sheffield area. Subsistence 
allowance will be paid for a probationary period of 
three months and, if satisfactory, every assistance 
will be given with housing. Interview expenses paid. 
This company offers bright prospects to first-class 
men. Salary by arrangement.—Applications in writing 
to Managing Director, P. HASSALL, LTD., 134 
Shetheld Road, Dronfield, near Sheffield. 


LANT HIRE MANAGER REQUIRED for Hounslow 
area. Full control given. Must have mechanical 
engineering qualifications and/or experience. Com- 
petent to handle labour and keen to increase volume 
of business. Good salary plus bonus on results for 
suitable man. Aged 30/40. — Write Box V.3701, 
“The Contract journal.” 


ILLIAM PRESS AND SON, LTD. (Pipelines 
Division), REQUIRE SURVEYORS capable of 
setting-out, site measurements, etc., and working on 
own initiative. Applicants should possess drive and be 
prepared to work in any part of the country.—Write 
in confidence, stating age, qualifications, details of 
experience, and salary required, to the Personnel 
Officer, WILLIAM PRESS AND SON, LTD., Willoughby 
Lane, Tottenham, London, N.17. 


EARS BROS. (CONTRACTORS), LTD. (Civil 

Engineering Contracts; head office: 154 Sydenham 
Road, London, S.E.26), have vacancies in this country 
for AGENTS having some years’ experience in site 
charge of contracts, with ability to organise and handle 
all aspects of the work through to the final account, 
and willing to co-operate in estimating and planning 
if so required. Qualification desirable, and wide scope 
of work available.—Applications in writing, giving 
particulars of experience, previous employers, and 
salary grade, will be treated in strict confidence by the 
Personnel Manager at the above address. 


OUNG SITE ENGINEER REQUIRED for large road 
and sewer scheme in Chertsey area. Must have 
good knowledge of instruments and be able to keep 
accurate measurements for certificate purposes. Excel- 
lent prospects for man of ability. Admission to super- 
annuation scheme after satisfactory probationary 
period.— Write, giving full details, age, experience, 
salary expected, etc., to Ref. R, W. AND J. GLOSSOP, 
LTD., 123 East Hill, Wandsworth, S.W.18. 


'TURRIFF CONSTRUCTION CORPORATION, LTD. 

(Building and Civil Engineering). —- SENIOR 
AGENT and AGENTS for important contracts con- 
trolled from Warwick office. Attractive appointments 
for men of proven record with drive and initiative. 
Permanent positions with high salaries, pension and 
assurance benefits. Bonus scheme. Where appropriate, 
suitable transport will be provided.—Please write or 








call: Group Personnel Manager, Budbrooke Road, 
Warwick. 
ENERAL FOREMEN REQUIRED for road and 
sewer schemes throughout Southern England. 


Applicants should be prepared to travel and have a 
good all-round experience in general civil engineering 
work. First-class conditions to the right men.—Apply 
in the first instance to T.H. CONTRACTORS, LTD., 
300 Chiswick High Road, London, W.4. 


NGINEER/AGENT REQUIRED by civil engineering 
contractors working in South-West. Must be 
Capable of full control of small- and medium-sized 
contracts.—Write, giving details of previous experi- 
ence, age, and salary required, to AVONMOUTH 
PLANT AND CONSTRUCTION CO., LTD., St. Andrew's 
Road, Avonmouth, Bristol. 


Prisst-crass AGENT REQUIRED for large factory 
contract in Bristol, commencing in April, 1961. 
Applicants must be cost- and _ planning-conscious, 
experienced in the supervision of all trades and sub- 
contractors. Permanent, pensionable position.—wWrite, 
giving details of age, experience, and salary required, 
to Box V.3808, ‘* The Contract Journal.” 








GHANA SUPPLY COMMISSION. 


AXIM WATER SUPPLY— 
PURIFICATION AND PUMPING PLANT. 


The Ghana Supply Commission call for TENDERS 
from qualified manufacturers for the DESIGN of the 
PURIFICATION and PUMPING PLANT for the ABOVE 
WATER SUPPLY. 

_ Forms of Tender, Specification, Analysis and Draw- 
ings setting out the requirements of the purification 
and pumping plant, together with the General Condi- 
tions of Contract, are obtainable as from 7th to 31st 
March, 1961, on the payment of a fee of £G1, from 
the Secretary, GHANA SUPPLY COMMISSION, P.O. 
Box M.35, Accra, Ghana. 

The attention of all 
following points:— 

(a) All fluid measurements in the Specification 
are to be read as conforming to the British 
Imperial Measure. 

(b) All plant and equipment shall conform to the 
appropriate British Standard Specifications. 

(c) No plant or equipment with metric threads 
will be accepted. 

(d) As the relevant Water Works Authority has 
standardised throughout Ghana on Lister FR 
Series for small Diesel Engines, it will be 
an advantage if this series of engine be 
quoted for as the prime-mover to drive the 
Raw Water Pumps, the  Diesel/Electric 
Generating Set, and the Wash Water Pump- 
ing Units required in the Specification. The 
full address of the firm is: R. A. Lister and 
Co., Ltd., Dursley, Gloucestershire, England. 
Alternative quotations, on a competitive 
basis, will equally be considered. 

(e) Engine Watchers to be supplied must _be 
of the Teddington Non-Electric Type. The 
full address of the firm is: Teddington Indus- 
trial Equipment, Ltd., Sunbury-on-Thames, 
Middlesex, England. 

The contract is of an urgent nature, and the 
delivery date specified for the entire plant will have 
a considerable bearing on the assessment and adjudi- 
cation of Tenders. 


LEYTON CORPORATION. 


APPLICATIONS are invited for the APPOINTMENT 
of CLERK OF WORKS (civil engineering), at a salary 
within Grade A.P.T. | of the Salary Scales of the 
National Joint Council for Local Authorities Staffs, 
namely £645-£815 per annum, plus London weighting. 
Experience of the organisation and supervision of civil 
engineering work. Five-day week of 42 hours. 
National Conditions of Service. 


tenderers is drawn to the 


Apply by letter, with details of experience and 
names of two referees, to Borough Engineer Town 
Hall, Leyton, E.10 not later than THURSDAY, 30th 


March, 1961. 


D. J. OSBORNE, 
Town Hall Town Clerk. 
Leyton, E.10. 
FAILSWORTH URBAN _ DISTRICT 
COUNCIL. 


MABEL ROAD DEVELOPMENT. 
ROADS, SEWERS AND PLAYING FIELD. 


TENDERS are invited from experienced contractors 
for the CONSTRUCTION of approx. 900 lin. yd. of 
SEWERS from Gin. to 12in. dia. Earthenware Pipes, 
8,105 super. yd. of ROADWORKS and FORMATION 
of aaa FIELD, together with all other incidental 
works. 

Conditions of Contract, Specification and Bills of 
Quantities may be obtained from the Engineer and 
Surveyor, Town Hall, Failsworth, on receipt of a 
deposit of £3 3s. which will be refunded on receipt 
of a bona-fide Tender and return of ali documents. 

Drawings may be inspected at the above address 
during normal office hours. 

Tenders, in plain’ sealed envelopes endorsed 
“Tender for Mabel Road Site Roads, Sewers and 
Playing Field,"’ must be received by the undersigned 
not later than 12 o'clock Noon on FRIDAY, 14th 
April, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
JOHN WALTON, 
Clerk of the Council. 


Town Hall, 
Failsworth. 
13th March, 1961. 








pa CONSTRUCTION, LTD., REQUIRE an 
ESTIMATOR experienced in tendering for building 
and civil engineering work up to £250,000. 
Superannuation scheme in operation.—Apply, full 
details age, experience, salary required, to Managing 
Director, Drabble Construction, Ltd., 1 Cannon Street, 
Wellingborough Northants. Telephone: Wellingborough 
3441. 


co. LTD., 13 Buckingham Gate, London S.W.1. 
CIVIL ENGINEERS and FOREMEN, experienced in this 
type of construction, and PLANT SUPERINTENDENTS 
familiar with the maintenance of heavy civil engineer- 
ing plant who wish to be associated with this very 
important project are invited to make immediate 
application for consideration to be given to their 
experience for an early appointment. Applicants 
should write to the PERSONNEL MANAGER, giving 
brief details of their public works record. 


ONCRETE FINISHER REQUIRED. Overtime and 
bonus paid. — Apply CUBITTS FITZPATRICK 





SHAND, Warmsworth Office, Doncaster By-pass, 
Doncaster. i ; 
IRST-CLASS STOREMAN REQUIRED for public 
works contractors’ yard.—Write C. J. PEARCE 


AND CO., LTD., Southall, Dawley, Shropshire. 


Co MANAGER.—ASSISTANT REQUIRED 
by North-Western firm of building contractors, 
for contracts of varying sizes up to £500,000. Good 
prospects to suitable applicant, who should be well 
versed in contract management. Applicants must be 
40-45 years of age, and give full details of previous 
experience and some_ indication of present salary. 
Write Box V.3797, ‘* The Contract Journal.” 


cv ENGINEER/AGENT REQUIRED immediately 
for Birmingham area. Good salary and conditions. 


All replies treated in _ strictest confidence.—Write, 
giving full details, to Box V.3799, “‘ The Contract 
Journal." 





UILDING SUPERVISOR. with knowledge of civil 

engineering, Birmingham area. Good salary and 

conditions. All replies treated in strictest confidence. 
Write Box 3800, ‘‘ The Contract Journal." 


“Teanearen are CLERK, fully experienced wages, 
materials, etc.. REQUIRED for contracts, Man- 
chester area. Fidelity bond required.—Write particu- 
lars and salary to Box V.3804, ‘‘ The Contract 
Journal.” 


STAFFORDSHIRE COUNTY COUNCIL. 
COUNTY ROADS AND BRIDGES DEPARTMENT. 


TENDERS are invited for the MAKING-UP of 
CLIVE AVENUE, BADDELEY GRE -on- 
Length s7een EN, Stoke-on-Trent. 

e@ work includes Taking-up existing Concrete 
Kerbs and Re-laying where possible, Scarifying and 
Shaping-up existing Carriageway with 3in. Bituminous 
Macadam, Footpaths of 3in. Ashes with 11!2in. Base 
Coat of Bituminous Macadam, and '2in. Cold Asphalt 
Surface, and Green Verges with P.C. Concrete Edging. 

Tenders should be returned to the undersigned not 
later than the 7th APRIL, 1961, with a deposit of 
£5, returnable on receipt of a bona-fide Tender. 

The lowest or any Tender may not be accepted. 


T. H. EVANS, 
Clerk of the County Council. 








County Buildings, 
Stafford. 


HERTFORDSHIRE COUNTY COUNCIL. 
HIGHWAYS DEPARTMENT. 


APPLICATIONS are invited from candi 
experience in civil engineering or building ae 
APPOINTMENT as CLERK OF WORKS on road 
mprovement schemes. Salary £14 11s. to £15 14s. 
per week, dependent upon experience. . 

Applications, at once, stating whether able to drive 
s car and giving details of experience and age. 
Coenaet with the names of two referees, to the 

UNTY SURVEYOR, County Hall, Hertford. 


STROUD URBAN DISTRICT COUNCIL. 
STROUD SUBSCRIPTION ROOMS. 


Building contractors desirin 
9 to TEND 
— WORKS at the ABOVE, consisting cae 
of substantial Repairs to Stonework and Reroofing 
ee Avi to send in their names to the undersigned 
by ny A Fa March, 1961, with a cheque 
a Z an a will be returned on receipt 
er receipt of applications, Tender d. i 
ne eae b oy by = ees Architect, B. SS ASHWELL. 
-R.1.B.A., 9 treet, St . ; 
on _ Counctt for london. a 
r te for the submission i 
notified with the issue of the omen i 


W. D. WILSON, 
Clerk of the Council. 











Council Chambers, 
High Street, 
Stroud, Glos. 
March, 1961. 


WINSFORD URBAN DISTRICT COUNCIL. 


TOWN DEVELOPMENT. 
INDUSTRIAL ESTATE—PHASE 1. 


CONSTRUCTION OF FOUL AND SURFA 
SEWERS. CE WATER 


CONTRACT NO. 69/35. 


FIXED-PRICE TENDERS are invited fr - 
enced contractors for the LAYING of approx. 1,400 
lin. yd. of FOUL SEWERS of Qin. to 21in. dia.; 
approx. 1,300 lin. yd. of SURFACE WATER SEWERS 
of 1Sin. to 48in. dia., and approx. 10,000 sq. yd. 
of CARRIAGEWAY in Granular Base or, alternatively, 
Soil Cement Construction, together with ancillary 
works, in connection with the development of the 
as Estate —— Road. 

ntract documents will be available on WED - 
DAY, 22nd March, 1961, from L. E. WAKEFICLD, 
A.M.1.Mun.E., Engineer and Surveyor, Council Offices, 
Over Hall, Winsford, on payment of a deposit of 
10 Guineas which will be returned on submission of 
a bona-fide Tender and the return of all documents 
one Srennes. 

enders must be delivered to the CLERK OF THE 
COUNCIL not later than Noon on TUESDAY, 18th 
April, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


ENERAL FOREMAN, aged 35-45 years, REQUIRED 
for supervision of construction of large mass 
concrete dam. Married or single accommodation 




















available on site.—Reply. giving details of ast 

experience, to THE CEMENTATION CO., LTD., eivil 

yee Division, Bentley Works, Doncaster, 
ire. 





gu ENGINEER REQUIRED for sewerage scheme in 
Buckinghamshire. Previous experience on similar 
work essential. Must be able to drive. First-class 
conditions to successful applicant.—Apply in first 
ae me — ¢ et often employers, 
n xperience, etc., to T.H. NTRA RS, ee 
300 Chiswick High Road, London, wa? ~ 


gs FIXERS REQUIRED on major bridge con- 
struction. Overtime and bonus paid. — Apply 
Agent, CUBITTS FITZPATRICK SHAND, Don Bridge, 
Sprotborough (Doncaster By-pass Contract). 


‘OREMAN and GANGERS WANTED for sewer 
contract, West Midlands. Top rates paid for right 
men.—Apply C. J. PEARCE AND CO., LTD., Southall, 
Dawley, Shropshire. 


A Btsmracreman DRAUGHTSMAN REQUIRED by 
substantial firm of builders and estate developers. 
Work is in connection with house designs and estate 
layouts. Housing assistance, if required, will be made 
available after a probationary period. Expenses will be 
paid to applicants selected for interview.—Applications 
in writing to Managing Director, P. HASSALL, LTD., 
134 Shefheld Road, Dronfield, near Sheffheld. 


ENERAL FOREMAN REQUIRED for structural 

concrete work.—Apply, stating experience, age. 
and salary required, to AVONMOUTH PLANT AND 
CONSTRUCTION CO., LTD., St. Andrew's Road, 
Avonmouth, Bristol. 


IRST-CLASS SITE FITTERS REQUIRED by R. A. 
DAVIES (MIDLANDS), LTD., Chesiyn Hay 581. 
Lodge bonus and good rates. Cannock and Swaildincote 
areas.—Write Box V.3801, ‘ The Contract Journal.” 


S't= ENGINEER REQUIRED for permanent staff of 
civil engineering contractors operating in South- 
West England. Must be capable of setting-out and 














full control of small- to medium-sized roadworks. 
Write, giving full details of age, experience, and 
salary required, to LAWSON CONSTRUCTION 


(CHELTENHAM), LTD., Area Office, Bussex, Weston- 
zoyland, Bridgwater, Somerset. 


XPERIENCED ASSISTANT BUYER REQUIRED for 
firm of building contractors In the N.W. London 
area. Good prospects. Applicants should give details 
of previous experience, and salary required.—Write 
Box V.3803, ‘ The Contract Journal.” 
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big names in 
contractors’ plant — 


fit RUSTON 


g 7 
» ’ 
ese S wen 
yer’ ; 


WG 


SAS 


A.C.E, hoists... BARFORD dumpers... BLAW KNOX, 
MILLARS and WINGET concrete mixers... 
INGERSOLL-RAND compressors ... JONES and 
NEAL mobile cranes ,.. HENRY SYKES winches. 
Famous, well-proven contractors’ plant now 
powered by tough, dependable RUSTON 
air-cooled diesels—the engines which 
consistently outperform and outlive comparable 
power units. There's nothing like a RUSTON 
air-cooled diesel for sheer reliability 

and round-the-clock slogging — qualities 

which pay off as extra profit in building 

and civil engineering. 


air-cooled diesels 4-110 b.h.p. 
for all contractors’ plant 


Associated with Davey, Paxman & Co. Ltd., Colchester 
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AN OPPORTUNITY FOR SAFETY 
TRAINING 


POLLOWING the outstanding success of the first specialised training course 
in November, 1960, the Royal Society for the Prevention of Accidents 
has announced that a second course for the building and civil engineering 


industry is to be held at the Civil Defence Staff College, Sunningdale, from 
April 23 to 28. 


There is an urgent need for this type of course, to say the least. As 
Mr. T. W. McCullough, H.M. Chief Inspector of Factories, stated in his opening 
address at the first course, the situation in the industry is much too serious 
to be dealt with in platitudes. The Building (Safety, Health and Welfare) 
Regulations have been in force for some 12 years, but there is little visible 
sign that the industry as a whole has generally appreciated its responsibilities 
under the regulations. During the years 1950 to 1959, for instance, the number 
of accidents rose from 15,576 (including 239 fatal) to 18,285 (217 fatal), and 
it is now clear that the figures for 1960 were even worse. A provisional 
estimate shows that there were 20,596 reported accidents, an increase of 
more than 2,000 over 1959, and fatalities were up by 65. 


Notwithstanding the seriousness of these statistics, the necessity for 
specialised training for site safety officers, agents and supervisors is emphasised 
in the recently published draft Construction (General Provisions) Regulations 
which propose, inter alia, that all contractors or employers who employ more 
than 50 workers, whether or not these people are engaged on the same 
site, or are all at work at any one time, will be under an obligation to appoint 
safety officers. These safety officers will have to be experienced in such 
operations and work to which the regulations apply, and will have to be suitably 
qualified to carry out certain duties including the giving of advice on the 
observance of the safety requirements for the protection of persons employed, 
exercising general supervision of such observance, and promoting the safe 
conduct of the work generally. 


With its long experience in the training of potential safety officers for 
industry generally during the last 21 years, RoSPA is in a unique position to 
provide the specialised training necessary to fit trainees for the construction 
industry for the difficult days ahead of them. It is to be earnestly hoped 
that the industry will take full advantage of the course. 





Results Awaited 


— Minister of Transport is about to inform local authorities in England 

and Wales of the road improvement and construction schemes which 
he is prepared to consider for grant as the first instalment of the five-year 
£150m. classified roads programme. According to a Ministry announcement, 
reported last week, all county councils and county boroughs are to be given 
“rolling programmes” of such work, beginning with a list of schemes which 
can be considered for grant for the next three years. Later this year, a similar 
list will be given for the fourth year (1964-65), and in 1962 for the fifth year 
(1965-66)—“thus keeping highway authorities informed for three years ahead.” 


The Minister has promised local authorities that he will clear their schemes 
as soon as possible, and his latest proposals for speeding-up the road improve- 
ment programme sound quite encouraging indeed. However, from past 
experience, it is understandable why many people concerned with roads, and 
engineers in particular, are still a little sceptical, preferring to wait and see 
what the results will be within the next year or two. 
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SEVERN BRIDGE SUBSTRUCTURE CONTRACT 


OFFICIALLY ANNOUNCED 
Minister Accepts Howard’s £1,752,767 Tender 


.* anticipated in The Contract Journal 
41 last week (page 1296) the Minister 
of Transport, Mr. Ernest Marples, has 
accepted the £1,752,767 tender of John 
Howard and Co., Ltd., 13 Buckingham 
Gate, London, S.W.1, for the contract 
covering the first stages in the construc- 
tion of the Severn Bridge. 

The proposed suspension bridge will 
cross the Severn between Aust and 
Beachley. The main 
span of 3,240ft. will 
be the fifth largest in 
the world. It will 
cost about £11 mil- 
lion, while the asso- 
ciated Wye Bridge, 
the Beachley viaduct 
and the approach 
roads on both sides 
will cost a further £5 
million. 

Work to be carried 
out under the first 
contract, to be com- 
pleted within two 
years, includes con- 
struction of the main 
piers and their 
foundations: anchor- 
ages for the main 
cables; an approach 
viaduct on the Aust 
side, and an access 
road to the site at 
Aust. 

An early task for the labour force of 
about 300 men employed on the first con- 
tract will be construction of temporary 
gantries out into the river on either side 
to enable construction of the main piers 
to proceed below high water mark. On 
the Beachley side, this gantry will be a 
roadway running 700ft. out from the fore- 
shore; while on the Aust side similar 
access for transport etc., will be by a gantry 
roadway 1,700ft. long. This preliminary 
work will take some months. 

The east pier, on the Aust side, will be 
a mass and reinforced concrete structure 
approximately 140ft. long, 42ft. wide and 
63ft. high, founded on rock near the low 


water level. The part below high water 
will be built in pre-cast blockwork with 
concrete filling placed in situ. The east 
anchorage will be a massive concrete 
structure measuring approximately 163ft. 
long, 123ft. wide and 150ft. high, in which 
will be embedded steelwork for resisting 
the tension of the two main cables of the 
bridge superstructure. 

The west pier will be of similar con- 
struction to the east pier, and it is 


OLVESTON 


proposed to found it on two 60ft. diameter 
caissons. Compressed air working may be 
needed in sinking these in the river bed 
down to a firm base. 

The west anchorage will be similar to 
the east, but will be some distance inshore. 


The approach viaduct on the Aust side 
will consist of three spans of 170ft. each, 
the support for the landward end being 
located on the high Aust cliff, while the 
river end will be supported on the east 
anchorage. The two piers on the foreshore 
will be carried on steel piles. 

Work in the Severn tideway presents 
some unusual problems for the contractors. 


Ariist’s impression Bridge 
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The tide at this spot rises and falls more 
than 40ft., and tidal currents run at any. 


thing up to nine knots. As a result, the 
restrictions imposed include short working 
time between tides, difficulty in mooring 
vessels at the right point and great pres. 
sures on temporary works. The experience 
of the contractors in their recent work on 
the Forth Road Bridge will undoubtedly 
prove valuable. ’ 

Erection of the Severn Bridge super. 
structure and the building of the associa- 
ted Wye Bridge and the eastern and 
western approach roads will be carried out 
by further contracts, timed to enable the 
whole scheme to proceed smoothly to its 
planned conclusion in about five years, 

Though the Severn Bridge will bear a 
superficial resemblance to the Forth Road 
Bridge, now well advanced in construction, 
there are some important differences. For 
instance, the Severn Bridge anchorages are 
massive concrete structures above ground, 
while the Forth Bridge anchorages are 
sunk underground in_ concrete-filled 
tunnels. The planned traffic capacity of 
the two bridges is almost identical. 


Consultants 


The schemes for the bridges over the 
Severn and the Wye and the immediate 
approach roads were prepared by Mott, 
Hay and Anderson, as consulting engineers, 
in association with Freeman Fox and 
Partners. Sir Percy Thomas is the con- 
sulting architect. 


HIGHWAY MAINTENANCE IN 
GLOUCESTERSHIRE 


Mr. R. A. Downs, county surveyor of 
Gloucestershire, in a report to the High- 
ways Committee states that expenditure 
on road maintenance and minor improve- 
ment works had reached 80 per cent. of 
the approved estimate by mid-February. 

The mild winter and absence of snow- 
fall and prolonged frost greatly reduced 
the normal non-productive expenditure on 
snow clearing and frost gritting, but the 
heavy rainfall increased calls on manpower 
for maintenance and delayed progress of 
works. 

Referring to the Barnwood By-Pass 
scheme, Mr. Downs says that preparation 
of contract documents and plans, includ- 
ing the design of two bridges, is well in 
hand for subsequent submission to the 
Ministry. 















re 
Ly. 
he 
ng 
ng 
aS. 
ce 
on 
ly 


a- 
id 
It 
le 
ts 


onmr Qn 


mae OD. 


se So 


March 16 1961 


THE CONTRACT JOURNAL 


142] 


DESIGN AND CONSTRUCTION OF NEW 
DAILY MIRROR BUILDING 


HE principal factor affecting the 
design and construction of the new 
Daily Mirror’ building, described 
generally in our last issue, was the 
housing of the press lines. Five of these 
lines will eventually be installed, each 
one of overall dimensions of 162ft. long 
by 25ft. high and each weighing in the 
region of 820 tons. 

Because of their size and weight, the 
most Dractical solu- 
tion was to house 
them in the lowest 
basement. However 
their actual orienta- 
tion within this base- 
ment was affected by 
other operating con-- 
ditions. For ex- 
ample, the relation of 
the plate foundry to 
the presses, the take 
off points for the 
finished newspapers, 
the arrangements for 
dispatching the 
papers, plus the 
housing of all ancil- 
lary equipment relat- 
ing to the ventilation, 
heating and electrical 
installations, 

In order to provide 
the maximum area 
for paper reel storage 
in the vicinity of the 
presses, it was de- 
cided to locate some 
of the heating and 
ventilation plant at 
the top of the build- 
ing. This involved 
the provision of in- 
creased load bearing 
structures, acoustic 
insulation and con- 
necting ducts for 
carrying services 
throughout the build- 
ing. 

Regulations concerning plot ratios and 
angles of light were vital in the ultimate 
design of the building. 

Parking facilities for cars essential to 
company business had also to be provided. 
This problem was solved by providing a 


basement garage for lll cars in an 
ancillary building—Orbit House—erected 
on the east side of New Fetter Lane, 


immediately adjacent to the main building. 
The provision of space for this number of 
cars was a minimum requirement of the 
planning authorities. 

With the press lines, plate foundry, 
reel storage and ancillary plant in the 
basement, the other production areas, 
including publishing, composing and photo- 
engraving, were planned above this central 
core. 

Other factors also had to be considered 
such as the access to the site of delivery 
and dispatch vehicles, personnel entrances 
and lifts and staircases. 

The net result of incorporating all these 
factors is to be seen in the arrangement 
of the substructure and superstructure. 

The four basements, ground floor and 
the first three floors above ground level 
virtually cover the site area. Above the 
third floor a central tower rises a further 
eight floors. This tower, housing editorial 
and administrative offices plus the plant 
on the eleventh floor, is the dominating 
feature of the site. Running from north to 
south it is 240ft. in length and 56ft. in 
width and the total height from ground 
level is 169ft. 


R.C. Construction 


The building is of reinforced concrete 
construction. The final layout of the 
substructure of the main building, con- 





sisting of the Press Hall surrounded by 
ancillary areas for reel storage, the lower 
foundry, electrical control rooms and 
works offices, and allowing for the most 
efficient transfer of printed papers to the 
ground and first floor publishing rooms, 
was the deciding factor in the final design 
for the layout of column centres, retaining 
walls and overall method of construction. 
Thus the 20 main supporting columns have 
been spaced at 45ft. centres in both 


Basement excavation 


directions, forming a pattern of five rows 
of four columns. 

The substructure consists of four base- 
ment floors. Above ground level are two 
production floors and one editorial floor 
occupying most of the site area and 
forming a podium for the central tower 
office block 240ft. long x 56ft. wide, which 
rises a further eight floors—an overall 
height of 169ft. from street level. 

The design and construction of the 
substructure had to recognise the immense 





difficulty of working on a confined site in 
a busy area of central London, with no 
surrounding vacant areas that could be 
used for the erection of site offices or for 
holding stores and building equipment. 

The retaining walls were designed to 
span between the base of the wall and the 
ground floor slab. This method con- 
siderably reduced the amount of excavation 
required and allowed the central area of 
the site to be used for the storage of plant 
and materials while excavation for the 
retaining walls continued around the 
perimeter of the site. 

Excavation for the retaining walls was 
carried out in 15ft. wide sections all 
strutted back to the central dumpling. 

The Holborn Circus, Fetter Lane and 
New Fetter Lane retaining walls are all 
similar in construction. For a 15ft. length 
over the column spacing of 45ft., the wall 
is 8ft. thick with the intervening 30ft. 
reduced to 5ft. 6in. in thickness. The rear 
wall on the south side is 5ft. thick with 
an additional 2ft. thick mass concrete wall 
at the rear to carry the foundations of 
the adjoining existing buildings. The 
deepest section of excavation in the lift 
pits at the Holborn end of the site is over 
60ft. below the ground, and great care had 
to be excercised in the excavation to ensure 
that the strutting was effective at all times. 

The retaining walls are designed to 
withstand an equivalent “liquid” pressure 
of 30lb. cu. ft. and it is calculated that the 
final stress at the base of the wall will be 
in the region of 3 ton/sq. ft. The subsoil 
over the entire site is a heavy blue clay 
and in the initial stages the 15ft. wide 
trench excavation was dug out by hand 
with pneumatic clay shovels. The walls 
were built in 4ft. lifts—each lift being 
close-boarded and strutted. The “outside” 
face against the clay was boarded with 
pre-cast concrete planks 3in. thick and 
4ft. in length, which were subsequently 
asphalted and against which the concrete 
walls were cast. 


Main Column Construction 


A 15ft. square excavation for each main 
column was dug with the usual close- 
boarding and strutting to each 4ft. lift. 
The base of the column in its initial state 
was sufficient to carry the weight of con- 
struction up to and including the second 
floor. After excavation of the dumpling, 
the raft slab would virtually underpin the 
column base with the raft slab bays 
transmitting the column loads to give an 
even loading over the entire area. The 
final design stress over the raft area is 
2 tons per sq. ft., which gives a raft 
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SEVERN BRIDGE SUBSTRUCTURE CONTRACT 
OFFICIALLY ANNOUNCED 


Minister Accepts Howard’s £1,752,767 Tender 


AS anticipated in The Contract Journal 
41 jast week (page 1296) the Minister 
of Transport, Mr. Ernest Marples, has 
accepted the £1,752,767 tender of John 
Howard and Co., Ltd., 13 Buckingham 
Gate, London, S.W.1, for the contract 
covering the first stages in the construc- 
tion of the Severn Bridge. 


The proposed suspension bridge will 
cross the Severn between Aust and 
Beachley. The main 


span of 3,240ft. will 
be the fifth largest in 
the world. It will 
cost about £11 mil- 
lion, while the asso- 
ciated Wye Bridge, 
the Beachley viaduct 
and the approach 
roads on both sides 
will cost a further £5 
million. 

Work to be carried 
out under the first 
contract, to be com- 
pleted within two 
years, includes con- 
struction of the main 
piers and their 
foundations; anchor- 
ages for the main 
cables; an approach 
viaduct on the Aust 
side, and an access 
road to the site at 
Aust. 

An early task for the labour force of 
about 300 men employed on the first con- 
tract will be construction of temporary 
gantries out into the river on either side 
to enable construction of the main piers 
to proceed below high water mark. On 
the Beachley side, this gantry will be a 
roadway running 700ft. out from the fore- 
shore; while on the Aust side similar 
access for transport etc., will be by a gantry 
roadway 1,700ft. long. This preliminary 
work will take some months. 

The east pier, on the Aust side, will be 
a mass and reinforced concrete structure 
approximately 140ft. long, 42ft. wide and 
63ft. high, founded on rock near the low 






water level. The part below high water 
will be built in pre-cast blockwork with 
concrete filling placed in situ. The east 
anchorage will be a massive concrete 
structure measuring approximately 163ft. 


long, 123ft. wide and 150ft. high, in which 
will be embedded steelwork for resisting 
the tension of the two main cables of the 
bridge superstructure. 

The west pier will be of similar con- 
pier, 


struction to the east and it is 


OLVESTON 


proposed to found it on two 60ft. diameter 


caissons. Compressed air working may be 
needed in sinking these in the river bed 
down to a firm base. 

The west anchorage will be similar to 
the east, but will be some distance inshore. 

The approach viaduct on the Aust side 
will consist of three spans of 170ft. each, 
the support for the landward end being 
located on the high Aust cliff, while the 
river end will be supported on the east 
anchorage. The two piers on the foreshore 
will be carried on steel piles. 

Work in the Severn tideway presents 
some unusual problems for the contractors. 


Bridge 


Artist’s impression of the Severn 


March 16 196] 


The tide at this spot rises and falls more 
than 40ft., and tidal currents run at any- 
thing up to nine knots. As a result, the 
restrictions imposed include short working 
time between tides, difficulty in mooring 
vessels at the right point and great pres. 
sures on temporary works. The experience 
of the contractors in their recent work on 
the Forth Road Bridge will undoubtedly 
prove valuable. 5 

Erection of the Severn Bridge super- 
structure and the building of the associa- 
ted Wye Bridge and the eastern and 
western approach roads will be carried out 
by further contracts, timed to enable the 
whole scheme to proceed smoothly to its 
planned conclusion in about five years. 

Though the Severn Bridge will bear a 
superficial resemblance to the Forth Road 
Bridge, now well advanced in construction, 
there are some important differences. For 
instance, the Severn Bridge anchorages are 
massive concrete structures above ground, 
while the Forth Bridge anchorages are 
sunk underground in_ concrete-filled 
tunnels. The planned traffic capacity of 
the two bridges is almost identical. 


Consultants 


The schemes for the bridges over the 
Severn and the Wye and the immediate 
approach roads were prepared by Mott, 
Hay and Anderson, as consulting engineers, 
in association with Freeman Fox and 
Partners. Sir Percy Thomas is the con- 
sulting architect. 


HIGHWAY MAINTENANCE IN 
GLOUCESTERSHIRE 


Mr. R. A. Downs, county surveyor of 
Gloucestershire, in a report to the High- 
ways Committee states that expenditure 
on road maintenance and minor improve- 
ment works had reached 80 per cent. of 
the approved estimate by mid-February. 

The mild winter and absence of snow- 
fall and prolonged frost greatly reduced 
the normal non-productive expenditure on 
snow clearing and frost gritting, but the 
heavy rainfall increased calls on manpower 
for maintenance and delayed progress of 
works. 

Referring to the Barnwood By-Pass 
scheme, Mr. Downs says that preparation 
of contract documents and plans, includ- 
ing the design of two bridges, is well in 
hand for subsequent submission to the 
Ministry. 
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DESIGN AND CONSTRUCTION OF NEW 
DAILY MIRROR BUILDING 


HE principal factor affecting the 
design and construction of the new 
Daily Mirror building, described 
generally in our last issue, was the 
housing of the press lines. Five of these 
lines will eventually be installed, each 
one of overall dimensions of 162ft. long 
by 25ft. high and each weighing in the 
region of 820 tons. 

Because of their size and weight, the 
most practical solu- 
tion was to house 
them in the lowest 
basement. However 
their actual orienta- 
tion within this base- 
ment was affected by 
other operating con- 
ditions. For ex- 
ample, the relation of 
the plate foundry to 
the presses, the take 
off points for the 
finished newspapers, 
the arrangements for 
dispatching the 
papers, plus the 
housing of all ancil- 
lary equipment relat- 
ing to the ventilation, 
heating and electrical 
installations, 

In order to provide 
the maximum area 
for paper reel storage 
in the vicinity of the 
presses, it was de- 
cided to locate some 
of the heating and 


ventilation plant at Be 
the top of the build- ie 
ing. This involved oN 
the provision of in- s 
creased load bearing oe : 
structures, acoustic OARS 
insulation and con- Ss maak 


necting ducts for 
carrying services 
throughout the build- 
ing. 

Regulations concerning plot ratios and 
angles of light were vital in the ultimate 
design of the building. 

Parking facilities for cars essential to 
company business had also to be provided. 
This problem was solved by providing a 
basement garage for 111 cars in an 
ancillary building—-Orbit House—-erected 
on the east side of New Fetter Lane, 
immediately adjacent to the main building. 
The provision of space for this number of 
cars was a minimum requirement of the 
planning authorities. 

With the press lines, plate foundry, 
reel storage and ancillary plant in the 
basement, the other production areas, 
including publishing, composing and photo- 
engraving, were planned above this central 
core. 

Other factors also had to be considered 
such as the access to the site of delivery 
and dispatch vehicles, personnel entrances 
and lifts and staircases. 

The net result of incorporating all these 
factors is to be seen in the arrangement 
of the substructure and superstructure. 

The four basements, ground floor and 
the first three floors above ground level 
virtually cover the site area. Above the 
third floor a central tower rises a further 
eight floors. This tower, housing editorial 
and administrative offices plus the plant 
on the eleventh floor, is the dominating 
feature of the site. Running from north to 
south it is 240ft. in length and 56ft. in 
width and the total height from ground 
level is 169ft. 


R.C. Construction 


The building is of reinforced concrete 
construction. The final layout of the 
substructure of the main building, con- 





sisting of the Press Hall surrounded by 
ancillary areas for reel storage, the lower 
foundry, electrical control rooms and 
works offices, and allowing for the most 
efficient transfer of printed papers to the 
ground and first floor publishing rooms, 
was the deciding factor in the final design 
for the layout of column centres, retaining 
walls and overall method of construction. 
Thus the 20 main supporting columns have 
been spaced at 45ft. centres in both 


Basement excavation 


directions, forming a pattern of five rows 
of four columns. 

The substructure consists of four base- 
ment floors. Above ground level are two 
production floors and one editorial floor 
occupying most of the site area and 
forming a podium for the central tower 
office block 240ft. long x 56ft. wide, which 
rises a further eight floors—an overall 
height of 169ft. from street level. 

The design and construction of the 
substructure had to recognise the immense 





difficulty of working on a confined site in 
a busy area of central London, with no 
surrounding vacant areas that could be 
used for the erection of site offices or for 
holding stores and building equipment. 

The retaining walls were designed to 
span between the base of the wall and the 
ground floor slab. This method con- 
siderably reduced the amount of excavation 
required and allowed the central area of 
the site to be used for the storage of plant 
and materials while excavation for the 
retaining walls continued around the 
perimeter of the site. 

Excavation for the retaining walls was 
carried out in 15ft. wide sections all 
strutted back to the central dumpling. 

The Holborn Circus, Fetter Lane and 
New Fetter Lane retaining walls are ail 
similar in construction. For a 15ft. length 
over the column spacing of 45ft., the wall 
is 8ft. thick with the intervening 30ft. 
reduced to 5ft. 6in. in thickness. The rear 
wall on the south side is 5ft. thick with 
an additional 2ft. thick mass concrete wall 
at the rear to carry the foundations of 
the adjoining existing buildings. The 
deepest section of excavation in the lift 
pits at the Holborn end of the site is over 
60ft. below the ground, and great care had 
to be excercised in the excavation to ensure 
that the strutting was effective at all times. 

The retaining walls are designed to 
withstand an equivalent “liquid” pressure 
of 30lb. cu. ft. and it is calculated that the 
final stress at the base of the wall will be 
in the region of 3 ton/sq. ft. The subsoil 
over the entire site is a heavy blue clay 
and in the initial stages the 15ft. wide 
trench excavation was dug out by hand 
with pneumatic clay shovels. The walls 
were built in 4ft. lifts—each lift being 
close-boarded and strutted. The “outside” 
face against the clay was boarded with 
pre-cast concrete planks 3in. thick and 
4ft. in length, which were subsequently 
asphalted and against which the concrete 
walls were cast. 


Main Column Construction 


A 15ft. square excavation for each main 
column was dug with the usual close- 
boarding and strutting to each 4ft. lift. 
The base of the column in its initial state 
was Sufficient to carry the weight of con- 
struction up to and including the second 
floor. After excavation of the dumpling, 
the raft slab would virtually underpin the 
column base with the raft slab bays 
transmitting the column loads to give an 
even loading over the entire area. The 
final design stress over the raft area is 
2 tons per sq. ft., which gives a raft 


Concrete struts carrying main tower 
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loading equal to the weight of the 
excavated material. 

The maximum column load at raft level 
is 3,000 tons and the 4ft. 6in. diameter 
columns have 112 bars of ljin. diametec 
at their lowest point, with lin. diameter 
bars hooped around them at 3in. centres 


vertically. 


Great care had to be exercised with 
each column lift to ensure that the 
vertical bars maintained their correct 
position to enable beam bars to pass 
through them, there being « 
only jin. tolerance between 
horizontal and vertical bars. 


The main columns were de- 
signed with projecting corbels 
at intervals in their height to 
assist in supporting the three 
intermediate basement slabs 
that had to be constructed 
after the dumpling excavation 
was completed, as part of the 
separate superstructure build- 
ing contract, 


Ground Floor Slab 


After the first 80ft. length of 
the ground floor slab from the 
north frontage was completed 
—which it was calculated 
would be sufficient to with- 
stand the horizontal thrust at 
the top of the wall—the 
excavators, working from the 
south, began to remove 55,000 
cu. yd. of clay to enable the 
contractor to start work on 
the raft slab. 

Because of the restricted 
site access, all vehicles bring- 
ing aggregate and materials 


to the site and those re- 
moving the excavated spoil 
had to travel over the 


ground floor slab. However, under final 
building conditions, this ground floor 
slab was designed to carry the internal 
roadway and the first basement slab, which 
is suspended by hangers at the beam inter- 
sections; thus this heavy ground floor 
design was of great assistance in working 
the site. 


Raft Construction 


With the completion of the first 
section of dumpling excavation down to 
raft level, work was begun on the concrete 
slab. The whole raft area, in addition to 
being protected with asphalt, is underlaid 
with porous concrete containing agri- 
cultural land drains connected to stand 
pipes cast in the retaining wall. This 
relieves any water pressure likely to build 
up under the raft and this work and 





THE CONTRACT JOURNAL 





the construction of the 2ft. 6in. thick, 
heavily reinforced, slab were carried out 
simultaneously. 

The pattern of concreting the slab was 
carried out in a set order, beginning with 
the construction of the bay to underpin 
the initial column base and then spreading 
out to the subsequent bays which assisted 
in transmitting the load. 

Below ground the intermediate base- 
ment floors were designed as two-way 
spanning flat slabs carried on secondary 





Floor nine north lift lobby, with rough granite wall 


12in. square concrete columns. The first 
basement is hung from the ground floor 
beams by hangers at 15ft. centres, thus 
giving the second basement reel storage 
and plant areas complete freedom from 
intermediate columns. 


Access to Conveyors 


The Press Hall, which will ultimately 
accommodate five rows of presses, occupies 
the central area of the basement from the 
raft slab of the lowest basement to the 
underside of the hanging first basement 
slab. 

The area of the first basement slab 
above the presses serves as a platform for 
engineers to service and maintain the 
Igranic conveyors which carry finished 
papers from the presses to the ground and 
first floor publishing rooms. Free and 





The boardroom 
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unobstructed access to these conveyors js 
essential. The network of ducts extracting 
air from the Press Hall occurs in this area 
and a concrete housing was formed to 
conceal them. 


All the ventilation ducts are thus con. 
tained within the 2ft. 9in. high void 
created by the bottom slab and the flat 
slab over the ducts. This arrangement 
gives an uninterrupted working floor for 
access to the conveyors. The bottom slab 
directly over the presses carries the stee] 
runway joists necessary in servicing the 
press machinery. 


As well as the presses and allied equip- 
ment, four large separate plant rooms for 
the heating and ventilating installations 
are located below ground level. This 
involved structural provision for large fan 
chambers, filters and air washers, together 
with all their associated equipment. 


At the east side of the third basement 
floor is located the lower foundry, which 
casts the stereo plates for the presses. The 
foundry is two storeys high and above it 
the second basement is omitted. A large 
“cranked” beam supports the west edge 
of the foundry floor and also forms part 
of the foundry west wall. The beam is 
so formed that it is at foundry floor level 
where the plate conveyors pass into the 
Press Hall and 7ft. above floor level where 
the two sets of foundry doors are located, 


Beam Arrangement 


The first- and  second-storey floors 
follow the same pattern of construction 
as the ground floor, with 4ft. wide main 
beams spanning between the main columns 
and an intermediate network of secondary 
beams at 15ft. centres, giving an overall 
grid of beams at 15ft. centres. On the 
three central column lines the 4ft. wide 
beams have been divided into two 2ft. 
widths with a 4ft. gap between them. 
This allows vertical ducts and services to 
have uninterrupted travel throughout the 
whole height of the building. 


All beams, main and secondary, were 
cast with 44in. and 9in. diameter holes 
through them at 3ft. centres to enable 
horizontal pipes and services to pass 
through without the need for “cranking” 
around beam soffits. 


Provision for Lifts 


The lifts generally occur in defined 
areas at the north and south of the 
building and the concrete shaft walls 
were constructed independently from the 
structural floors and subsequently “tied 
in” to steel left projecting from the floors. 
Similarly with staircases, bars were left 
projecting to marry into the subsequent 
staircase construction. 


Tower Block Arrangements 


At third floor level consideration had 
to be given to the question of supporting 
the central tower block. Above the third 
floor the previous 15ft. grid of beams in 
two directions ceases and in the tower 
floors the beams run at 15ft. centres in 
a north-south direction only. The columns 
are again at 45ft. centres longitudinally 
but now alter in shape to rectangular 
except on the north and south extremities. 


Three 45ft. span arches were built from 
the third floor to carry the column loads 
from the tower floors. The beams at the 
foot of each arch include additional steel 
reinforcement to take the 500 ton direct 
tension induced by the arch loading—thus 
each beam of 2ft. width contains 56 
reinforcing bars of ljin. diameter. 


Water Storage 


In such a building the daily demand for 
water is considerable. The main water 
storage is split to obtain satisfactory 
pressure on all floors and tanks are 
located on the eleventh floor to supply 
the tower floors and on the third floor to 
supply the floors below. 


On the third floor the quantity of water 
required to be stored was approximately 
34,000 gallons and it was decided to 
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locate this storage adjacent to the arches. 
Accordingly, five tanks were designed in 
reinforced concrete each hanging from 
one half of one arch. A booster pump 
room is also located in one half of an 
arch for the main water supply to the 
eleventh floor. 


Floor Loadings 


The tower floors are designed to accom- 
modate the offices and administrative 
sections of the Daily Mirror organisation 
and are therefore designed for the normal 
office floor loading of 60lb. per sq. ft. 


At the north and south ends of the 
tower floors the circular columns are 
retained with 4ft. wide beams spanning 
between them; these act as wind brace 
beams and are designed to withstand 
wind pressure on the flank walls of the 
tower block. 

The production floors and the main 
editorial floor are all designed for 200lb. 
per sq. ft. live loading with the exception 
of the ground floor which is designed for 
a loading of 500Ib. per sq. ft. 


Plant Room Arrangement 


The top of the tower houses plant for 
the heating, ventilating, compressed air 
services and the lift motor rooms. The 
30ft. height of this floor is governed by 
the requirements of the lift motor rooms 
which are situated over the top of the lift 
shafts. 

An intermediate floor was incorporated 
to accommodate the plant with convenient 
access. The intermediate floor is sus- 
pended from the roof, thus reducing the 
load on the eleventh floor slab. The 
strength of the roof beams was designed 
accordingly. 

Again, at this level, space for water 
storage is included. Two concrete tanks 
have been formed—one at the south end 
of 23,000 gallons capacity and one at the 
north end of 11,500 gallons capacity. 

At the south end of the plant area four 
oil-fired boilers are mounted on a floating 
acoustic floor to prevent sound trans- 
mission through the structural members 
to the office floors. 

The central area is devoted to ventilating 
plant and at the north end provision is 
made for a water cooling system—includ- 
ing a 60ft. long x 15ft. wide concrete 
water tank for the cooling tower struc- 
tures. Adjacent to this the mezzanine 
floor has been strengthened to carry the 
turbo-compressors, 

At the east and west sides of the Plant 
Room hanging viewing galleries, sus- 
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pended from the roof, give visitors an 
unrivalled view over London. 

The east and west walls of the plant 
floor have been. constructed to provide an 
acoustic baffle to prevent air-borne noise 
from inside the Plant Room penetrating 
the glazing and disturbing the lower floors, 
and all plant. and ductwork has been 
treated to minimise sound transmission. 

Similar methods were adopted in the 


Fa 


a 
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In general, the design and supply of 
services has been- arranged to suit the 
demands arising in the three main -struc- 
tural divisions of the building. They are: 
one, the four basements where there is 
a vast heat gain and no natural ventilation; 
two, the lower superstructure consisting 
of the ground and first three floors where 
there is insufficient natural ventilation and 
special provision had to be made for the 


Exterior view of building from the east 


lower superstructure, where the fresh air 
inlets to the basement plant rooms are 
located. Here special structures were 
designed to contain the necessary acoustic 
filters required to deaden noise. 

The structure incorporates concrete dis- 
charge ducts to carry exhaust air from 
basement to roof and discharge flues to 
the roof from the foundry furnaces on 
the third basement. 


Ventilating, Heating and Plumbing 


One of the major installations in the new 
building has been the provision of adequate 
ventilating, heating and plumbing services. 
As stated previously the heat-generating 
equipment, compressor plant, and some 
ventilating plant has been located in a 
large plant room on the top floor of the 
tower block 139ft. above street level. 





The publishing room 


production departments and _ editorial 
areas; three, the tower block where there 
are no special ventilation problems and 
heating was:-the prime consideration. 


Ventilation 


The ventilating plant has been supplied 
for two distinct categories. One, major 
plants for the main production and office 
areas, and two, minor plants providing 
ventilation to smaller areas of the building, 
e.g., lavatories, locker rooms, and depart- 
ments which operate at times outside of 
the occupation periods of the larger floor 
areas surrounding them. 

Mechanical ventilation has been pro- 
vided in the four basements, where there 
is no natural ventilation, and _ typical 
examples of major ventilating plants -are 
to be seen on the second basement floor. 
Their size and necessity can be related to 
the contractor’s estimate of a heat gain 
of approximately 10 million B.Th.U.s 
expected in the Press Hall when the ulti- 
mate five press line installation with colour 
decks is fully operative. To cope with 
this heat, four ventilating plants have been 
installed to give 12-25 air changes per hour 
involving the movement of some 360,000 
cu. ft. per minute. 

Most of the north side of the second 
basement is devoted to ventilating equip- 
ment, and involves a complex arrangement 
of supply and extract fan chambers with 
their associated air washing, filtering and 
heating equipment. 

The system has been so designed that 
complete air-conditioning can be provided 
in the Press Hall if this should prove 
desirable when the ultimate press line 
installation with colour decks is fully 
operative. 

On the south-west corner of this base- 
ment there is another large-scale installq- 
tion of fans, air washers, and heaters. 

The extracted hot air is exhausted from 
the top of the building via four 200ft. high 
nen extending from the basement to the 
roof. 

As with all major ventilating systems, a 
vast network of supply and exhaust ducts 
has been installed, and in the Press Hall 
the majority of extract ducting occurred 
directly above the press lines. 

In the same area, provision had to be 
made for access to the newspaper con- 
veyors which rise vertically from the press 
lines, through the ducting area and on up 








1424 


to the publishing rooms. This problem 
was overcome by the creation of a 2ft. Yin. 
void above the Press Hall ceiling by laying 
a false floor in the central area of the first 
basement. In this void all the ducting is 
contained and free access to the conveyors 
is available over the false floor. 

The lower superstructure of the build- 
ing, which includes the ground and first 
three floors, covers most of the site and 
here, although there is some natural 
ventilation, mechanical ventilation and 
partial air-conditioning have been provided 
because of the large heat gain resulting 
from the operation of the production plant 
on these floors and also because the centre 
of the area—within the overall width of 
some 200ft.—could not be adequately 
ventilated by natural means. 

Ventilation has been provided in these 
areas every 9ft.-15ft., giving 6-10 air 
changes per hour. 

In total there are seven major and 49 
minor ventilation systems in the building; 
85 fans have been installed for the 
ventilation system operating through a 
10-mile system of ducts, and carrying 
1,500,000 cu. ft. of air per minute, 

The building is sub-divided into base- 
ment and lower superstructure for the 
purpose of refrigeration equipment. Pro- 
vision has been made for two _ turbo 
compressors to deal with the basement 
load. 

One 70 ton unit has been installed 
dealing with the third floor area. With 
the full plant operating 1,140 tons of 
refrigeration will be produced. 

All the above compressor plant can be 
installed in the Plant Room located on the 
top floor of the building. 


Heating Equipment 


Four oil-fired boilers have been installed, 
one rated at 5,500,000 B.Th.U.s per hour, 
the other three rated at 11,000,000 B.Th.U.s 
per hour—giving a total rated output of 
38,500,000 B.Th.U.s per hour. The boilers 
operate at 305 degrees F., 100 p.s.i. nitrogen 
pressurised high pressure hot water, firing 
3,500 seconds heavy oil. The oil plant 
providing fuel for these boilers is located 
in the third and fourth basements where 
81,500 gallons of oil are stored. 

The heat produced by the boiler plant 
is used for heating the air to the 
ventilation system and also to heat the 14 
miles of convector heaters in the office 
areas and the 4,000 gallons of domestic 
hot water storage. 

In the Entrance Hall area heating is 
provided by underfloor coils and a 
suspended ceiling with heating coils fed 
from the central high pressure hot water 
plant. 

The distribution of this hot water to 
the various systems is made through 17 
pumps (with a range of discharge diameters 
varying between lin. and 6in.) positioned 
in the Plant Room. Here the outgoing 
water temperature serving the _ super- 
structure heating is automatically con- 
trolled by electronic control systems in 
accordance with the outside air tempera- 
ture and exposure to wind and solar 
radiation. 

Internal room temperatures are con- 
trolled by room thermostats and control 
valves on the convector systems, thereby 
allowing for slight changes in local room 


conditions brought about by their 
individual usage. 
Plant Room 
This 30ft. high area forms the top 
floor of the building. The height is 


governed by the requirements of the lift 
motor rooms which are located over the 
lift shafts at the north and south ends of 
the area. 

To accomodate all the plant on this 
top floor, a mezzanine floor has been 
installed; this is suspended from 
strengthened roof beams in order to 
reduce the load on the main floor. 

The major items of plant contained on 
the main floor of the Plant Room include 
the four oil-fired boilers. 

Three major ventilating plants with 
ancillary equipment take up the centre of 
the area across the width of the tower. 
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The north end of this main floor plant 
room is devoted to a water pump area, 
a compressor room, a workshop and 
ancillary equipment. The top lift lobbies 
are at the north and south ends of the 
area at this level. 

Intermediate floor levels contain the 
central plant control room, two water 
tanks, a 60ft. long x 15ft. wide concrete 
water tank for the cooling tower structure, 
foundry cooling equipment, the main 
refrigeration compressor room, lift motor 
rooms, production compressor room, 
generator room and the complex mass of 
ducting, flues and pipework associated 
with the above equipment. 


Central Control Room 


In the central plant control room a 
comprehensive system of monitoring 
panels is available for the control of the 
heating and ventilating services. Here 
under the control of one operator are a 
total number of 144 control stations for 
ventilation and pipe services, including 
331 indicating pilot lights, 96 push 
button/switches and 120 distant reading 
thermometer points. Other monitoring 
panels have been installed for specific 
engineering and electrical applications. 

Throughout the building great care has 
been taken to reduce the noise emanating 
from the ventilation and heating systems. 

For example, large acoustic filters have 
been installed at the intake and exhaust 
points of the ventilating systems; the four 
boilers are mounted on a floating acoustic 
floor, and the ceiling of the tenth office 
floor—immediately below the plant room 
—is of a unique “sandwich” design hung 
on steel springs to eliminate noise trans- 
mission into this office area. 

The foundry flue system has also been 
specially constructed—incorporating an 
air space and lagging to prevent noise 
transmission to the office areas, through 
which it has to pass before reaching the 
exhaust points. 

The extent of the plumbing 
can be related to the demand created by 
the provision and use in the building of 
domestic water facilities for some 3,000 
people. Thus water storage and supply 
equipment has been installed to serve 236 
wash basins, 32 drinking fountains, 25 
showers, 25 tea boilers, the canteen 
kitchen and lavatories throughout the 
building. 

Coupled with this demand is that of the 
production departments—for example two 
tons of cooling water are required per 
minute in the casting foundry and the 
photographic and photo-engraving depart- 
ments each demand large scale and con- 
tinuous supplies of water. 

The plumbing arrangements are based 
on the one pipe system. 

Because of the mains pressure and the 
height of the building the water services 
have been split in two; one serving the 
basements up to and including the first 
floor; the other serving the second floor 
and above. 

Booster equipment on the third floor 
raises the cold water to serve the tower 
block floors. The drinking water system 
is also specially boosted. 

Other features of the water services 
include the independent large pipe service 
for the foundry cooling services and the 
water softening equipment for the canteen 
kitchen. 

Five water tanks of reinforced concrete 
construction supply the basements, the 
ground and first floor of the building. 
These are located on the third floor and 
together hold some 34,000 gallons. 

Another two concrete water tanks hold 
a total of 34,500 gallons on the top 
floor of the building; these serve the office 
tower block. 

A 60ft. long x 15ft. wide concrete 
water tank has also been constructed on 
the eleventh floor. This is to provide 
water storage for the cooling tower struc- 
tures of any future water cooling system. 


Electrical Installation 
The electrical requirements are one of 


the largest called for in any one building 
in the City of London. 


services 
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The supply is given at 11-kV, three. 
phase, 50c/s, and caters for a maximum 
demand of 7,500-kW. 

This demand is created by the extensive 
machinery and plant installations as wel] 
as the normal lighting and power services 
associated with a building of this size, 

For example, the five press lines of the 
ultimate installation will be powered by 
electric motors with a total rating of 
7,250-h.p., the six metal casting machines 
in the foundry, using immersion heaters, 
demand 1,320-kW. For the main heating 
and air conditioning systems 1,500-h.p, is 
required, the lift installation demands over 
700-h.p. and there is provision for the 
compressors to reach a total of 800-h.p. 

Coupled with the above demands are 
the power requirements for the paper ree] 
handling mechanisms, printed paper con- 


veyors, stereo plate conveyors, canteen 
kitchen equipment, telephones, and the 
general lighting and power _ services 


throughout the building. 

All electricity is supplied by the London 
Electricity Board and the Board engineers 
carried out, under contract, all the work 
associated with the high voltage side of 
the electrical installation. 

The power is taken into the building 
at two points, at the north-west and the 
south-east corners at first basement level. 
The two L.E.B. sub-stations house identical 
equipment. Each switchroom contains one 
five-panel Reyrolle type LC 23T switch- 
board, of which two oil circuit breakers, 
embodying Solkor protection, control the 
two 0.25 sq. in., three-core, 11-kV 
incoming cables; two oil circuit breakers, 
fitted with overload and earth leakage pro- 
tection, control two outgoing 0.25 sq. in. 
cables to the switchboards under Daily 
Mirror control and one bus-section switch 
—with one incoming and one outgoing oil 
circuit breaker positioned on each side, 

From the L.E.B. sub-stations the power 
is fed into one 10-panel and one nine-panel 
Reyrolle type LC 23T, 11-kV h.v. switch- 
board, each board is electrically sec- 
tionalised and under the control of the 
Daily Mirror electrical engineers. There 
is the facility to take power from either 
or both feeders as desired. 

The switchgear is of the metal clad 
compound filled type, with vertically 
isolated oil break circuit breakers having 
a rupturing capacity of 150-MVA at 11-kV 
in accordance with B.S.116. 

Incoming supplies to the Daily Mirror 
controlled boards are _ controlled by 
isolatable, non - automatic oil break 
switches—these are Castell-key interlocked 
with their associated busbar-section circuit 
breaker, thus ensuring that paralleling of 
the two supplies is impossible. 

A spare h.v. transformer isolator chain, 
available at each intake, provides standby 
facilities in the event of any major break- 
down. 

The nine-panel and 10-panel boards con- 
trol between them 12 1,000-kVA, 11,000/ 


415-V power transformers. In these 
transformers, insulating oil is excluded 
and they are natural air cooled. The 


advantages gained are some 40 per cent. 
reduction in weight and being fire proof, 
having high overload capacity and low iron 
losses, there is no need to widely space or 
specially segregate the units from the 
equipment they supply. Thus there is a 
saving in floor area and greater flexibility 


in layout—allowing reductions in the 
lengths of heavy connections. : 
Low voltage supply is fed into an 


isolator and then distributed either to air 
break circuit breakers for the press lines 
or high rupturing capacity switch fuses 
for general distribution throughout the 
building. 

A total of 10 main switchboards control 
the power to the printing press lines and 
ancillary services including ventilation and 
air-conditioning. All basement floors and 
the first three floors are mechanically 
ventilated. 

The switchboard comprises heavy duty 
switch and fuse units exvressly designed 
for severe duties and maximum reliability. 

There are 20 motors to each press line. 
Each motor set consists of a 72}-h.p. main 
motor, and two-speed barring motor, a 
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when the going is 





when the job is 


TOUGE 





BRAY MANOEUVRABILITY 


Brayloader travels all terrain on giant tyres, making speeds to 
24 m.p.h. possible. No expensive tracks to replace. 


BRAY POWER RESERVE 


Power assisted controls make less work for the operator — rugged 
four-wheel drive speeds the job where the going is rough. 


BRAY EXCLUSIVE DESIGN 


The patented Bray crowd action ensures a minimum of spillage. The 
high reach versions enable dump trucks to be loaded without difficulty. 


BRAY DISC BRAKES 


Self-adjusting positive action disc brakes operate dependably—even 
under wettest conditions. Brake replacements are quicker, easier. 


it pays to say 





BRAY CONSTRUCTION EQUIPMENT LIMITED 


(A Member of the Sheepbridge Engineering Group) 
FAGGS ROAD, FELTHAM, MIDDLESEX TELEPHONE: FELTHAM 3471 
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For everything connected with 








CONSULT THE WORLD'S 
SOLE MANUFACTURING LICENSEES 


...and remember that BAILEY 


—it’s a complete and versatile 
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(ENGINEERS) LTD. 


One of the ACROW Group of Companies 


Y is not just the best bridge of its kind in the world 
l@ CONSTRUCTION METHOD with unique advantages:. 


4 


= No construction method in_ steel with anything 
like the versatility of BAILEY can approach it for 
SAVING TIME IN ERECTION 


as well as_ in design, fabrication and delivery: 


SS, 


* When you build with BAILEY every ounce of steel 
you employ has 100% RE-USE VALUE 


HEAD OFFICE: 8 SOUTH WHARF, LONDON, W.2 :: Telephone: AMBassador 3456 (20 lines) | 


Birmingham Area: Phone Walsall 26085; Bristol Area: Phone Bristol 655244, . Counties Area: Phone Saffron Walden 2552 
Glasgow Area: Phone Bridgeton 1041, Leeds Area: Phone Leeds 76514, Liverpool Area: Phone Aintree 7335; Manchester Area: Phone Stockport 750 
Newcastle Area: Phone Newcastle 86-9493; Southampton Area: Phone Locks Heath 3021; S. Wales Area: Phone Penarth 57388 











| Here's fast-moving might that measures 
| up to your toughest demands—and more! 


| CATERPILLAR 7-YEAR-TESTED RUBBER-TYRED TRAXCAVATORS 





When you buy a Caterpillar wheeled Traxcavator you buy more than a fast loader—you buy 
a quality product that will last and retain its superior work capacity at low operating cost. 


All that is best in Caterpillar engineering leadership has gone into this trio to make them 
fast, reliable and highly productive. 

Seven years of punishing pre-production tests have developed these Caterpillar Traxcavators 
to provide you with these profit-earning features: Clean, open design for operator ease and 
safety—powerful, dependable Cat Diesel Engine to fit any job—highly responsive power 
train for faster work cycles—41° bucket break-out for heaped loads—stable design for 
smoother operation—extra long bucket reach to spot loads faster—unit construction for easy 
servicing. 


Contact your Caterpillar dealer for full details and demonstration 


Bowmaker (Plant) Limited: Cannock, Fenny Bridges, Salisbury, Clay Cross, Cardiff. Caledonian Tractor & Equipment 
Co. Ltd.: Glasgow, Perth, Selkirk. Leverton: Leeds, Spalding, Newcastle, Wigan, Rotherham, Windsor, Ashford, Brentwood. 
S. McCormick Ltd.: Dublin, Cork, Be!fast. 








Caterpillar 922A Traxcavator (1j cu. yd. bucket) 
Fast, reliable with all the safety and operational 
features of the higher production machines. 


g choice of 80 HP diesel or petrol engine 
g@ maximum lift height (centre hinge pin to ground) 11’ 2” 
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Caterpillar 966A Traxcavator (2? cu. yd. bucket) 
The big producer of the Cat line of wheel 
loaders with high lift and extra long reach. 
Exclusive to the 966A—dual-ratio steering for 
quicker, safer work turns. 




































g break-out force of 13,700 Ib. 
g weight 16,000 Ib. @ power by 140 HP Cat diesel engine 

@ maximum lift height (centre hinge pin to ground) 12’ 10}” 
m@ break-out force of 24,000 Ib. 


Caterpillar 944A Traxcavator (2 cu. yd. bucket) @ Weight 26,400 Ib. 
Performance... ease of handling... safety.... 
power .. . versatility—-it all adds up to higher 


production. 


All designed with maximum consideration for 
the operator: 


m@ outstanding comfort and accessibility 

gw highly manoeuvrable m excellent stability 

w power shift transmission with fingertip gear changes of speed 
and direction. 


g generous power from 105 HP diesel or petrol engine 
g maximum lift height (centre hinge pin to ground) 11’ 113” 
g weight 20,950 Ib. 


A full range of buckets and accessories is available for each model—including side-dump buckets. 
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, Cat Track-Type Traxcavators— 
Production Leaders Power- 
Matched to your size of job! 


CATERPILLAF 


Caterpillar, Cat and Traxcavator are Registered Trademarks 
of Caterpillar Tractor Co 


Caterpillar 933F Traxcavator. 

1i cu. yd. bucket. 40° tilt back at ground line. Compact, depend- 
able engine. 

Caterpillar 955F Traxcavator. 

14 cu. yd. bucket. Automatic bucket positioner. 70 HP engine. 
Conveniently located controls. 

Caterpillar 955H Traxcavator. 


13 cu. yd. bucket. Power Shift Transmission. 100 HP engine. 
Live hydraulics. 


CATERPILLAR TRACTOR CO. LTO 


Cie ser ae mee lure merle ae Ore a eb rela 
Glasgow - Leicester - Newcastle -Londo 
Tractors ‘ Earthmoving Equipment: Engines - Parts 


Caterpillar 977H Traxcavator. 


23 cu. yd. bucket. Power Shift Transmission. 150 HP engine. 
Heavy duty undercarriage. 
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IS $0 OUTSTANDING A SUCCESS THROUGHOUT THE WORLD 
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Sa §=DELIVERY | 
SLAG 


TT Ny APPLICATION 


GRANULAR 
BASES 


Roads, Railway Ballast | } 
Filter Media - 


EMULSIONS 


Concrete, etc. 


TARMAC ROADSTONE LIMITED 
AND ASSOCIATED ROADSTONE COMPANIES 


Sole manufacturers of ‘‘TARMAC" “CLOSTEX" “ASPHALTIC GRITTITE" “SETTITE" 
“HYDROSET" and suppliers of DRY SLAG AGGREGATE for all purposes. 


TA RM AC Head Office: ETTINGSHAL , WOLVERHAMPTON. Tel: Bilston 41101 /14 


London Office: 50 Park Street, W.1. Tel: GROsvenor 1422/5 
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ventilation fan motor with filter and a 

brush setting motor for speed control. 
Press drives are of the series type, 

variable speed A.C. commutator class. 


Low Voltage Distribution 


Low voltage distribution is installed in 
single core, cambric_ insulated, lead 
covered cables on a special cable tray from 
the 12 1,000-kVA air-cooled transformers 
to the lv. switchboards. _ Distribution 
from the switchboards to the passenger 
and goods lifts is taken by cambric 
insulated multicore, corrugated aluminium 
sheathed cables. 

A copper bar rising main distribution 
system was installed in each of the main 
north and south service ducts rising from 
the first to the eleventh floor. This carries 
power via specially designed tap-off dis- 
tribution fuse units to the lighting and 
plug-socket services on each floor 
selector links ensure a balanced load be- 
tween floors. 

The height of the building 
street level—necessitates very long vertical 
cable runs. Helix aluminium sheathed 
cables with copper conductors and cambric 
insulation were specified; these give a 
considerable weight reduction, ease of 
handling and greater horizontal rigidity. 
The cables were sheathed overall with 
p.v.c. to prevent corrosion of the alu- 
minium. 

Parallel cables are run in most cases 
to give a smaller turning radius, and in 
the event of a cable fault all supply is 
not lost. 

On the editorial and general office floors, 
a three-compartment Key fibre duct system 
on a 15ft. by 7ft. 6in. module, and fitted 
with outlets at 5ft. 6in. centres throughout 
the grid, has been installed in each floor 
to carry 240-V low voltage and T.V. aerial 
feeders and telephone wiring. 

A three-compartment steel skirting duct, 
fitted to the perimeter walls of these eight 
upper floors and interconnected with the 
floor ducting, has been installed. Special 
cover plates have been fitted to this skirt- 
ing duct, allowing small power, low voltage 
and telephone outlets to be arranged in 
any desired position according to the lay- 
out requirements of the offices. 

The power wiring to the main heating 
and ventilating system has generally been 
installed in mineral insulated pyrotenax 
cable. 

Multicore control and monitoring wiring 
has been used in the installation of the 
building services control room on _ the 
eleventh floor. 

This room contains over 300 indicating 
lamps, 150 control points, 96 push buttons 
and gives instrument readings from 120 
points in the building. 

The equipment provides overall monitor- 
ing, showing plant running, overload fault, 


169ft. above 
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plant off and isolator off for fully auto- 
matic mechanical ventilating installation. 
Control panels have push-buttons for 
remote control of over 200 motors, total- 
ling 1,400-h.p. varying from 75-h.p. Schrage 
type to fractional h.p. valve controls. 


General Lighting 


Approximately 95 percent. of 
illumination in the building is provided 
by fluorescent lighting tubes, and this 
involved wiring and installation of some 
6,000 lighting points. 

The majority of office ceilings are of 
flush acoustic tile treatment. Invertrunking, 
of two compartment ducts, has_ been 
incorporated in the ceilings to house all 
wiring and light fittings. This method 
gives ease of maintenance and the oppor- 
tunity to vary the lighting arrangements 
as light fittings can be moved to any 
position along the ducts. 

Control switches are of ironclad pro- 
tected, adjustable grid flush assembly type 


and special flush shock-proof switch 
assemblies are provided with nylon 
insulation. 

The fluorescent lighting fittings have 


been supplied in 2ft., 4ft., 5ft. and 8ft. 
lengths and most have instant start gear. 
In all, nearly three miles of lighting fittings 
have been installed throughout the 
building. 

Special lighting installations include the 
illuminated ceiling fittings in the ground 
floor main entrance and the lift foyers 
and the special angle fittings providing 
light in the press lines. 

Emergency pilot tungsten lighting is 
provided, fed by nickel ferrous batteries 
in the case of power failure. 

Because of the size and layout of the 
building, two master clocks have been 
installed and these are capable of time 
keeping to within plus or minus two 
seconds a week, and the two clocks are 
automatically kept in strict synchro- 
nisation by the hit and miss principle. 
Three hundred and forty-six slave clock 
dials are controlled by the two master 
clocks by a half a minute impulse clock 
circuit. The overall design of the hands 
and general finish and appearance of the 
slave clocks have been specially designed 
for this building. 

Eighty fire patrol key boxes are also con- 
trolled by the master clocks and are 
wired back to a central fireman’s recording 
clock. Daily Mirror electrical engineers 
have designed a special circuit of call 
lamps at certain of the key boxes; thus a 
fireman on patrol is made aware that he 
is required by the illumination of the 
appropriate call lamp. A further refine- 
ment is the installation of an indicator 
board whereby the progress of a fireman’s 
patrol is visually indicated. 


GOVERNMENT BUILDING DESIGNED 


IN TWO 


HE Northern Ireland Government’s new 
office building near Belfast, the foun- 
dation stone of which was recently laid by 
the Prime Minister of Canada (Mr. J. G. 
Diefenbaker), is a contemporary adminis- 


trative block which will house the 
Ministries of Education, Labour and 
National Insurance, and Agriculture. It 


has been designed in two blocks—one 12 
floors high and the other 7, which will be 
connected by a main centre core block 
in which will be situated the offices of 
Ministers and their staffs, and conference 
rooms. 

The building will be situated in a ten- 
acre site in the Stormont Estate and will 
Overlook the Stormont playing fields and 
Knock golf course. It will have a rein- 
forced concrete frame, floors and roof and 
will be faced with Portland stone. The 
main entrance is to be situated in the 
centre core block and secondary entrances 


BLOCKS 


will be placed at the extreme ends of the 
two major wings. 

The 12-storey block will be 130ft. high 
and the seven-storey section will rise about 
80ft. The new building will accommodate 
about 1,500 people and will cost about 
£1,250,000. It is expected to be completed 
by the middle of 1962. 

A tower accommodating four high-speed 
lifts will serve all floors of both blocks and 
is located in the centre core section. 
Additional lifts will operate from the other 
entrances at either end of the building. 

A feature of the scheme is that all ser- 
vice pipes will be concealed, being carried 
by vertical ducts to each floor and by 
horizontal ducts at window level. 

The building and layout of the grounds 


have been designed by R. H. Gibson, 
F.R.I.B.A., 16 Donegall Square South, 
Belfast. The building work, as reported 


previously is being carried out by Higgs 
and Hill Ltd., of London. 
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The power installation to these check- 
points is in screwed, welded conduit 
throughout. 


Lifts 


For personnel movement between floors, 
there are six high-speed passenger lifts 
located in two groups of three, one in the 
south, the other in the north of the 
building. An additional lift for use by 
senior executives is also located in the 
north group. The six main lifts have a 
capacity of 3,500lb., travel at 700 f.p.m. 
and are driven by 54-h.p. gearless machines 
weighting 84 tons. Control is by the unit 
multi-voltage system from independent 
direct current generators. Controllers are 
of the group collective traffic timed 
scheduling system, designed to auto- 
matically handle distinct types of traffic 
demand. 


The six electric goods lifts installed are 
all heavy duty machines driven by 55-h.p. 
direct current motors through single worm 
reduction gears and are controlled in a 
similar manner as the passenger lifts. 


Collective operation is incorporated in 
all the controllers of the goods lifts so 
that landing calls are answered in rotation, 
provided the cars are not fully loaded; in 
this event landing calls are by-passed 
until such time as the cars have been 
unloaded. 


All goods lift car gates are of a 
vertically lifting pattern. The doors on 
the landings are of a heavy duty vertical 
bi-parting pattern and these and the lift 
car gates are electrically operated. 


Master switches for all __ electrical 
circuits are housed in special lock-up 
wall boxes adjacent to the basement 


discharge exits. The power units consist of 
30-h.p. slip ring motors driving through 
flexible brake drum type couplings to 
50/1 reduction gears, giving an output 
speed of 19 r.p.m. 


Consultants and Contractors 


The joint architects and engineers were 
Sir Owen Williams and Partners and 
Anderson, Forster and Wilcox; quantity 
surveyors, Langdon and Every; special 
design consultant, Hulme Chadwick; 
services consultant, J. Clifford Byles; 
acoustic consultant, H. Adelmann. The 


main building contractors were W. and C. 
French. Ltd. 


Consultants, main suppliers and instal- 
lation contractors for the ventilating, 
heating and plumbing services were G. N. 
Haden and Sons, Ltd. The installation of 
electrical equipment was entrusted to 
Rashleigh Phipps and Co., Ltd. Otis 
Elevator Co., Ltd., were responsible for 
the passenger and goods lifts system. 


£8M. BELFAST HARBOUR PLANS 
Several Works Imminent 


The requirements of trade and industry 
may render necessary the provision of 
more facilities in the port of Belfast in 
the near future, Sir Kenneth Sinclair, 
chairman, said at the annual meeting of 
the Harbour Commissioners. 


Sir Kenneth stated that the Com- 
missioners now had a Bill before 
Parliament seeking authority to undertake 
various works, the total estimated cost of 
which was £8m. That was not to say 
that this expenditure would be undertaken 
immediately, but several works were 
imminent, such as the wharf to serve a 
factory under construction at Herdman 
Channel and harbour and dredging and 
other works in connection with the 
proposed oil refinery. 

“Under our existing powers we are 
proceeding shortly to construct a 1,000ft. 
wharf, with a large transit shed, on the 
west side of Victoria Channel to augment 
the deep-water accommodation for our 
growing foreign trade,” added Sir Kenneth. 
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A LAWYER CONSIDERS... 


The Licensing of Dumpers 


FIRM of building contractors, V. Ltd., 

and two of their employees, D. and 
H., were prosecuted under the relevant 
statutory provisions for certain offences 
which they were alleged to have committed 
connected with the use of dumpers. The 
magistrates found the offences proved but 
on appeal to the Divisional Court this con- 
viction was quashed and the Court’s 
decision has been reported in [(1961), 1 
All E.R. 552]. 


One morning D and H, employees of 
V. Ltd., were each driving a Muir-Hill 
10 B.D. dumper owned by their employers; 
these dumpers were full of rubble and 
were being driven in a lane forming part 
of a housing estate in course of construc- 
tion on which some buildings had been 
erected and were occupied; the public had 
access to this lane. The dumpers were 
described as four-wheeled | mechanically 
propelled vehicles fitted with pneumatic 
tyres and with reversible seats so as to 
be capable of being driven backwards or 
forwards with equal facility. They were 
equipped with mechanically operated 
scoops or shovels in which the material 
collected was carried but they were not 
equipped with windscreens, head or rear 
horns, wings, number 


lamps, reflectors, ho 
plates, direction indicators, speedometers 
or driving mirrors. V. Ltd. held an 


ordinary “C” licence to carry goods but 
only one dumper was authorised to be 
used under such licence; neither dumper 
was registered under the Vehicles (Excise) 
Act, 1949, which provides that when a 
mechanically propelled vehicle is used on 
public roads it is liable to pay excise duty 
under that Act. i 

Under the 1930 Road Traffic Act it is 
provided that it is unlawful to use on any 
road a motor vehicle or trailer which does 
not comply with the regulations applicable 
ta such vehicle. By the Road and Rail 
Traffic Act, 1933, a motor vehicle is de- 
fined as “a mechanically propelled vehicle 
intended or adapted for use on roads.” It 
was clear that if these dumpers were 
“motor vehicles” within the meaning of 
that phrase given in the 1933 Act then 
the dumpers did not comply with the 
regulations as to equipment needed for 
motor vehicles and an offence had been 
committed. The question therefore for 
the courts to decide was whether these 
dumpers were “motor vehicles” that is 
“mechanically propelled vehicles intended 
or adapted for use on roads.” 


A Scottish Case 


The builders argued that these dumpers 
were not intended for use on roads because 
they had not been equipped by the manu- 
facturers with lamps, reflectors, horns, 
number plates, etc., and the manufacturers 
could thus never have intended them for 
use on roads. They used in support of 
this argument a Scottish case MacDonald 
v Carmichael [(1941) S.C. (J) 27]; in that 
case C was the managing director of a 
road construction company owning 
dumpers similar to the ones in this case. 
C was prosecuted for using these dumpers 
on a road without third party insurance 
cover. This could only have been an 
offence if the dumpers were motor vehicles, 
that is vehicles intended or adapted for 
use on roads. The facts found in the case 
were as follows. The dumpers were solely 
used in connection with road construction 
and were not constructed to carry goods 
on an ordinary highway. They were so 
constructed as to be capable of, and were 
in fact occasionally used for, carrying 
road-making materials along. short 
stretches of the public highway in the 
vicinity of the work of reconstruction. 
The usual practice was for a dumper to 
be taken to a part of a road which was 
being constructed and where an excava- 
tion was being made. The material which 
was being excavated was loaded into the 


dumper’s skip and the dumper was 
then driven by its own power to another 
part of the road where an embankment was 
being formed and material was dumped 
there. On these facts, and on these facts 
alone, the Scottish Court decided that 
these dumpers were not intended or 
adapted for use on roads and were not 
therefore motor vehicles for the purposes 
of the acts. 

In the present case the Court were not 
given any finding that the builders used 
their dumpers for any more general pur- 
pose than those in the Scottish case; the 
only evidence was that on this one occa- 
sion they were being driven on this road 
in the immediate vicinity of the works; 
there was no evidence at all to say how 
the dumpers got to the works, what speed 
they could do or whether they were suit- 
able to take materials from one site to 
another. As the Court said there was 
nothing in the evidence to show “that 
these dumpers are not in reality items of 
plant which occasionally are driven very 
slowly along short stretches of road in 
the immediate vicinity of the construction 
works on which they are used rather than 
road vehicles capable of being used in 
works of construction.” That being so 
there was in the Court’s view nothing to 
distinguish the case from the Scottish case. 
As clearly on matters like this it is 
desirable for the Courts to come to the 
same view on a law which is meant to 
apply equally to Scotland and England 
the Court decided in accordance with the 
Scottish decision; on the limited evidence 
available these dumpers were not “in- 
tended or adapted for use on roads” and 
therefore not “motor vehicles” so that 
none of the offences could have been com- 
mitted. 


A Limited Judgment 


The Court, however, made it plain that 
this judgment is very limited. Firstly they 
were impressed by the argument that if 
dumpers are in fact used on a road it is 
illogical to argue that they are neither 
intended nor adapted for use on roads— 
indeed only the desire to keep Scottish 
and English decisions the same made the 
Court disregard this argument. Secondly, 
it is limited to the facts as to the actual 
use of the dumpers at the time of the 
alleged offences. Had the prosecution 


brought evidence to show that these 
dumpers or similar dumpers had been 
used on roads, even if for only 
a mile, to take materials from one 


site to another then their decision could 
well have been different. As Salmon J. 
said, “The view that I have reached is 
based strictly on the particular facts of 
this case and is not intended to apply to 
dumpers generally. My conclusion might, 
and probably would, have been different 
if the findings had shown that the dumpers 
were reasonably suitable for being driven 
along public roads in transit or for the 
purpose of carrying material from one site 
to another. Nor must it be thought that 
I am acceding to the submission that the 
intention referred to is the manu- 
facturer’s intention alone ‘intended 
for use on roads’ may mean no more than 
suitable or apt for use. I prefer to express 
no concluded view on this point but to 
base my decision on the ground, following 
the Scottish case, that in no event does 
te evidence of very limited user in this 
case establish that the vehicles were 
intended for use on roads within the mean- 
ing of the statutes concerned.” 

As if to make Mr. Justice Salmon’s 
warning of the limited effect of this 
judgment doubly clear the Lord Chief 
Justice himself thought it right to say, “‘it 
must not be taken as the result of this 
decision that dumpers of the type used in 
this case are not motor vehicles intended 
or adapted for use on the road. For my 
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part I have come to the same conclusion 
as Salmon J. merely because that was not 
proved in this case. It may well be that 
in another case on fuller evidence the 
court will be able to say that dumpers of 
this kind were clearly motor vehicles in- 
tended or adapted for use on the road,” 


Conclusion 


The legal position of dumpers has always 
been a little obscure and frankly one 
would be unwise to take this case as 
having given very much clarification, 
Indeed such clarification as the case gives 
comes more from the warnings issued by 
the Court than their actual decision. It 
might, however, be useful to contractors 
if a brief attempt were made to summarise 
the main requirements as they might affect 
dumpers: 

1, If a dumper is a motor vehicle (that 
is a mechanically propelled vehicle in- 
tended or adapted for use on roads) and 
if it is also “constructed or adapted for 
the carriage of goods” and is so used on 
roads it will need a “C” licence. Despite 
the case discussed above and in view of 
the Court’s warnings the writer feels that 
dumpers are perhaps better regarded as 
motor vehicles and in need of a “C” 
licence unless the contractor is quite sure 
that his dumpers are only ever used on 
the site or on roads not available in any 
way to the public. 

2. If a dumper does in fact go on 
“public roads” that is roads maintainable 
at the public expense, then it must pay 
duty under the Vehicles (Excise) Act 1949; 
the only slight exception is if the dumper 
is used on public roads only in going 
between two pieces of land occupied by 
the dumper’s owner and the mileage must 
then not exceed six per week; the Ministry 
of Transport’s permission is required be- 
fore this exception is allowed. 

3. If a dumper is “C” licensed then it 
must be driven only by someone holding 
a driving licence and third party insurance 
will be needed. 

4. A.“mechanically propelled vehicle 
constructed or adapted for use on roads” 
cannot use rebated fuel but must pay the 
full duty thereon; if a dumper is “C” 
licensed it might be difficult to argue that 
it can burn rebated fuel; it is only if the 
dumper is not licensed for use on roads 
or perhaps, by concession, if it is not in 
fact used on roads, that it can burn rebated 
fuel. 

5. If a dumper needs “C” licensing 
because it might carry goods on roads it 
should be so licensed as otherwise in- 
surance companies might be able, if their 
policy so allows, to refuse to accept re- 
sponsibility for an accident, etc., that 
occurred with an unlicensed dumper on 
a public road. 

In conclusion contractors 
bably be wise in their own interests to 
divide their plant which is capable of 
moving along a road by mechanical pro- 
pulsion into two classes. The first should 
be those which are to be used solely on 
site or on completely private roads and 
strict instructions should be issued that 
they are not in any circumstances to be 
used on roads—and insurance cover should 
be sought to cover a possible breach of 
such instructions by a careless or dis- 
ehedient employee. The second should 
be those which might need to go on roads 
and for these all the necessary licenses, 
etc., should be obtained. 


would pro- 


The Board of Trade’s annual report on 
the operation of the Monopolies and 
Restrictive Practices Acts, 1948 and 1953, 
has been published by H.M. Stationery 
Office (Price 6d. by post 8d.). This Report 
includes a summary of the work and 
expenditure of the Monopolies Commission 
during 1960. 
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LONDON TRANSPORT’S 
EXPERIMENTAL TUBE 
TUNNELS 


sina experimental tunnels now being 
built by London Transport in the 
Finsbury Park area have shown that 
tube tunnels can now be built in good 
London clay at about twice the speed 
and more economically than with earlier 
methods. 

The object of the work is to give full- 
scale experience of new methods of tunnel 
construction in readiness for the Victoria 
Line and other future tube lines. The 
experimental length is on the alignment 
of the Victoria Line and will be incor- 
porated into it when authority to build 
the line is given. The new methods would 
save some millions of pounds on the cost 
of the 114-mile line. 

It is 21 years since a new section of 
tube railway was built by London Trans- 
port and 54 years since the last tube rail- 
way across central London was built. In 
the interim period new knowledge of the 
stresses and strains in tube tunnels has 
been obtained by special tests including 
the removal of original tube linings, and 
as a result new designs of linings have 
been evolved entailing new methods of 
tunnelling. 

London Transport considered it essential 
that it should test these new methods so 
that the quickest and most economical 
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form of tube tunnel- 
ling available could 
be used where appro- 
priate for the Vic- 
toria Line. Contracts 
were therefore placed 
early last year for the 
construction of two 
experimental lengths «=% 
of twin tunnel, one 2 
running from Fins- 
bury Park to Manor 
House and the other 
from Netherton Road 
(Tottenham) to Manor House, where the 
two lengths of tunnel meet. The total 
length of twin tunnel involved is about one 
mile, and the cost will be about £1 million. 
The Finsbury Park-Manor House section 
is being lined with concrete block segments 
of a new pattern and the Netherton Road- 
Manor House section uses a new type of 
flexible jointed cast-iron lining without 
bolts and with much shallower flanges than 
those of conventional linings. Previously, 
tube tunnels have been lined with bolted 
cast-iron segments built inside a shield 
and with cement grout forced into the 
space left as the shield moves on between 
the outside of the segments and the sur- 
rounding ground. Although reliable, this 
method is slow and more expensive. 





Drum digger shield for north drive of southbound tunnel, showing gearboxes installed. 
The temporary spider and trammel used during erection can also be seen 
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Northbound concrete-lined tunnel 100yd. north of shaft, 
looking south. Note the wedges in the tunnel roof 


The tunnels are being bored by a rotary 
type of shield called a “drum digger” 
which can work must faster than any 
previous type of shield used for tube rail- 
way construction in London and which 
provides for conveyors to remove the 
spoil. 


World Record 


Using the cast-iron lining method, the 
contractors for the eastern half of the 
tunnel have just completed the driving of 
a 934ft. length of tube tunnel, including 
the excavation and lining, in two weeks. 
This, representing a speed of 3ft. 6in. of 
new tunnel built per working hour, is 
believed to be a world record for driving 
and lining a tunnel of this size through 
clay soil. It is about double the speed 
which would be considered good going 
with previous techniques. 

One drive of each type of tunnel has 
now reached Manor House, where a cross- 
passage has been built connecting the two. 
This also enables the engineers to close 
their survey traverse at tunnel level and 
thus obtain very accurate junctions between 
the second and first drives. Work is now 
complete on the second drive from the 
Netherton Road end, and the drum digger 
has started on the second drive from the 
Finsbury Park site. 

When the tunnels eventually become 
part of the Victoria Line, the cross- 
passage at Manor House will be extended 
to give access to an electrical sub-station 
serving the new line. 

The work is being carried out to the 
requirements of Mr. C, E. Dunton, M.A., 


M.I.C.E., chief civil engineer, London 
Transport. Consulting engineers and con- 
tractors for the two sections are as 
follows: Finsbury Park-Manor House 


section (concrete lined)—consulting engi- 
neers—Sir William Halcrow and Partners; 
contractors—Kinnear Moodie and Co., 
Ltd.; manufacture of concrete segments— 
Charles Brand and Co., Ltd. Netherton 
Road (Tottenham)-Manor House section 
(cast-iron lined)—corsulting engineers— 
Mott, Hay and Anderson; contractors— 
Edmund Nuttall Sons and Co. (London), 
Ltd.; manufacture of cast-iron segments— 
Stanton Ironworks Co., Ltd., Head 
Wrightson Iron Foundries, Ltd., Smith 
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Patterson Co., Ltd., and The 


Foundry Co., Ltd. 


Anderston 


Details of Construction 


There are working sites and shafts at 
the corner of Netherton Road and Seven 
Sisters Road (Tottenham), and in Finsbury 
Park itself, near the Eastern Region main 
line from Kings Cross to the North. 

The Netherton Road shaft, 25ft. in 
diameter, is 60ft. deep. This shaft will 
be a permanent part of the Victoria Line 
and will be used for ventilation and 
emergency Stairs. From its foot an access 
tunnel runs a short distance to the line 
of the running tunnels, where chambers 
large enough to permit the assembly of 
the drum digger rotary shields have been 
excavated by pneumatic spades and lined 
with bolted cast-iron segments. At this 
site, excavated spoil is brought to the sur- 
face by a crane which lifts the 1} cu. yd. 
skips off the 2ft. gauge bogies which have 
brought the spoil, in trains hauled by 
battery locomotives, along the completed 
section of the tunnels. The skips are 
loaded by conveyor from the rotary cutters 
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Valley water tunnel. (This scheme also, 
incidentally, involved building a_ con- 
siderable trial length of tunnel.) The 


experimental railway tunnels are of much 
greater sizes than the water tunnel, and 
the drum digger shields are therefore on 
a larger scale. The general design, how- 
ever remains unaltered. 

The drum digger for the concrete-lined 
tunnels has an external diameter of 14ft. 
and that for the cast-iron lined tunnels 
13ft. lin. 

The drum digger consists essentially of 
two drums. That for the 14ft. diameter 
tunnels has an outer drum of 14ft. external 
diameter and 9ft. in length and the leading 
end is bevelled to form a cutting edge. 
Within the main drum is a 7ft. 6in. 
diameter rotating drum 5ft. 6in. in length 
carried on two roller races and provided 
with a thrust ring to take the axial load 
from the rotating cutters. The cutting 
teeth themselves are mounted on six arms 
at the front of the shield, each carrying 
eight removable teeth. They are mounted 
at the outer edge of the inner, rotating 
drum, so that they cut the area in front 


Southbound tunnel, with flexible jointed cast-iron lining, looking north 
round 32 chain radius curve 


at the face and are emptied on to the 
ground, the spoil being loaded into lorries 
by a l cu. yd. mobile shovel. A _ small 
electrically operated traverser is used to 
maneeuvre the skips at the bottom of the 
shaft. 

At the Finsbury Park working site the 
shaft is 15ft. in diameter and 60ft. deep. 
As at the other site, an access tunnel 
leads from its foot to the line of the 
running tunnels and there are two shield 
assembly chambers. The running tunnels 
are on a gradient of 1 in 47 down and 
the loaded 3 cu. yd. skips are hauled by 
an electric winch sited in the _ shield 
assembly chamber. 

The skips tip the spoil on to a belt con- 
veyor in the access tunnel and the con- 
veyor delivers the spoil to the foot of 
the shaft where it is hoisted to the surface 
by a vertical bucket elevator. The buckets 
are warmed by hot air to prevent the clay 
from sticking to the metal. Originally, 
the clay was carried to an elevated hopper 
under which lorries could be loaded by 
gravity but it has now been found better 
to bring the spoil to ground level and use 
a 1 cu. yd. mobile shovel for loading. 


Tunnelling Equipment 


The drum digger type of shield, which 
was develoned by Kinnear Moodie and 
Co., Ltd., and Arthur Foster Constructional 
Engineers, Ltd., has been used previously 
on the tunnelling work for the Metro- 
politan Water Board’s Thames to Lee 


of the space between inner and outer 
drums. The area in front of the inner 
drum is cut by teeth mounted on a 
removable arm across the diameter of the 
inner drum, The teeth may be replaced 
after hand mining a small cavity in front 
of the arms. The inner drum, and the 
cutting teeth with it, can be turned at 
speeds of up to 4 r.p.m. by six hydraulic 
motors driving through gearboxes. Pinions 
at the driving ends of the gearboxes engage 
the teeth of a large gear ring bolted to the 
rotating section of the drum digger. The 
hydraulic motors are controlled by a valve 
within the shield. 


Hydraulic Rams 


The forward movement of the shield is 
given by 14 hydraulic rams arranged at 
equal spacing round the periphery of the 
shield and pushing against the last com- 
pleted tunnel ring. These rams, which 
have a stroke of 2ft. 8in. and operate at 
a working pressure of about 2,000lb. per 
sq. in., are individually controlled by an 
operator standing within the shield casing 
but behind the rotating inner drum, 

The ram operator is provided with sight- 
ing guides which show him whether the 
shield is on the correct line and level and 
he can apply or reduce pressure to any of 
the rams to correct any tendency to 
deviate to the right or left or up or down. 
The sighting devices used on the two 
shields employed in the experimental 
tunnel are different, the more elaborate 


March 16 1961 


being arranged so that the ram operator 
can sight the image of a cross of light on 
a graduated mirror and obtain a direct 
indication of any deviation from true 
line or level. The source of light 
is a lamp placed farther back along 
the tunnel from which a beam passes 
through two cruciform slits in markers 
fixed to the roof of the tunnel and 
placed precisely in the correct position by 
the use of surveying instruments. When 
driving a curved length of tunnel, the 
mirror sighting device is adjusted against 
a scale after each ring of lining is erected 
to keep the shield on the proper alignment. 

The clay is cut by the rotating teeth 
and guided by scoops and paddles into 
a hopper within the shield where it drops 
on to the end of an inclined electrically 
driven belt conveyor. This discharges on 
to the main horizontal belt conveyor which 
carries the excavated clay back along a 
staging, from which it is discharged into 
the skips on 2ft. gauge track on each side 
of the horizontal conveyor. 

Under the conveyor staging is a 200-h.p. 
electric motor driving pumps to provide 
hydraulic power for the shield motors. 
A separate 12}-h.p. electric motor supplies 
hydraulic power for the rams. At the 
sides of the conveyor belt, at the shield 
end, are electric hoists for handling the 
tunnel lining segments. 

To the rear of the conveyor and the 
hydraulic power unit the tracks on each 
side of the conveyor converge into one 
and pass down a short ramp to join the 
main tunnel track. 

The whole of -this apparatus from 
immediately behind the shield to the rail 
ramp at the rear is mounted on an 
articulated trailing platform, attached to 
the rear of the shield and drawn forward 
as the shield advances. When the rams 
have pushed the shield forward the width 
of a ring of tunnel lining, i.e., 2ft., they 
are retracted. A ring is then built in the 
space between the last completed ring and 
the rear of the shield. When this has been 
completed the whole cycle recommences, 
the rams pushing against the newly in- 
stalled ring. 

Oil Cooler 

Considerable heat is generated at the 
working face and the oil in the hydraulic 
system is cooled by a heat exchanger. The 
cooling water is fed to the exchanger by 
piping from the shaft and on the return 
circuit is taken to the head of the shaft 
and passed through a cooler before being 
returned to the tunnel. The pipes of the 
cooling water circuit, like the power leads 
to the working face, have to be extended 
from time to time as work progresses. 

The drum digger is capable, in good con- 
ditions, of advancing more than 60ft. a 
day, working three eight-hour shifts, over 
long periods-——-a much higher speed than 
has ever been maintained before in build- 
ing a tube railway tunnel. The maximum 
length driven to date in one 24-hour 
period is 88ft. 

Apart from the smaller external 
diameter of 13ft. lin., the drum digger 
used for the cast-iron lined tunnels is 
similar in construction and operation. 

The lining of the tunnels built from the 
Netherton Road site is of unbolted flexible 
jointed cast-iron segments. There are six 
segments, each lin. in thickness, to every 
2ft. tunnel ring. One end of each segment 
is concave and the other convex, so that 
the ends of the segments form knuckle 
joints, each fitting into another. 

The segments are put into place in the 
space left behind the shield when the rams 
are withdrawn, the two forming the invert 
being laid first, then the side segments. 
Finally, the segments forming the roof are 
manhandled into place and held by 
“needles” mounted at the rear of the 
shield. The two segments forming the 
floor of the tunnel are cast with small 
recesses at their upper ends and when 
the segments have all been erected, 
hydraulic jacks are fitted into these 
recesses and a force of 15 tons per jack 
is applied to the ring segments. expanding 
them against the clay outside. This expan- 
sion creates a small gap between the seg- 
ments forming the sides and those form- 

(Concluded on page 1435) 
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MOTORWAYS: HIGHWAY ENGINEERS’ FINAL 
DISCUSSION ON DESIGN AND CONSTRUCTION 


PECIFIC points arising from the 
series of three Papers presented 
recently under the title of ‘Lessons 
Learned on the Design, Construction 
and Maintenance of Motorways” were 
discussed at the last meeting of the 
Institution of Highway Engineers. 

The points discussed were (1) “End 
Result Specification” arising from the 
Paper by Mr. H. Bowdler, county surveyor 
of Kent (The Contract Journal, October 
13, 1960); (2) “Limits of Divergence from 
the Centre Line” from the Paper by Mr. 
R. F. Early, consulting engineer (C.J., 
December 8, 1960); (3) “The Time Factor,” 
from the Paper by Mr. W. Kirby Laing, 
chairman, John Laing and Son, Ltd. (C./., 
February 9, 1961); (4) “The Reduction of 
the Unpredictable Risks Normally Borne 
by the Contractor, with a View to Re- 
ducing the Overall Costs of Motorways,” 
introduced by Mr. O. A. Kerensky of 
Freeman Fox and Partners, consulting 
engineers. 


End Result Specification 


Cot. S. M. LOVELL, O.B.E., E.R.D., T.D., 
county surveyor, West Riding, and a past 
president of the Institution, introducing 
the subject of the end result specification, 
made it clear that in his remarks he was 
not of necessity committing himself to 
say that he very strongly agreed or dis- 
agreed. His object was to provoke dis- 
cussion, 

He said that in the case of roadworks 
it had not been possible in many past 
cases to define precisely what the require- 
ments were and this had led to the wide- 
spread use of vague general descriptions, 
all to often to such expressions as “to the 
Engineer’s requirements.” Such items had 
been incapable of precise costing, resulting 
in the contractor gambling on what the 
engineer would accept and being aggrieved 
when the engineer’s standards were higher 
and more costly than he had anticipated. 

In recent years, the work of the Road 
Research Laboratory had led to simple 
and reproducible tests which provided 
satisfactory criteria for determining 
whether the finished item would do its 
job. Unfortunately, it did not seem to 
Col. Lovell that this work had been given 
the prominence it deserved, since many 
specifications still required, for example, 
compaction by a minimum number of 
passes of a particular roller. Surely, all 
that was required was a resulting degree 
of compaction, usually specified in terms 
of air voids and moisture contents, rather 
than a specification of means not always 
certain to achieve the desired end result. 

He suggested that immediately obvious 
advantages arising from specifying the end 
result included: 

(a) The contractor would be encouraged 
to develop means of so doing more 
easily, which in the long run would 
result in more economical jobs. 

(b) At least some of the major points of 
difference between the resident engi- 
neer and the agent would be reduced 
to a simple matter of numerical results. 
This would make for more harmonious 
relations from which the overall job 
could not fail to benefit. 

(c) Greater uniformity of standards would 
result, which would eliminate the over- 
elaborate and over-costly as well as 
the skimped job which eventually 
failed. 

The only thing required in many in- 
stances was that engineers had the courage 
to commit themselves to the acceptance of 
definite characteristics in the job without 
several saving qualifications. He was con- 
fident that both engineers and contractors 
would agree that the sooner the engineer 
specified the ends and the contractor used 
his means to achieve those ends, the better. 

Col. Lovell quoted an example from a 
current specification where in one clause, 


relating to a granular sub-base, the words 
“As approved by the Engineer” were used 
three times. First it divided the aggre- 
gates into petrological types. Secondly it 
specified a grading curve and thirdly the 
thickness of the layers, ‘as approved by 
the Engineer” and fourthly that compac- 
tion be achieved by a specified number 
of passes by a svecified weight of roller 
“or as approved by the Engineer.” 

He suggested that the same results could 
be achieved by an end result specification 


worded on the following lines: (l) a 
soundness test for the aggregate which 
could be established by numerical 


standards; (2) a specific grading curve; (3) 
the thickness and placing of layers tied to 
density requirements; (4) particle size, 
which could be established numerically; 
(5) the compaction and density specified 
by an air voids content; and (6) tolerances 
for shape, which could be specified 
numerically. In all those cases there was 
nothing requiring “to the approval of the 
Engineer.” 

Finally he suggested it had been the 
experience of most of those who had 
tackled large jobs since the new road pro- 
gramme came into being that in the end 
they paid more than they had originally 
thought they should pay. He did not say 
that was wrong, he did not put it forward 
as a point of criticism, but merely as a 
fact. If that were so, he urged that if 
we were more careful and could use the 
end result specification, the initial cost 
might be more than expected, but the final 
cost would not be more. 

Mr. H. BOWDLER remarked that he was 
still in a quandary as to whether we should 
go to the end result specification or should 
modify to some extent our present speci- 
fications; he felt that there was something 
to be said for both. A recent specification 
had specified concrete by strength, but in 
regard to things like kerbs he was not 
sure that we had obtained a satisfactory 
product; he believed that a lot of the 
crazing that had been found in vibrated 
kerbs had been due to adopting a very 
dry mix. 

He had tried a number of end result 
specifications, particularly with asphalt. 
On two occasions he had provided that the 
contractor should have the freedom to 
specify whatever type of asphalt he liked, 
provided it would not deform when built 
up to a considerable depth and that it 
would give a life of five years. In one case 
the asphalt had a life of only just five 
vears, in another it had been down for 
12 years and still looked as good as when 
laid. That provision was made with a 
view to adopting any new methods the 
contractors had devised, and with a view 
to economy. The surfaces produced had 
cost considerably less than those produced 
to the specification he had been putting 
out for many years and he believed his 
authority had had the benefit of the 
reduced cost. He felt that they must 
clearly give the contractor the opportunity 
to explore new ideas or methods, and he 
was entirely with Col. Lovell that they 
must try to define precisely what was 
wanted. There should be a clear under- 
standing between engineer and contractor 
as to what the end result was to be. 

He mentioned a recent case where the 
air voids content and moisture content 
for a filling were svecified, but when doing 
the job they could not get the air voids 
content down to the low figure specified; 
the subsoil was of a peculiar type. 

For structural members he would rather 
specify precisely where the steel was to 
be, and the quality of the concrete, leaving 
it to the contractor to produce a column 
which would carry the given load. 


Centre Line Order 


Mr. R. F. EARLEY said it had been 
suggested that he should amplify his 
remarks dealing with the Centre Line 


Order and its cramping influence on the 
planning of the road. To do that he must 
first cover the relationship of landscaping 
to the design of the new road. 

The accusation had often been levelled 
at the engineers that their planning of 
roadwork was not in sympathy with the 
best principles of landscaping architecture. 
Papers had been written on the subject 
and much information was available to 
show how the combination of the vertical 
curves, horizontal curves and transition 
curves could be used to the best visual 
advantage. Occasionally, but rarely, an 
engineer had the unique opportunity of 
starting a road scheme from absolute zero. 
In that case he could for a short time use 
his full initiative to put these principles 
into the design of the road, but normally 
the line of the road was already influenced 
by many other considerations. 

At this very early stage the engineer and 
the landscape artist were usually in agree- 
ment and the engineer usually had a very 
complete knowledge of the potential land- 
scape use of the countryside through which 
the road was being planned. He would 
with pleasure keep his road on the high 
ground so that the road user could have 
the benefit of the extended views, he 
would take advantage of natural features 
and where possible would trace his road 
close to such natural features as wood- 
lands, lakes and suchlike, so that he had 
a natural backcloth to his road. He would 
find or create focal points and in most 
cases would take his new road over the 
existing roads so that the country lanes 
were undisturbed. 

Up to this point everything was happy, 
but not for long. Motor road standards 
had to be maintained and it was soon 
found that to incorporate all the natural 
features one would like to use would 
create a tortuous road quite unequal to 
the road standard required. 

The next stumbling block would pro- 
bably be gradients, which again had to 
meet certain requirements, and with the 
best will in the world the engineer was 
soon shifted from his ideal line to another 
which at least enabled him to provide a 
reasonable balance in cut and fill. This 
in turn usually dictated whether a side 
road was to be crossed over or under, 
and more of his good intentions dis- 
appeared when it was found that side 
roads must be drastically altered. Even 
this was not the end of the story. 

By this time the landowners were in a 
state of uproar and the line had to be 
revised to reduce the severance as much 
as possible. 

This brought us to the stage where the 
Centre Line Order could be considered. 
He had touched on only a few of the 
major factors influencing the location of 
that line. Other difficulties no doubt had 
had to be solved. These might include 
special junctions with existing road sys- 
tems and possibly the avoidance of areas 
of special development. Any one of those 
difficulties, however, would have the effect 
of tying the road at special points. The 
line now had little resemblance to the 
original ideal landscaped road. 

The creation of the Centre Line Order 
was a long and complicated administrative 
and Parliamentary procedure and it was 
usually with a great sense of relief that 
the engineer learned that the Order had 
been made. The way was now clear for 
detailed planning and design of the road 
and the engineer was presented with the 
last chance of making an interesting and 
pleasing design. In the days before the 
war and, of course, before the introduction 
of the Special Roads Act, quite wide limits 
of divergence were allowed in  Parlia- 
mentary plans, and in the older days of 
railway construction these were even 
wider. The present day Centre Line Order 
theoretically had no limits of divergence 
at all, but fortunately a Parliamentary line 
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had width as well as length and the width 
of line had been fixed as one indicated 
in one-sixteenth of an inch wide on a 6in. 
to one mile map. This represented 55ft. 
wide on the ground, and the engineer could 
presumably diverge that amount from the 
centre line with a clear conscience. 

But that was little enough. Quite often 
one of the first problems in landscaping 
was the location of the road on heavy side- 
long ground. Usually this was the type 
of ground to locate a road on, as it was 
very rarely useful for any other form of 
development. Except for grazing, it 
usually had little agricultural value. To use 
that type of land effectively it was often 
necessary to treat the two carriageways as 
separate roads and locate them one above 
the other. This, however, immediately 
contravened the Centre Line Order. 

This was only one instance where some 
divergence or widening out of the road 
could make for better planning. The 
engineer was always trying to avoid the 
“tooth-paste” form of road, where the 
constant width road was squeezed out mile 
after mile without variation. Time after 
time spinneys or woodland or any other 
natural feature could be incorporated into 
the design with great visual effect, but 
this usually involved detailed planning at 
a late stage, often involving the separation 
of the carriageways to form separate 
tracks, 

The logical reply to these comments was 
to say, either get your planning require- 
ments completed before the Order is made 
or go for another Order after it is made. 
These procedures, however, were quite 
impracticable. In the first case the Order 
was for an approved engineering line, but 
only after much consideration of alterna- 
tive proposals and probably culminating in 
a public inquiry. It would be impossible 
to attempt detailed landscaping require- 
ments for each proposal before the Order, 
and it would be a very brave man who 
attempted to go for a second Order after 
one had been made. 

Mr. Earley felt that, in the interest of 
speed of design and efficiency in planning, 
the engineer should be allowed same 
latitude in his design after the Order had 
been made and within some limits of 
divergence he should be able to plan his 
road to the best advantage without en- 
dangering the Order which authorised the 
road, 

His remarks, he continued, had been 
directed primarily to inter-city motorways, 
for these were really the only motorways 
they knew; but if they were to embark on 
urban motorways the engineer must be 
released from the restricting influence of 
the single line representing the Centre Line 
Order. With an urban motorway it would 
be an exercise in engineering surgery. The 
new road must be grafted on to the present 
development. Every structural device 
must be used to join the existing and the 
new together in the best way possible and 
it was extremely unlikely for the two 
carriageways to run together for very long. 
Each was likely to be designed separately 
and might at times be separated appre- 
ciably or might even run one above the 
other. The idea of trying to establish an 
urban road with a well defined centre line 
for the two carriageways was likely to be 
very difficult indeed. 

These remarks, he concluded, regarding 
Centre Line Orders might not appear very 
important in the tremendous amount of 
work involved in designing a motor road 
from zero; but they emphasised a point 
he had tried to make in his original paper. 
The methods employed in preparing de- 
tails of such a scheme and the co-ordina- 
tion of programmes of operation between 
all the people involved in the design— 
in this case the consultant, followed by 
the M.O.T. District Valuer, local authori- 
ties and other statutory bodies—should 
be constantly under review, the aim being 
to produce a programme of operation 
which reduced the volume of the work to 
a minimum and avoided delays and 
frustration and repetition of work. 


The Time Factor 


Mr. W. Kirsy LaInG said that in his 
Paper he had suggested that for any motor- 
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way a period of construction of either 
21 or 33 months was suitable, and it was 
based on getting a spring start. One 
supposed that was something which could 


not be achieved in every case, but 
it was the basis of his _ thinking 
when preparing the Paper. He had 


suggested it was possibly an advantage to 
be prepared to spend a little extra money 
to ensure that a continuous or tight pro- 
gramme was achieved. 

If he had judged the discussion aright, it 
seemed to him that the correct period 
for any road construction was three years. 
That he regarded as an extraordinary 
suggestion; it seemed that some people 
were more keen on saving the proverbial 
ha’porth of tar rather than getting the 
roads into operation as soon as possible. 
The same sort of attitude seemed to apply 
to some building owners in their treatment 
of contractors who were submitting bids. 
But he supposed that we as a nation had 
been conditioned to this sort of thing; so 
far as roads were concerned, there had been 
no major construction programme since 
about the year 60 B.C., when Julius Caesar 
was Minister of Transport! Mr, Laing 
did not denegate the work of Telford and 
other well remembered engineers of 
about his time; but they were engaged in 
improving the then existing roads rather 
than producing an entirely new highway 
system, with which we were faced at 
present in the construction of motorways. 

Submitting that in motorway construc- 
tion, as in other things, time was money, 
he quoted some figures relating to M.1, 
not just because Laing could not forget 
M.1, but because it was the only motorway 
in this country about which anything like 
complete figures had been published. He 
referred to figures used by Sir William 
Glanville in his Paper to the Institution 
of Civil Engineers at about the middle of 
1960; these figures were slightly different 
from those which had been announced by 
the M.O.T, in the last month or so, but 
the differences were not very significant, 

According to Sir William Glanville, the 
cost of M.l was £22,000,000, to which 
must be added £1,300,000 for interest on 
capital during construction. Mr. Laing 
felt that that figure was low; but it was 
Government money, and the Government 
could pay lower rates of interest than 
industry was able to achieve. However, 
sticking to the figure he had mentioned, 
he said it was based on a construction 
stage of one and a half years; but if the 
period were extended by an extra year to 
make it a three-season job, instead of the 
two seasons, the figure for interest during 
construction must be increased by about 
50 per cent., ie., by £650,000. 

Mr. Laing suggested that even if one 
spent, as he had mentioned in his Paper, 
an extra 1 per cent. in getting quicker 
completion of the work—and supposing 
14 per cent. were more correct—it would 
add about £300,000 to the cost of the road 
such as M.1, and we should have a very 
substantial amount in favour of construct- 
ing the road more quickly. So that he 
suggested the time factor in road con- 
struction was tremendously important; we 
ought to ensure that our roads were con- 
structed very quickly, so that we could 
produce savings to the nation in all our 
road construction. 


Reducing Contractors’ Risks 


Mr. O. A. KERENSKY said that for the 
last year or so there had been a marked 
tendency for the cost of motorway con- 
struction to rise and for keenness to tender 
to fall. The contractors seemed to be 
somewhat reluctant to underwrite the 
risks involved in this work. 

There seemed to be two major hazards 
which could cause severe losses to the 
contractor and against which he must 
ensure in his contract price, or gamble— 
(1) the weather, and (2) unknown soils, 
the unreliability of the information on soils 
given to him by the engineer. 

Dealing first with the weather hazard, 
Mr. Kerensky said it would appear that 
record speeds of construction had been 
established and were now accepted prac- 
tice. This imposed enormous strain on 
all concerned and on their resources, on 
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the engineer as well as on the contractor 
but perhaps more so on the contractor 
than on the engineer, The speed mania 
called for very heavy concentration of 
expensive plant and a considerable amount 
of labour, which must be continuously 
employed while on site, for the contractor 
could not afford having the plant or labour 
standing idle. 

Furthermore, all workers in the jn. 
dustry now had guaranteed minimum 
wages, wet weather or fine, and any 
stoppage of work due to weather involved 
the contractor in heavy expense. Obviously 
the risk must be covered in the price, |t 
seemed that there was something wrong 
when they asked the contractor either to 
take a gamble or cover himself, and jn 
either case the client would pay for some. 
thing which might or might not arise. 

In this connection he recalled that a 
few years ago, on a large bridge main- 
tenance job involving gritblasting and 
metallisation, the tender price appeared to 
be very high. On investigation it was 
found that the contractors were providing 
against stoppages due to bad weather, and 
rightly so. By introducing an item for 
standing time, i.e., by underwriting the 
weather risk, the client took a gamble 
instead of the contractor and, as the 
weather happened to be exceptionally 
good, the work was completed at a very 
much smaller cost than it would have been 
if the original tenders were accepted, 

Mr. Kerensky suggested, therefore, that, 
on the whole, motorway construction 
would cost less if some such device were 
introduced into the contracts. Items could 
be provided in the Bill of Quantities to 
cover the standing charges for the various 
types of plant and labour, and overheads, 
on a “so much per day” basis. The resi- 
dent engineer should then have the power 
to stop all or part of the work, after 
consultation with the agent, the contractor 
being paid for the interruption at appro- 
priate rates. The cost of this would, of 
course, be included on a provisional basis 
in the total price of the tender, thus pre- 
serving the competitive element in tender- 
ing. It followed almost automatically that, 
if the work were stopped by the engineer 
on account of bad weather, extension of 
time for the corresponding period must be 
granted; thus another risk would be 
removed from the tenderer, 

Concerning the types of soils to be 
encountered, he said the present Condi- 
tions of Contract were usually so worded 
that, no matter what data were given 
on the contract drawings, the contractor 
was held responsible for checking the 
information supplied. Thus, in Clause 
702, page 9, of the M.O.T. Standard 
Specification for Bridge and Road Works: 

“Soil Survey 

The information shown on the drawings 

about the general characteristics of the 

materials likely to be found in excavations 
has been obtained from investigations at 
selected points and the contractor shall 
take such steps as are practicable to satisfy 
himself that sufficient information is avail- 
able about the true sub-soil conditions.” 

How on earth could he do _ that? 
Obviously he could not. It was usual to 
have fairly thorough soil surveys carried 
out by specialist firms during the planning 
stage, while the contractor was given very 
little time for the preparation of tenders; 
obviously he could not be expected to do 
another soil survey as part of the tender 
work, Yet when millions of yards of 
earthworks were involved, incorrect in- 
formation as to the nature of the soil 
encountered could involve the contractor 
in very large losses. Again, a competent 
contractor was bound to cover himself 
against such a contingency, and again the 
client would pay, whether or not the 
information supplied was accurate. Mr. 
Kerensky suggested that the above clause 
should be revised and the engineer and 
the client must be prepared to take 
responsibility for the adequacy of the soil 
survey and, if this were shown to be 
inaccurate or inadequate, to compensate 
the contractor for the extra cost involved, 
if any. 

If this approach were adopted, he said, 
the burden of the gambling element would 
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be removed from the shoulders of the con- 
tractors; the total cost to the country of 
motorway construction would in the long 
run be reduced; more contractors would 
be willing to tender for the work, as the 
financial risks involved would also be 
appreciably reduced, and tendering would 
be more competitive. — 

Commenting on Mr, Laing’s. remarks, he 
said that if the contract period were 24 
instead of 1} years the interest cost 
during construction did not increase by 
50 per cent., but probably remained the 
same, because the interest depended on 
the money spent. Secondly, it did not 
necessarily follow that we should get more 
motorways. The total amount available 
for spending on motorways was limited 
and we could get the same quantity of 
motorways in the long run by building 
them more slowly, but all at the same time, 
for the same amount of cash. : 

Finally he asked how Mr, Laing had 
arrived at the figure of 1 per cent. for 
weather; he had thought it was more like 
30 per cent.—or was he wrong? 


General Discussion 


Mr. A. W. SHILSTON discussed an aspect 
of design procedure for motorways and the 
impact that it would appear to have on 
speed of construction; he referred to the 
sub-soil survey which nowadays formed 
an integral part of the pre-construction 

sign process. 

Oe abe be presumed that, as a result 
of this survey, probable sub-grade levels 
were determined and indicated on the 
drawings and from this information the 
construction depths and quantities were 
arrived at. j 

In flexible carriageway construction, 
ideally it would be desirable to determine 
the California Bearing Ratio values at 
frequent intervals, once excavation had 
started, to check construction depths and 
adjust sub-grade levels. Thus the sub- 
srade levels determined from site measure- 
ments might differ widely from those 
shown on the drawings and determined 
from the original sub-soil survey on the 
undisturbed ground. He found it difficult, 
therefore, to equate what was desirable 
from a design viewpoint with what was 
reasonably practical, having regard to the 
need for speed of construction, with con- 
tinuity of work for mechanical excavation 
equipment, ; 

“a presumably the determination of the 
correct formation level in road works was 
as important as in any other branch of 
civil engineering, he asked how the right 
answer was arrived at, having regard to 
the factors he had raised. 

It would be instructive if the authors 
primarily concerned with design could say 
whether they considered formation levels 
to be the subject of constant review during 
the excavation phase of construction, 
having regard to the results of frequent 
C.B.R. determinations; or whether this 
process should generally be complete 
before the tendering stage. Should the 
former view be held by designers, could 
the construction author say whether he 
considered this to be compatible with 
speedy and economical construction. 

Mr. A. GOLDSTEIN, R. Travers Morgan 
and Partners, commented that Mr. 
Kerensky’s suggestion concerning lost time 
due to weather was not so revolutionary 
as it might appear to be. There were 
forms of contract—and he referred to the 
CCC/Wks/1 contract used by some 
Ministries other than the M.O.T.—where 
there seemed to have been some com- 
promise, In the operation of that form of 
contract, something of what Mr. Kerensky 
had suggested did in fact take place. The 
resident engineer and agents got together 
and decided whether any day or half day 
could be written off, not with a view to 
making a direct payment, but to establish- 
ing a formula for extensions of time. He 
assumed contractors would agree that 
extensions of time were in fact of extreme 
value in one way and another. The diffi- 
culty about the present clause was that 
there was no formula which lent itself 
readily to the establishment of an equitable 
extension of time, and the matter was 
dealt with in very different ways from one 
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part of the country to another and from 
one employer to another. 

The technique suggested by Mr. 
Kerensky and which had been used in 
the CCC/Wks/1 contract gave the em- 
ployer, and particularly the resident engi- 
neer, a great deal of authority and power; 
it gave him a rather more unilateral power 
than did the present contract for road- 
works, and he thought there would have to 
be some agreement with the contractors 
on procedure. Nevertheless, it had worked 
quite well and he had not heard that any 
of the Ministries using it had experienced 
difficulty in obtaining sufficient numbers 
of tenders or sufficiently competitive 
tenders. 

He agreed that the element of risk was 
the nub of the contractor’s business, and if 
contractors wished to have the risk 
deleted from their work they would in 
fact became similar to contractors of 100 
and 150 years ago, who were contractors 
for labour only, although they took their 
own risks, of course, in terms of assessing 
the productivity of labour; the client pro- 
vided the material. One would doubt 
very much that in these enlightened days 
the contracting industry would welcome 
such a retrograde step. 

On the question as to whether the client 
paid more or less for the risk taken, he 
doubted whether much significance would 
be given to it, These matters of risks had 
a happy habit of working as “swings and 
roundabouts.” 

There was an aspect of the end result 
specification which was not quite manifest 
on the surface. It was that in the specifi- 
cation of roadworks, bridgeworks and civil 
engineering work of most kinds the diffi- 
culty was not that of specifying minimum 
standards, but of assessing whether one 
was getting adequate value for money. 
One could not specify precisely what the 
requirements would be; one could say that 
one wanted certain minimum standards, 
but if one left it at that one ceased to 
hold control as to whether one was getting 
the best value for money, Consequently, 
he suggested that an end result specifica- 
tion, carefully considered, was certainly 
part of the solution of the problem, but 
by no means the whole solution. 

Mr. W. Woops, referring to the centre 
line survey, said he had understood that 
Mr. Earley was trying to take the onus 
of risk from the consulting engineer and 
to put it on to the client; he had already 
a leeway of 55ft. and yet would like to 
see that cushioned a little further, Mr. 
Woods mentioned an instance which led 
him to make the point that if the con- 
sulting engineer were to be allowed a 
leeway greater than 55ft., which was the 
width under the Order, the result would 
be chaotic. 

Concerning the end result specification, 
he agreed with Col. Lovell that the pro- 
vision for approval by the supervising 
officer could be embarrassing, especially as 
he had also the authority to disapprove; 
when a resident engineer began 
approving or disapproving materials and 
so on he was taking away some of the 
liability from the contractor. 

He did not agree that it was not possible 
to say for how long a highway surface 
should last; a good highway engineer 
should be able to assess the life of his 
pavement. 

On the question of tendering, there was 
something to be said for moving the 
liability from the contractor to the client. 
On the other hand, the contractor had had 
considerable experience and had plenty of 
Statistics available from the Meteorological 
Office which would give an idea of the 
weather to be expected. 


He was very interested in Mr. Laing’s 
figures and he agreed that the time factor 
was very important from the road users’ 
point of view. 

Mr. H. BARNES, Road Research Labora- 
tory, urged that the most important thing 
was to test the work as it progressed, so 
that they could correct any tendency for 
the work to go wrong before anything 
disastrous occurred. On the other hand, 
if part of the work were unsatisfactory 
and it was not brought to light until the 
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end of the job there would be infinite 
argument. 

Mr. W. R. THOMSON, county surveyor, 
Worcestershire, expressed surprise to hear 
Mr. Laing say that there seemed to be 
a body of opinion in favour of the three- 
year contract period. From a good deal 
of experience Mr. Thomson was certain 
that we should go for the shorter contract 
period. From October or November the 
contractor should have the chance to plan 
the work, probably get a bit of excavation 
done, and particularly organise the sup- 
plies of materials, making arrangements 
with the suppliers and other contractors. 
That would give him the chance to have 
things in order for a spring start. The 
work would then go through the next 
spring and summer; and Mr. Thomson 
agreed that the aim should be to finish 
the job in October. 

In Worcestershire for good reasons they 
could not get started on one contract until 
April or May, the contract period being 
18 months. The back end of the year was 
very wet and they ran into difficulties 
because the extension of time pushed the 
job into another winter. 

Concerning the contractor’s risk in re- 
spect of weather, he had understood Mr. 
Kerensky to say that the client would pay 
in any case, that at the moment the con- 
tractors made an allowance in the tender, 
and took a gamble by allowing for so 
many days in the Bill of Quantities at a 
fixed rate. Mr. Thomson thought there 
was something wrong with that reasoning, 
because he had found that contractors 
were very quick to say that, due to very 
bad weather, they were entitled to more 
allowance than for the normal weather; 
in many cases they would go further and 
would ask for extra time and money be- 
cause the bad weather had upset their 
programme. 

However, as one who could speak with- 
out any personal bias, he said many con- 
tractors did not seem to assume that there 
was a contractor’s risk in it. If that were so, 
why bother about a formula such as Mr. 
Kerensky had suggested? There were so 
many facets of the job, some of which were 
affected by bad weather, but some were 
not, 

Mr. A. E. Burks, Road _ Research 
Laboratory, asked why we should not 
start by arriving at some sort of basis for 
agreement. If the contractor were able 
to put a claim forward to cover the effects 
of abnormal weather, he could equally 
start off by making some assessment of 
the cost to him. , 

One of the most important factors 
behind Mr. Kerensky’s argument was that 
by eliminating some of the elements of 
risk, the small contractor who was pre- 
viously unable to gain on the roundabouts 
what he had lost on the swings because, 
having lost on the swings, he was in no 
position to go on to the roundabouts any 
more, would feel more inclined to take 
on the job. 

Concerning Col. Lovell’s remarks on 
specifications, Mr. Burks said it seemed 
that there were three ways of specifying 
what was wanted, corresponding to the 
three degrees of ignorance. If one did 
not know very much about what was 
wanted, one left it to the resident engi- 
neer’s discretion; if one knew a little more 
One was more inclined to _ specify 
the means by which the requirements 
should be met; and if one knew a great 
deal one was more inclined to specify the 
end result—and there was the advantage 
that it provided room for the contractor 
with initiative. 

It had been suggested by one speaker 
that probably the best way in which to 
specify the end result was on the statistical 
basis. It was of no use specifying certain 
minimum standards and expecting that the 
contractors would never go outside them, 
because in any job a number of factors 
were involved and occasionally those 
factors were adverse. So that the con- 
tractor should be told that the engineer 
was prepared to accept 5 per cent. outside 
certain limits. The contractor would then 
not exceed the 5 per cent. allowance. 

Mr. L. MOUNTSTEPHEN, M.O.T., com- 


(Concluded on page 1436) 
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£2M. DAM CONTRACT FOR 
TAYLOR WOODROW 


Sierra Leone Water Supply Project 


CONTRACT worth £2 million has 


been awarded to Taylor Woodrow 
(Sierra Leone), Ltd., by the Crown 
Agents for Overseas Governments for 
the construction of a 900ft. long earth 
dam in the Guma Valley, Sierra Leone. 
The dam will hold 4,400 million gallons 
to augment the water supply of Freetown. 
At its highest point, it will rise 190ft. 
above the river bed. The site is a narrow 
steep-sided gorge in the mountainous forest 
reserve area, near the villages of Hamilton 
and Sussex, and about 16 miles by road 
south of Freetown. Some 1} million cubic 
yards of fill material will be used in the 
construction, and excavation from the 
bottom of the dam and from the cut off 
trench will amount to about 350,000 cu. yd. 
The area to be cleared before flooding 
covers 230 acres, mainly thickly wooded. 
Construction of a  forebay, culvert, 
diversion tunnel and spillway are among 
the works to be carried out, together with 
a valve shaft with draw off pipework at 
the site of an existing outlet tunnel. Some 
9,000 cu. yd. of concrete will be required 
and nearly 2,000 yd. of pipe will be in- 
stalled. The diversion tunnel will be 
16ft. diameter and 1,200ft. long. 
Work begins next month and will be 
finished by 1965. Howard Humphreys and 
Sons, London, are the consulting engineers. 


TENDERS SOON FOR MULL 
ROAD IMPROVEMENT 


Tenders are to be invited shortly for 
reconstructing the most westerly 4} miles 
of the Salen-Fionphort road (A.849) on 
the island of Mull. A grant of 100 per 
cent. is being made by the Secretary of 
State towards the cost, estimated at about 
£125,000. 

The scheme, which will extend from 
Fionphort to the Suie diversion just west 
of Bunessan, forms part of the Crofter 
Counties programme and marks the con- 
tinuation of the reconstruction of the road 
to Iona which was begun before the war. 
At present the length of road to be im- 
proved is narrow with awkward bends and 

. steep gradients, and has not enough passing 
places. It will be provided with a 10ft. 
carriageway, within an overall road width 
of 19ft., approximately 12 passing places 
to the mile and turning places at half mile 
intervals. Several culverts will be rebuilt 
and short lengths of footpaths will be pro- 
vided where required. 

The scheme has been prepared and will 
be supervised by the Argyll county 
engineer, Mr. J. Smith, B.Sc., M.I.C.E. 


BUILDING CAREER— 
POSTER COMPETITION 


A poster competition is being sponsored 
by the North Western Educational 
Association for the Building Industry in 
connection with the Commonwealth 
Technical Training Week. 

Open to students of colleges of further 
education within the area of the 
Association's activities, the competition is 
for a poster which will draw the attention 
of school leavers to the possibilities of the 
building and allied construction industries 
as a career. Details are available from 
W. R. Wilson, B.Sc., hon. assistant 
secretary, Riversdale Technical College, 
Liverpool, 19. 


BROADSTAIRS SEA WALL 


J. W. Ellingham Ltd., Maidstone, are the 
contractors for the Dumpton Gap (Broad- 
Stairs) sea wall described in last week’s 
issue. 
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£25M. WEST LONDON FLOOD 
PREVENTION SCHEME 


HE Rivers and Drainage Committee of 

the L.C.C. have approved a £2} million 

scheme for increasing the capacity of the 
sewers in West London. 

In recent years a number of basements 
in West London have been flooded in 
times of storm, the sewers at present being 
able to cope with only a rainfall of Jin. 
an hour. This capacity is to be increased 
to jin. an hour, which is expected to be 
sufficient to deal with rainfall of higher 
intensities over small parts of the area. 

About nine miles of sewers will be en- 
larged, duplicated or provided with relief 
sewers. New pumping plant which is 
expected to come into operation in 1962 
at Lots Road pumping station, Chelsea, 
will be capable of dealing with the in- 
creased flow, but Hammersmith pumping 
station will need to be enlarged and 
modernised. 

There are 430 basements in Kensington 
and 120 in Hammersmith which have floor 
levels below or less than one foot above 
the crown of the sewers. With the im- 
provements now envisaged these will be 
less subject to flooding, but the problem 
they present is being considered separately 
in conjunction with the borough councils. 

Although it would be impossible to pro- 
vide a sewerage system which would 
guarantee complete immunity from flood- 
ing under all conditions, the Rivers and 
Drainage Committee are confident that, 
subject to the borough councils concerned 
carrying out any necessary works to the 
borough sewers, the proposed works will 
give immunity in normal summer thunder- 
storms to all the other basements in West 
London. 


NOISE CONTROL CONFERENCE 


The problem of controlling noise will 
be discussed at a three-day conference at 
the National Physical Laboratory, Tedding- 
ton, starting on June 26. 

Organised by the N.P.L., the Building 
Research Station and _ the National 
Engineering Laboratory, of the D.S.I.R., 
the three-day programme will comprise: 

June 26—General survey of the problems 
of noise control, fundamentals of hearing 
and measurement; instrumentation; sources 
of noise in aerodynamic processes: 
demonstrations. 

June 27—Noise from gears, engines and 
fans; vibration isolation; ear protection: 
reduction of jet engine noise; propagaton: 


insulation and absorption; problems _ in 
factories. 
June 28—Industrial deafness, audiometry 


and the assessment of damage risk: effecis 
of noise on performance; amenity problems 
—aircraft, motor vehicles and buildings: 
noise nuisance and legislation. 

Invitations to the conference are issued 
by the Director, National Physical 
Laboratory, Teddington, Middx. 


£24M. NAVAL STORAGE DEPOT 
IN SCOTLAND 


A Naval storage depot is to be built in 
the Cambletown area of Scotland, at a 
probable cost of about £2}m. _Inter- 
national tenders will be invited in June 
and bids will be due on August 24 (see 
official advertisement on page 1405). 

The contract will include the supply and 
construction of semi-buried steel storage 
tanks, pipelines and_ services, plus 
buildings, roads and footpaths. 


NEW BELFAST AIR TERMINAL 


Nutt’s Corner, Belfast, is to be replaced 
by a new civil air terminal to be sited 
at Aldergrove. Work is planned to start 
this autumn and is expected to be complete 
by the spring of 1963. The Air Ministry 
Works Department will place the contract 
and supervise construction. 
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Late Construction News 





£400,000 BIRMINGHAM  BLOCK.—Demo- 
lition work has started on a site at New 
Street, Birmingham, where a four-storey 
block of shops, showrooms and offices js 
to be built for Colonnade Developments, 
Ltd. Tersons, Ltd., are to erect the build- 
ing at a cost of about £400,000. The 
architects are Cotton, Ballard and Blow, 
Cavendish House, Waterloo Street, Bir- 
mingham, 2, and Oswald A. Wainwright 
and Partners, 5 Baker Street, London, W,], 
are the quantity surveyors. 

NIGERIAN PoOwER STATION. — Gammon 
(Nigeria), Ltd., are to carry out the civil 
engineering works in connection with a 
new power station to be built at Afam, 
near Port Harcourt, for the Electricity 
Corporation of Nigeria. The contract js 
worth about £376,869 and is due for com- 
pletion within 15 months. 

COLLEGE BUILDINGS CONTRACT. — The 
L.C.C. have accepted the £421,688 tender 
of Rush and Tompkins, Ltd., Sidcup, Kent, 
for the erection of new buildings at Mount 
Clare and Downshire House, Wandsworth, 
for the use of Garnett College, Southwark, 

ASTON HOsPITAL’ BLOCKS. Sheffield 
Regional Hospital Board have placed a 
£200,417 contract with W. J. Simms, Sons 
and Cooke, Ltd., Nottingham, for develop- 
ment at the Aston Hall Hospital, Aston-on- 
Trent. Two 40-bed blocks and two 30-bed 
blocks are to be erected, together with 
patients’ workshops. 

PORTSMOUTH DWELLINGS.—The tender 
of John Hunt, Ltd., Cleveland Road, 
Gosport, at £263,878, has been accepted 
by Portsmouth City Council for the erec- 
tion of 88 flats and 16 garages at Wingfield 
Street. 

Direct LaBourR ScHOOL.—Sunderland 
B.C. have accepted the tender of their 
public works department, at £406,326, for 
construction of the first stage of a com- 
prehensive school at Hvlton Red House 
Estate. The school will eventually have a 
12-form entry. 

CUMBERLAND Factory.—John Twiname, 
Ltd., Brigham, Cockermouth, have secured 
a £250,000 contract from Nestle, Ltd., for 
building a new factory at Dalston, four 
miles south of Carlisle. 

SCUNTHORPE FLATS.—The Housing Com- 
mittee of Scunthorpe B.C. have accepted 
the £196,512 tender of L. H. Beal and Son, 
Ltd., Hull, for the erection of a 14-storey 
block of 79 flats at Westcliffe housing 
estate. The site is intended ultimately to 
take 2,000 dwellings. 

GHANA RUNNING TRACKS.—-Contracts to 
build two Olympic Games type running 
tracks in Ghana have been won by En- 
Tout-Cas. Ltd., Syston, Leics. The tracks, 
which will be of the standard 400-meter 
size, are to be constructed at Kumasi and 
Accra. 

HALSTEAD SEWERAGE SCHEME.—Work is 
to commence in about two months’ time 
on Halstead (Essex) R.D.C.’s_ sewerage 
schemes at Pebmarsh, Greenstead Green, 
and Toppesfield. The £97,281 tender of 
Marshall Andrew and Co., Ltd., 40 
Broadway, London, S.W.1, has been 
accepted for the work. 


MarGATE DEVELOPMENT.—Bernard Sun- 
ley Investment Trust plan to undertake 
a £lm. seafront development at Margate 
on a 4}-acre site opposite the station. The 
plan includes 136 flats in an _ 18-storey 
block, 50 shops, a public house, 40 garages 
and parking space for 320 cars. Subject to 
planning permission, work will start in the 
late summer. 

STUDENTS HEADQUARTERS.—Wm., Cowlin 
and Sons, Ltd., Stratton Street, Bristol, 2, 
will be the contractors for a new head- 
Clifton for the 


quarters building at 

University of Bristol Students’ Union. Alec 
French and Partners, Pearl Assurance 
House, Prince Street, Bristol, 1, are the 


architects for the scheme, which is still in 
the design stage. The quantity surveyors 
are Messrs. Gleeds. 2 Park Street. 
Bristol, 1. 
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SOUTHERN REGION TACKLE EARTH SLIP 
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ild. 9 cu. ° ap in allway mbpankmen 
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Ow, 
sir- a late December engineers of the There were in the district two I9RB_ the slip had worsened and the gap beneath 
ght J Southern Region of British Rail- excavators, fitted with grabs, which had the sleepers had extended to 5ft. 
hil ways have been tackling one of the most been used on previous slip work, and First deliveries of material arrived at 
urgent and tricky jobs of embankment these were called to the site to assist in the site within two days and work pro- 
on ce tem Bintan emote ies then waudiis in off-loading material. Efforts were also made ceeded on off-loading and transporting to 
ivil repal ee & to obtain two bulldozers for moving the’ the bottom of the bank. This was no easy 
la recent years. ue , material to form a berm from where it task as the large tonnage of material had 
‘m, A labour force of 60 men, divided into 
ity two shifts, has been working day and 
is night to fill a gap approximately 250ft. long 
m.- by l6ft. by 28ft. caused by a landslip. 
Something over 20,000 tons of material 
has been needed to build up the breach 
he the result of the exceptionally heavy rains 
ler of the autumn which had weakened the 
nt, embankment and the sub-soil on which it 
= was founded. 
. The beginning of the slip- the site of 
, which was at a point about one mile east 
Id of Hook Hants, on the northernmost 
a line carrying the stopping trains between 
ns Basingstoke and Woking-——was first noticed 
p- on December 27 by a ganger on a routine 
n- maintenance inspection. He immediately 
ed closed the up local line to traffic and 
th arranged for a message to be sent to the 
chief permanent way inspector and the 
er district engineer, Woking, Mr. R. A. 
d, Hamnett. 
od On their arrival at the site the position 
c- had deteriorated and there was then 
ld about a foot gap under the sleepers over 
a length of some 150ft. As the edge of 
d this gap was close to the up main line 
ir from Southampton and Exeter to Waterlco 
yr it was decided in the interests of safety 
1- to close this line to traffic also. 
se It was clear that a considerable berm 
a would be necessary to stabilise the slip 
and the district engineer endeavoured to 
: make arrangements for material to be 
“s provided from the Southern’ Region 
: quarry at Meldon in Devon. Unfortunately, 
ir owing to the large number of slips which The original slip, showing the up slow line suspended and a signalling main still in position 
had occurred in the preceding months, the , 
quarry had very little stone dust left and ; i: 
\- would have been unable to supply the would be deposited by the I9RBs to to be handled in a limited space, down a 
d estimated 10,000 tons at the required rate. the bottom of the bank. bank which had not become stabilised. 
L, While the quarry was able to supply a The district engineer's first inspection Material was brought to the site on the 
y certain amount of auarry waste. other was at about 11.30 a.m. on December 27. UP Main, while it was unsafe for 
§ material had to be obtained and arrange- At about 2 p.m. on the same day, while Passenger trains, it could. be _used for 
0 ments were made for a quantity of sand he was making the arrangements for material trains. This left two lines open 
to be excavated from a site at Woking. plant and material, he was informed that for traffic, the down main and the down 
0 local. In the initial stages there were 
g many delays to traffic owing to the up 
be trains having to shunt at Hook to get on 
, to the down main line which was used 
r as an up line, the down local being used 
j for all down trains. 
In order to ease the traffic working at 
‘ Hook, a turnout was placed in the up 
, main and the down main was connected 
P to the up so that up trains could run 
c straight on to the down main line. 
f However, within a _few days the slip 
0 had worsened considerably and_ the 
9 formation fell away from under the up 
main line. The slip then extended to 
about 250ft. and at the London end had 
> damaged one barrel of a twin 6ft. culvert 
e and broke the country side wing wall. 
e It then became obvious that very 
e much more stabilising material than was 
y first estimated would have to be brought 
S to the site. Something of the order of 
) 20,000 tons was thought to be required. 
, In addition, in order to restore the 


waterway through the culvert and. to 
provide support for the berm alongside 
the stream, it was decided to drive 
Larssen No. 3 sheet piling. For this 
purpose a third l19RB was put in 
operation on the site, using a No. 7 


power hammer. A further bulldozer was 
also brought to the site to aid the earth- 
moving and this was later supplemented 
by a Case 800 machine. 
When the formation fell .away from 
below the up main line, it was no longer 
(Concluded on next page) 





Another view of the slip. The ballast shoulder of the original formation may be seen 
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COMMITTEE TO REVIEW SCOTTISH 
POWER SCHEMES 


Hydro-Electric Work Deferred 


HE Secretary of State for Scotland, 
Mr. John Maclay, announced in the 
Commons last week that no further 
hydro-electric generation schemes 
would be allowed to proceed until a 
departmental committee had reviewed 
the arrangements for generating and dis- 
tributing electricity in Scotland. 

In his statement Mr. Maclay said that 
no final decision to proceed with the £4.2 
million scheme for harnessing the water 
power of Glen Nevis would be made until 
the committee’s report had been received 
and considered. 

Details of this scheme were published in 
October and 25 objections have been 
lodged to it. The Secretary of State said 
that the appointment of the committee 
would not preclude the simultaneous con- 
sideration of the specific objections to the 
scheme and he was considering whether 
a public inquiry into these objections 
should be held at an early date. 

Mr. Maclay pointed out that it was 18 
years since the Cooper Committee sub- 
mitted the report which led to the estab- 
lishment of the hydro-electric board. Since 
then the board had developed Highland 
water power resources effectively and with 
general approval, taking electricity to 92 
per cent. of the present potential 
customers. 

During these years, he said, there had 
been technical advances in other methods 
of generating electricity and, while the 
relative cost of thermal generating was 
taken into account when _ individual 
schemes were under consideration, there 
had been no general examination of the 
whole subject since 1942. The stage had 
now been reached where the basic issues 
involved called for careful and thorough 
examination in principle rather than in the 
context of a public inquiry into an 
individual scheme. 

The Secretary of State added that he 
could not say how long the committee 
would take to complete their task, but he 
thought it would certainly be six to nine 
months. 


(Concluded from previous page) 
possible to use this line as a ballast road 
and material had to be brought in on the 
down main line, leaving the down local 
line only available for traffic working. This 


of course aggravated the delays to 
normal train services, even though as 
much as possible of the service was 


diverted via other routes. 

In order to reduce the length of single 
line working, crossover roads were 
installed on either side of the slip so that 
up trains could run direct on the up line. 
through the connection previously referred 
to, on to the down main and straighi 
across on to the down local and then be 
brought back on the down line on the 
London side of the slip. 

Efforts were then concentrated on re- 
making the formation of the up through 
line so that it could again be used for 
ballast train working and release the down 
through line for all up trains. 

The work of off-loading continued 
without interruption and by February 4 it 
was considered that the berm contained 
enough material and off-loading was 
halted. By that date, 2,142 wagons, each 
containing on average 10 tons of material, 
had been off-loaded. The continuing rain 
and the limited space available at site 
complicated these operations, and as the 
two RBs could reach only two wagons at 


Brick Supplies 

When Mr. Gower inquired in which 
parts of the United Kingdom there were 
still shortages of bricks, the Minister of 
Works, Lord John Hope, replied that de- 
livery periods for certain types were still 
longer than he could wish, but there had 
been a small increase in bricks in stock 
since the beginning of the year. He had 
no evidence of any work being held up 
through lack of bricks. 


Bradford Hospital 


Mr. G. Craddock asked the Minister of 
Health, in view of the fact that more than 
2 years ago £500,000 had been allocated 
for the erection of a new Bradford Royal 
Eye and Ear Hospital, if he would now 
state the date when building would com- 
mence. 

Replied Mr. Enoch Powell: The sketch 
plans are under consideration, but I can- 
not yet give a commencement date. 


Prestwick Airport 


Questioned by Mr. Ross about develop- 
ments at Prestwick Airport, the Minister 
of Aviation, Mr. Peter Thorneycroft, 
replied that on present planning, tenders 
would be invited for the first contract for 
the terminal building in April with a view 
to starting work in June. 


Building Projects (Staffs.) 


The Minister of Education, Sir David 
Eccles, in a written answer informed Mr. 
Swingler that he had approved the follow- 
ing projects submitted by Staffordshire 
Education Authority for the building year 
1962-63: 


Aldridge R.C. Primary and _  Secon- 
dary; Brownhills, Ogley Primary; Cannock, 
Limepit Lane Junior; Coseley, Lanesfield 
Primary; Darlaston, Bentley Junior, 
St. Josephs R.C, Primary; Leek, Crompton 
All Saints C. of E. Primary; Lichfield, 
Stowe Hill Primary, Lichfield Secondary; 
Newcastle-under-Lyme, Roe Lane Infants, 


each end of a train, the centre wagons had 
to be off-loaded by hand. 

During the course of the work, it was 
decided that the Meldon quarry waste, 
which was adequate for forming the berm, 
was not suitable material for remaking 
the embankment and as Meldon quarry 
could still not provide sufficient quantities 
of Meldon stone dust, similar material 
was purchased from a quarry in the 
Mendips. Delivery from this source reached 
approximately 500 tons a day at times. 

All this material was delivered by rail. 
The nearest road to the site was a narrow 
lane about 4 mile away and to have 
brought material by road by this means 
would have meant bulldozing a way 
through a wood. To have brought material 
in from the closest main road would have 
entailed constructing temporary bridges 
over streams, 

When the up main formation was remade 
for use by ballast trains, the formation 
had been raised to the required level 
using either sand from Woking or stone 
dust from the Mendips as it arrived. This 
was, of course, not suitable for permanent 
formation and on the weekend of 
February 4/5, the formation was dug out 
to a depth of approximately 2ft. 6in. 
below sleepers and trimmed off to fall to 
cess. Roofing felt was laid over the 
surface and covered with about 9in. of 
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Red Street C. of E. Infants, Westlands 
Secondary (Boys) and Westlands Secondary 
(Girls); Pelsall Secondary; Rugeley, Pear 
Tree No. 2 Primary; Stafford, Leasowes 
Junior; Tamworth, Comberford Estate 
Infants; Wednesfield, Ashmore Park 
Primary; Willenhall, Pool Hayes Secondary; 
Wombourn Infants; extensions and adapta- 
tions — Kidsgrove Secondary; Newcastle- 
under-Lyme. Clayton Hall Grammar: 
Sedgley, Ellowes Hall Secondary. 


Barry-Cardiff Road 


Replying to Mr. Gower, the Minister of 
Transport, Mr. Ernest Marples, said that 
he was considering proposals by Glamorgan 
County Council for three major improve- 
ments schemes on the B.4055 between 
Barry and Cardiff, and he hoped to 
announce his decision very soon. He was 
advised that work would start on a 
further widening scheme at Eastbrook as 
soon as the land had been acquired by the 
highway authority. 


Motorways (Lighting) 

In a written answer the Minister told 
Mr. C. Royle that he saw no practical 
advantage in having a pilot scheme for 
lighting motorways since it was not his 
present intention to light rural motorways 
while heavily-trafficked all-purpose roads, 
where the hazards from _ pedestrians, 
cyclists, general traffic movement and 
obstructions were greater, remained un- 
lighted. 


Ice-bound Roads 


In another written answer the Minister 
of Transport agreed with Mr. Speir that 
many accidents happened through vehicles 
skidding on ice- and frost-bound roads. On 
the roads for which he was the highway 
authority, he said a sustained effort was 
being made to improve the speed and 
efficiency of preventive measures, and was 
showing good results. The results of their 
experience with any new materials, 
appliances or technique were made known 


to local highway authorities who could 
adopt on their own_ roads __ those 
which proved successful. Local highway 


authorities were increasingly alive to the 
importance of timely and effective action, 
especially on the busiest and fastest 
traffic routes. Varying standards of per- 
formances were, however, _ inevitable, 
particularly in relation to secondary roads, 
in view of the wide differences of 
topography, traffic and climate between 
one area and another. 


sand, on which was placed about 6in. of 
chippings, followed with standard track 
ballast to normal sleeper level. 

It was possible to re-open the up fast 
line to traffic at a speed of 5 m.p.h. on 
February 6. This speed limit was raised 
by stages and was removed entirely on 
February 17. The up slow line was opened 
to traffic on February 13, following 
similar treatment. 

While the off-loading was being carried 
out, work proceeded on. pile driving along 
both sides of the stream passing through 


the damaged culvert. This part of the 
scheme is also being held up by the 
unstable site conditions. The 19RB 


driving the 40ft. piles to a depth of 25ft. 
must itself be supported by temporary 
piles at each new position. 

Apart from this work all that remains 
to be done is to soil and seed the new 
bank slip and berm. However, more 
remedial work may be necessary to other 
parts of the embankment, the complete 
} mile length of which is now being 
investigated by the Southern Region's 
Soils Mechanics Section. 

Southern Region staff have carried out 
the whole of this urgent reconstruction, 
under the supervision of the district 
engineer, Mr. R. A. Hamnett, A.M.I.C.E. 
The chief civil engineer, Southern Region, 
is Mr, A, H, Cantrell, M,I.C.E, 
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HIGHEST-EVER ACCIDENT FIGURES IN 
CONSTRUCTION INDUSTRIES 


Melancholy Picture, Says Minister 


A DISTRESSING and melancholy 
picture was painted by the pro- 
visional figures for accidents throughout 
industry during 1960, said Mr. Peter 
J. M. Thomas, Parliamentary Secretary 
to the Ministry of Labour, at the annual 
dinner of the London Building and 
Engineering Contractors Accident Pre- 
vention Group last week. 


The figures showed, he continued, that 
there were 20,596 reported 
accidents during 1960 in the 
construction industries, an 
increase of more than 2,000 
over 1959, and that fatalities 
had increased by 65. These 
figures were higher than ever 
before, and amply illustrated 
the point that more could 
and must be done if this grave 
problem was to be energetically 
and successfully tackled. 

In the last seven years one 
man in ten in the construction 
industries had been badly 
hurt, and in the last six years 
one man in a thousand had 
been killed. 


The Cost 


It was difficult to estimate 
correctly what the cost of 
accidents was to the country 
and to industry. Mr. Thomas 
said, but according to figures 
prepared by the British Produc- 
tivity Council, the cost of 
accidents to industry generally 
was 19m. man-days and about 
£100m. in lost production each 
year. 

For the construction indus- Mr. P. 


tries, he stated, the National Mr. 
Federation of Building Trades 
Employers had estimated that accidents 


cost in the region of £20m. a year, or 7s. 
per week for every person employed. The 
cost in terms of human suffering was 
incalculable. 

Codes of safety regulations which would 
for the first time cover the construction 
industries as a whole were in preparation, 
and it was hoped that when all these 
regulations were in force the industries 
would have comprehensive safety pro- 
visions, compliance with which would at 
any rate go some way towards reducing 
the grim annual toll of accidents. 


(Concluded from page 1428) 

ing the floor or invert of the tunnel. Into 
each of these gaps are placed first two 
cast-iron knuckle-pieces shaped to conform 
to the contour of the segments below and 
then two pairs of cast-iron taper packings 
which hold the whole ring firmly in place 
when the pressure of the jacks is released. 

The segments have shallow interior ribs 
which are enlarged to form perforated lugs 
at regular spacing round the periphery of 
the ring for handling purposes and to pro- 
vide for the fixing of the railway equip- 
ment in due course, e.g., signal equipment 
and cable brackets, noise reduction 
screens, and tunnel lighting. The internal 
diameter of this type of lining, from rib 
surface to rib surface, is 12ft. 8in. This 
is somewhat more than is absolutely neces- 
sary but the external diameter is the same 
as that required for the conventional cast- 
iron lining which may have to be used on 
certain lengths where there are junctions, 
cross-passages, or other special features. 
The conventional lining, of 12ft. internal 
diameter, has deep recesses which can be 
used to accommodate comparatively bulky 


Legislation was only a small part of the 
story, Mr. Thomas continued. Statutory 
requirements were, by nature, minimum 
requirements. Safety in industry could be 
achieved only if there was a clear realisa- 
tion on the part of those who worked in it, 
whether employers or employees, that they 
had a personal responsibility for improving 
standards. 


They were, he was afraid, a long way 
from that goal. There were firms in the 





M. Thomas speaking at the dinner with 
B. A. C. Whyte seated on the right 


construction industries with an _ out- 
standingly good safety record, but 
unfortunately there were still not enough 
of them. It was all too easy to leave the 
work and responsibility to the few 
enthusiasts who were prepared to devote 
time and money to the pursuit of higher 
standards. 


Not Enough Groups 


After congratulating the group, and 
other similar groups in different parts of 
the country, on their efforts towards 
accident prevention in the industries, Mr. 


signal equipment and other apparatus. 
The recesses in the flexible jointed cast- 
iron lining are shallow, so that all equip- 
ment necessarily stands out from the 
inner surface of the tunnel lining. 

The precast concrete lining of the other 
half of the tunnels is also of a new type. 
The tunnel itself is driven by the larger 
of the two drum diggers, to give space 
for a tube of 12ft. 6in. internal diameter 
with a lining of precast concrete segments, 
of which various thicknesses—from 44in. 
to 9in.—have been tested. The final thick- 
ness to be used for the Victoria Line may 
be 6in. 


Identical Segments 


Each tunnel ring is made up of 14 
identical segments having one cross-joint 
face convex and the other concave, so that 
they fit together with knuckle joints simi- 
lar to those used for the iron segments. 
When the 14 segments are assembled a 
gap of about 7in. remains at the top. This 
gap is filled by a pair of reinforced con- 
crete folding wedges having plane contact 
faces and concave and convex faces 
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Thomas deplored the fact that there were 
not more groups of this kind, and that 
the membership of those that did exist, 
in spite of its considerable expansion over 
the years, did not cover anything like 
the proportion of firms which had to be 
brought into the movement if this in- 
creasingly serious problem was to be 
solved. 


“IT can only hope,” he concluded, “that 
your example, together with the grave 
accident figures which have just been 
announced, will rouse more widespread 
and vigorous support in the construction 
industries so that in time you will be able 


,” 


to say ‘Our industry is safe’. 


Responding to Mr. Thomas, the vice- 
chairman of the Group, Mr. B. A. C. 
Whyte, said that they must face the un- 
pleasant fact that despite all efforts the 
wasteful tide of accidents flowed remorse- 
lessly on unchecked. 


Accidents in industry were measured by 
a yardstick known as the frequency rate, 
he stated. Most firms were reticent about 
these frequency rates, but in the building 
industry the rate lay somewhere between 
two and three. This meant that every 
young man entering building as a career 
could expect to have two reportable 
accidents during his lifetime. 


Other speakers at the dinner were Mr. 
J. A. Hayward, superintending safety 
officer with John Laing and Son, Ltd., and 
Sir Richard Coppock, general secretary of 
the National Federation of Building 
Trades Operatives. 


LARGEST CEILING CONTRACT ? 


What is believed to be the largest single 
ceiling contract ever to be placed in 
Britain has been awarded to Panther 
Ceilings, Ltd., Irvine, members of the 
Lithgow Group, by Stilsound Acoustics, 
Ltd. The contract entails the installation 
of acoustic ceilings on 24 floors on one 
building and 12 floors of another being 
built at Manchester for the Co-operative 
Insurance Society and Co-operative Whole- 
sale Society, Manchester. 


The ceilings have been designed on a 
5ft. 2in. by 5ft. 2in. modular grid, with air 
conditioning, electrical services and light- 
ing incorporated in the system. The units 
are made from perforated steel strip, cold 
rolled into shape, each length being 12in. 
wide and ribbed to give an overall appear- 
ance of 3in. strips. 


Architects for the building are C. S. 
Hay, 1 Balloon Street, Manchester, in 
association with Sir John Burnet Tait and 
Partners, 10 Bedford Square, London. 
W.C.1. John Laing Construction, Ltd., are 
the main contractors. 


respectively in contact with the segments 
on each side. The wedge with the wide 
end nearer to the shield is driven home by 
a pair of small hydraulic rams while the 
other wedge is held in position. These 
two wedges hold the whole ring firmly in 
place. The concrete segments are cast 
with four holes equally spaced round the 
interior circumference. These are used 
for handling in the tunnel and will also 
be used, with expanding bolts, for fixing 
tunnel equipment, serving the same pur- 
pose as the ribs of the cast-iron segments. 
The concrete segments are handled by 
hoists at the working face, an expanding 
bolt placed in one of the holes being used 
to lift them. They are lifted into their 
correct positions by a manipulator arm 
mounted at the rear of the shield and held 
in place by pull-out “needles” until the 
wedges are driven into position. 

No grouting is used with either of the 
tunnel linings and there is nothing between 
the rings, except that wood packing pieces 
are inserted between the cast-iron seg- 
ments to distribute the thrust of the shield 
rams, 
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Men and Movements 





O.B.E., 
has’ been 
director of 


\ R. STANLEY MARKLAND, 
4 M.S.A.E., 
managing 


M.I.Mech.E., 
appointed deputy 
Leyland Motors, 
Ltd. While under- 
taking this new 
responsibility, Mr. 
Markland will still 
continue as works 
director of Ley- 
land Motors, Ltd., 
and managing 
director of Albion 
Motors, Ltd. Mr, 
Walter West, who 
previously held the 
positions of Ley- 
land's deputy 
chairman and 
managing director, 
continues to hold 
the appointment 
of deputy chair- 
man to the board. Sir Henry Spurrier, 
chairman and managing director of Leyland 
Motors, Ltd., together with Mr. D. G. 
Stokes, the company’s sales director and 
managing director of Scammell Lorries, 
Ltd.. left for Johannesburg recently for an 





S. MARKLAND 


extended business trip through South, 
Central and East Africa. The trip is 
expected to cover four weeks and will 


include Leyland depots in Johannesburg, 
Cape Town, Springbok, Port Elizabeth 
and Durban, extending to the Central 
African Federation and continuing to East 
Africa, including Nairobi. Object of the 
tour is to examine the three main Leyland 
companies in these territories which 
control nearly 40 depots. 


Mr. Bernard J. Nicholson, previously 
joint vice-chairman of the Berger Jenson 
and Nicholson group, has been appointed 
the group’s first president. He remains a 
member of the board. Mr. R. Ashley Hall 
becomes joint vice-chairman, and Mr. 
Stanley G. Barnett is appointed deputy to 
the joint managing directors, Mr. J. 
Nicholson and Mr. W., J. Vines. 


In connection with the introduction of 
a new service, MacAndrews and Forbes, 
Ltd., have appointed) Mr. D. H. Moss, 
A.M.LStruct.E., M.R.S.H., to their staff 
for the purpose of enlarging their con- 
sultant and design facilities. Mr. Moss 
has served with the Timber Development 


Association, Ltd., and as a lecturer on 
structural engineering and timber 
structures. 

Ford and Walton, Ltd.. a member of 
the Chamberlain 
group of com- 
panies, have ap- 


pointed Mr. L. J. 
Bradshaw, F.I.O.B., 


F.I.B.E., to the 
board of directors. 
Chairman of the 
National Painters 


Committee of the 
National Feder- 
ation of Building 
Trades Employers, 
Mr. Bradshaw is 
also junior vice- 
president of the 
London Master 
Builders Associ- 
ation and _ senior 
vice-president of 
the Institute of Building Estimators. 





L. J. BRADSHAW 


Mr. A. H. D. Bell has been appointed 
sales manager of the Mountsorrel Granite 
Group (Mountsorrel Granite Co., Ltd., 
Enderby and Stoney Stanton Granite Co., 
Ltd., and Mountsorrel Tarred Macadam 
Co., Ltd.). Mr. Bell has been with the 
group since 1949, first as assistant to their 
London manager, and later as a_ repre- 
sentative operating from their head office 
in Leicester. 
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Tarmac, Ltd., have appointed Mr, W. N. 


Cook a_— director of Tarmac Civil 
Engineering, Ltd. 

In order to devote his full time as 
executive director with special respon- 
sibilities in regard to finance, Mr. D. 


Mallett has vacated the office of secretary 
of Amalgamated Roadstone Corporation, 
Ltd. Mr. Norman A. Brammall, A.A.C.C.A., 
has been appointed secretary of the com- 
pany in his stead. 


N. E. Box and Co., Ltd., have announced 
that their contracts manager, Mr. A. 
Jackson, has been appointed to the board 
of directors. 


Mr. K. Walkington, sales manager of 
the foundry and engineering division of 
Armstrong Whitworth (Metal Industries), 
Ltd., is now making a European tour. 
He is visiting France, Holland, Western 
Germany, Denmark, Sweden and Norway. 
Mr. Walkington is one of a party of 12 
British businessmen, representing a cross- 
section of British Industry, who are taking 
part in this the first of a number of special 
tours for exporters organised by Industrial 
Freight and Travel, Ltd. 


J. C. Bamford 
(Excavators), Ltd., 
have appointed 
Mr. H. Wilson, 
assistant sales 
manager. Mr. 
Wilson was pre- 
viously employed 
by Thomas Green 
and Sons, Ltd., 
initially as_ sales 
manager (adminis- 
tration) and later 
as assistant general 
service manager. 





Mire. 
H. WILSON 


Mr. Grahame Martin-Turner has been 
appointed a director of Flexpipe, Ltd., a 
company within the Bowater organisation, 
and will be responsible for both home and 
export sales. Mr. Martin-Turner recently 
resigned from The De La Rue Co., Ltd., 
and from his directorship of Formica, Ltd. 


The north west and north east sales 
regions of A.E.I. Lamp and Lighting Co.., 
Ltd., are now combined in one sales 
territory Known as the northern region. 
Mr. G. W. Nattrass, formerly manager 
north eastern region, has been appointed 
the manager of the new sales territory. 
His deputy, pending retirement in 1962, 
is Mr. F, C. Tyrrell, formerly the manager 
of the north western region, and_ his 
assistant manager is Mr. J. K. Frisby 
formerly assistant manager of the north 
eastern region. 


Mr. H. A. Warren has been appointed 
a director of Stent Precast Concrete, Ltd.., 
a member of the Power Securities group. 


The new president of the Timber Trade 
Federation of the United Kingdom is Mr. 
Peter B. Meyer. Mr. B. B. Kennedy has 
been appointed vice-president. 


Mr. A. L. Holland has been appointed 
to succeed the late Mr. C. Vernon 
Roberts as western district manager of the 
Calor Gas (Distributing) Co., Ltd. 


The Pearl 
announced 
sales organisation. 


Varnish Co., Ltd., have 
three appointments to their 
Mr. Ian D. Macdonald 
will represent the company throughout 
Scotland: Mr. L. Kirkham has _ been 
appointed northern area sales manager; 
and Mr. E. A. Sheridan will cover the 
Midlands. 
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A number of new appointments in the 


Villiers and J.A.P. service departments 
have been announced by the Villiers 
Engineering Co., Ltd. Mr. F. R. Carter 


remains as group service controller, The 
Villiers service manager at Wolverhampton, 
Mr. J. P. Flower, now also becomes res- 
ponsible for the engine repair department, 
and he is assisted by Mr. G. W. Green, who 
becomes deputy service and _ repairs 
manager. Changes at the J.A.P. service 
department at Southgate, occasioned by 
the retirement of Mr, Stanley Greening, 
involve the appointment of Mr. A. C, 
Butfield as J.A.P. service manager, with 
Mr. D. Evans as repairs manager. 


MUNICIPAL 


Hull City Council has appointed Mr, 
David C. Hughes Jenkins city architect in 
succession to Mr. Andrew Rankine, who 
has retired. Mr. Jenkins was previously an 
L.C.C. senior architect. 


Mr. F. L. Ardern, deputy engineer to 
Staffordshire Potteries Water Board, will 
spend two weeks in Berlin this summer 
attending the International Water Supply 
Congress. 


The new deputy borough engineer at 
Banbury is Mr. Peter Butterworth, pre- 
viously chief assistant engineer at Crewe. 


The surveyor and water engineer to 
Penrith (Cumb.) U.D.C., Mr. Frank Birk- 
beck, who has held his position for the 
past 12 years, has been appointed an 
inspector with the Ministry of Housing and 
Local Government. 


After 35 vears’ service with Whitworth 
(Lancs.) U.D.C., Mr. G. V. Law, the sur- 
veyor, is retiring. 


Mr. R. C. Sanderson, surveyor to Tring 
(Herts.) U.D.C. for nearly two vears, is 
leaving at the end of the month to become 
an instructor in local government to 
students at Finsbury. 


Longridge (Lancs.) U.D.C. have ap- 
pointed Mr. T. P. Johnstone engineer and 
surveyor, in succession to Mr. A. B. 
Whittle, who left for Ilfracombe last May. 


a  S 


(Concluded from page 1431) 


mented that expenses in connection with 
earthworks, carting away spoil, etc., might 
be a considerable percentage of the total 
expense if the contract period were com- 
paratively short, whereas if there were 
more time the percentage might be very 
much less. Also, where it was necessary 
to work in bad weather, various precautions 
had to be taken. There were quite a 
number of such things which might very 
much reduce Mr. Laing’s figure of 
£22.000,000 for a job to something like 
£16,000,000 or £17,000,000, which would 
make the figure of £3,000,000 for interest 
during construction quite a delusion. 

There had been a feeling that the end 
result contract was something new. In 
fact it was something we were moving 
away from. Nowadays we were working 
to standards, 

Mr. BowDLeER remarked that, whatever 
might be said about Mr. Laing’s first figure 
of £22,000,000, there was no getting away 
from the figure for the capital saving, or 
saving in time, avoidance of accidents, 
and so on. 

But he did not think they should rush 
the job. It was a mistake to tie themselves 
to a two-summer period, and he would 
not agree to accepting inferior work at 
the end of a contract to tie up with. the 
opening date. 

He thought the main error in Mr. 
Laing’s argument was that the delay in 
starting the job caused the waste of so 
much money. The time in finishing ‘the 
job compared with a few hours a day: in 
getting the job started. 

Mr. LAING reiterated his opinion that, 
the longer the time required to do the job, 
the more it could cost. 
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TRAINING SCHOOL FOR SHAWNEE 
POOLE DEALERS 


America it is common practice for 
the dealer in earthmoving plant not 
only to supply plant to the main con- 
tractor but also to provide him with 
a complete estimate covering time and 
costs for moving X cu. yd. of material. 

The firm establishment of this system 
in this country is one of the long term 
aims of Shawnee Poole, Ltd., who have 
set up an earthmoving training school at 
Woodley, near Reading, a prime purpose 
of which is fully to qualify their U.K. 
representatives and overseas dealers and 
distributors to advise contractors on how 


tures, films and slides, on the equipments, 
the types of materials to be encountered, 
time and motion study and _ practical 
operation and maintenance. The lectures 
and literature made available will be trans- 
lated into the language of those attending. 

The teaching of representatives how to 
carry out theoretical job surveys and time 
studies, will enable contractors who are 
preparing a tender to call on a trained 
earthmoving man to provide haulage 
analyses to assist in the preparation of 
the tender documents. Fleet owners’ 
operators will be taught to handle and 
service the equipment. 





Students receiving operational instruction at Woodley 


to handle their sites and the cost of so 
doing. 

The company are fortunate in having at 
Woodley, in addition to the facilities for 
a training school, a spacious proving 
ground where students will be shown how 
to handle the Shawnee Poole equipment, 
mobility and manouevrability being two 
major selling features of the system. This 
ground will also allow students to prove 
in practice the time study theories worked 
out in the lecture room. 

A full-scale training programme of one- 
week courses, some of them for the bene- 
fit of servicemen and operators, has been 
laid down by the company at which 
students will receive instruction, by lec- 


JOHNSON EUROPEAN 
MARKETING AGREEMENT 


C. H. Johnson (Machinery), Ltd., 
Adswood, Stockport, Cheshire, have con- 
cluded an agreement with J. Wormser, 
AG., of Zurich, and Spanner 
Baumaschinen G.m.b.h., of Frankfurt. 
Germany, for the development of the 
common products of each company in the 
European Common Market areas and the 
E.F.T.A. areas. 

The three companies will work in close 
co-operation in the marketing of all their 
products, and also in the design and manu- 
facture of new products suitable for these 
markets. 


The first of these weekly courses was 
begun on March 6, and was attended by 
12 representatives from continental dealers. 
Of these, ten were from the German Ford 
Co., Ford Werke of Cologne, sole dis- 
tributors of the Shawnee Poole articulated 
earthmovers in Western Germany, one was 
from Austria and one from Switzerland. 

On March 20, a course starts for 
representatives from the U.K. and 
Scandinavia, and this will be followed in 
the coming months by courses for students 
from France, the Mediterranean countries, 
Australia and South Africa. Operatives 
courses and others solely for U.K. students 
will be included in the programme, which 
will be a continuous one. 


BOULTON SCAFFOLD FITTING 


Boulton Scaffolding, Ltd., Booth Street, 
Birmingham 21, have added to their range 
of couplers a new scaffold fitting for end 
to end connection of all scaffold tubes. 

It comprises an internal spigot which 
slides equally into the tubes to be joined, 
externally supported by a ribbed pressure 
plate. The unit is of single bolt design, 
the bolt acting as a central stop for the 
tubes to be joined. 

For ease of clamping the pressure plate 
in longer than the spigot and thus acts as 
an automatic tube register. There are no 
loose parts, and the standard finish is 
sherardised, 
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PERKINS INTRODUCE NEW 
POWER PACK 


A NEW power pack, rated at 104 b.h.p. 
at 2,400 r.p.m., for intermittent use 
and available in every stage from a basic 
industrial engine to a complete power pack 
with canopy, is being introduced by 
Perkins Engines, Ltd., Peterborough. 

Incorporating the direct injection six- 
cylinder 5.8 litre Perkins Six 354 industrial 
diesel engine, the machine is rated at 
85 b.h.p. at 2,000 r.p.m. for continuous 
operation, and has been developed to meet 
a wide range of power requirements for 
stationary and mobile plant, including 
drilling rigs, earth moving equipment, 
ditchers, stone crushers, cranes, excava- 
tors, pumps, graders and heavy contractors’ 
plant of all kinds. 

In its complete form, the Six 354 power 
pack is supplied with radiator, fuel tank, 
fuel oil piping, instrument panel, 12-volt 
electrical starting equipment, stop and 
throttle controls, air cleaner, exhaust 
silencer, radiator cover, sheet metal top 
canopy, and detachable side panels. 

Different types of backends are available 
with 1 or 2 S.A.E. housings to suit various 
makes of clutch, fluid or flexible couplings, 
or torque converters. Complete power 
take-off units, incorporating a clutch, can 
be supplied. 

The basic Six 354 engine used in the unit 
employs a mechanical governor incorpora- 
ted in the vertically mounted rotary dis- 
tributor-type fuel injection pump. Other 
features of the engine which has a 3{in. 
bore, and a 5in. stroke, include pressed-in, 
dry cast-iron liners; thin wall, pre-finished, 
— bearings; and a seven bearing crank- 
snatt. 


£350,000 TRACTOR SHOVEL 
ORDER FROM MALAYA 


The Federation of Malaya has placed an 
order with Allis-Chalmers for the purchase 
of 70 Tractor Shovels worth approximately 
£350,000. This order constitutes 30 of the 
British made BTL.14D, and 40 TL.14 
tractor shovels which are of American 
manufacture. 

These machines will be employed by 
Malaya’s Ministry of Rural Development 
in general earthmoving and materials hand- 
ling work throughout the country. 

The BTL.14D is powered by an A.E.C. 4 
cylinder diesel engine developing 87-h.p. 
which is transmitted through a torque con- 
verter to the four wheel drive. A range of 
six buckets are available from 1 to 3 cu. yd.; 
lifting capacity is 12,500lb. and breakout 
force 18,800Ib. 

The BTL.14D is distributed in the U.K. 
by Mackay Industrial Equipment Limited. 


LONDON HEATING AND 
VENTILATING EXHIBITION 


Some 220 firms, including a number of 
organisations from overseas, are expected 
to exhibit at the First International Heat- 
ing, Ventilating and Air Conditioning 
Exhibition to be held at Olympia between 
September 26 and October 6. 

The Exhibition will also include an in- 
ternational conference covering the follow- 
ing three main themes: 

Administrative advances likely in the 
next ten years; technical advances likely 
in the next ten years; and integrated design 
of architectural and engineering services 
for economy of building construction. 





a Trade and Company News con- 

tinues on page 1455. Subsequent 
articles include a report on _ the 
Federation of Building Block Manu- 
facturers’ annual meeting (p. 1457), 
Talking of Safety, by “Dragee” 
(p. 1458), “Rights of Light” Actions 
(p. 1459) and the formation of a 
new company by Bedford and 
District Builders (p. 1461). 
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AWARDS 





Activities : 


HIS editorial feature provides readers 
with a comprehensive news service 
covering forthcoming private and public 
construction work. Commencing on this 
page information is given concerning future 
projects followed by details of tenders 
being invited. In the third section will 
be found news of tenders recommended 
for acceptance, tenders accepted and con- 
tracts awarded. Attention is also drawn 
to the advertisements covering contracts 
and appointments appearing in the front 
part of the Journal. 


BUILDING AND DECORATING 
(See also Housing Schemes) 


Aylesbury, Bucks.—B.C. recommended to 
negotiate with M.E. Developments, Ltd., 
Greycaines, Bushey Mill Lane, Watford, 


Herts., for the construction of two factories 
at the Buckingham Road industrial estate; in- 
vite tenders in due course from selected con- 
tractors for the construction of a factory at 
Gatehouse industrial estate. 

B.C. recommended to invite tenders in duc 
course for erection of a second storey on the 
settling room of the cattle market, for use 
as Offices; submit to Co. Planning Committee 
for approval, scheme for a factory and offices 
at Buckingham Road. 

Bargoed, Glam. 
ment Corporation for Wales 
erection of a factory at Tiryberth, 

Barnes, Surrey.—B.C. recommended to 
approve plans for the modernisation and re- 
pairs to pre-1945 council houses. Estimaicd 
cost £33,200 and £4,300 respectively. 

Barnet, Herts. — C.C, recommended to 
approve, subject to Ministry approval, the 
erection of extensions at Whitings Hill J.M.I. 
School. Estimated cost £14,000. 

Barnstaple, Devon.—B.C. recommended to 
approve outline plans for the erection of a 
three-storey building, containing ground floor 
shops with office accommodation over and 
zarages at Queen Street; submit to Ministry 
or approval scheme for the provision of 33 
garages at four estates during 1961-62. 

Barrow-in-Furness, Lancs. Manchester 
Regional Hospital Board Buildings and Works 
Committee have approved in principle scheme 
for conversion of Pritchard ward into recep- 
tion unit at North Lonsdale Hospital, working 
drawings and bills of quantities to be prepared 
with a view to work being undertaken under 
the Board’s capital programme for 1962-63. 

Bath, Som. Ministry have approved 
scheme for the erection of a _ hostel at 
Kingsmead for City Council, Estimated cost 
£50,000. 

Beddington and Wallington, Surrey.—C.C. 
recommended to approve and include in the 
current financial year, scheme for adaptation 
of 75 Woodcote Road, Wallington, as a 
residential hostel. Estimated cost £13,139. 

Belfast.—Vincent B. Evans, 3 Bradbury 
Place, Belfast, 7, is the quantity surveyor for 
the erection of a new branch at Shaftesbury 
Square for the Ulster Bank, Ltd., Waring 
Street, Belfast, 1. Estimated cost £180,000. 
Houston and Beaumont, 30 College Gardens, 
Belfast, are the architects as reported in our 
issue of Feb. 23 


Bishop’s Stortford, Herts.—C.C. _recom- 
mended to approve, subject to Ministry 
approval, the erection of extensions and 


adaptations at Northgate J.M.I. School. Esti- 
mated cost £12,500. 

Blackpool, Lancs.-— Planning Commitiee 
have approved plan for new promenade froni 
for the 85ft. high Blackpool Tower Building. 
Plan involves a new front to replace the 
present one, and a matching face is planned 
for the northerly end of the building. Estima- 
ted to cost £500,000 and take three years to 
complete. 

Blaydon, Dur.—-R. H. Bainbridge, Whaggs 
Lane, Whickham, propose erection of faciory 
for making structural steelwork, etc., at 
Factory Road, Blaydon Haughs. 

Bolton, Lancs.—Manchester Regional Hos- 
pital Board Buildings and Works Committee 
have approved repairs to disinfector building 
and lavatories at District General Hospital. 
Estimated cost £2,200. 

Boston, Lincs.—Ministry of Agriculiure have 
approved in principle B.C.’s scheme for a new 
cattle market on the Lord Nelson Field. 
Estimated cost £75,000. 


Industrial Estates Manage- 
propose the 


Brentford and Chiswick, Middx. —B.C 
recommended to include in the 1961-62 pro- 
gramme, provision of an open frame building 
to provide garage accommodation opposite the 


pavilion at Duke’s Meadow. Estimated cosi 
£2,400. 

Bridlington, Yorks.—Leeds Regional Hos- 
pital Board have submitted to the Ministry 


for approval, a development scheme for the 
Bempton Lane Hospital. which includes a new 
32-bed block. 

Bromley, Kent.—B.C. recommended — to 
approve detailed plans and invite tenders for 
the erection of 10 lock-up garages at Pembury 
Close. 

Burton Latimer, Northants.—U.D.C. have 
approved the erection of 12 to 18 garages at 
rear of East Avenue. 

Cardiff.—City Council recommended to pre- 
pare working drawings for the rebuilding of 
the ambulance station at Blackweir, estimated 
cost £24,500; proceed with scheme for the 
erection of garages at rear of 5/23 Church 
Road and on Jand adjoining 263 Heol Trelai. 


Cardiff.—Tenders are being obtained for 
major adaptations to the Welsh College of 
Advanced Technology at Cathays Park, for 


the Board of Governors. Sir Percy Thomas 
and Son, 10 Cathedral Road, Cardiff, are the 
architects, L. C. Patterson, W. T. Seaton and 
Co., 11 Cathedral Road, Cardiff, are quantity 
surveyors, N. E. Holloway and Partners, 17 
Sit. Andrews Crescent, Cardiff, heating 
engineers, and W. S. Atkins and Partners. 
Greyfriars Road, Cardiff, electrical engineers. 
Estimated cost £85,000. 

Cardiff.—-Work is expected to commence in 
June on the erection of a new engineering 
department at Newport Road for the Uni- 
versity College of South Wales and Mon- 
mouthshire. Sir Percy Thomas and Son, 10 
Cathedral Road, Cardiff, are the architects; 
W. T. Hills and Co., 3 Cardiff Street, 
Cardiff, quantity surveyors; R. T. James ‘and 
Partners, structural consultants, 6 Lower 
Grosvenor Place, London, W.1; Lucas and 
Pyke, electriral consultants, 25 Caxton Street, 


London, S.W.], and N. E. Holloway and 
Partners, mechanical consultants, 17 St. 
Andrews Crescent, Cardiff. Scheme not yet 


out to tender. 

Carlisle, Cumb,—Plans have been prepared 
by Johnston and Wright, Castle Street, for the 
erection of a school at Morton for the City 
Council. 

Chester-le-Street, Dur.—-C.C. are to erect 
secondary modern school at Newfield: 
Schweppes, Ltd., London, are to erect a ware- 
house near their new factory on Team Valley 
estate. Outline plans have been prepared by 
Tripe and Wakeham, 16 Fitzhardinge Streei. 
London, W.1I. 

Chipstead, Surrey.—-C.C. recommended to 
approve alterations to kitchens and installa- 
tion of oil-fired heating at Chipstead Lodge 
Estimated cost £3,637. 


Cobham, Surrey.--C.C. recommended — to 
approve improvements to recreational and 
storage accommodation at Cobham Fire 
Station. Estimated cost £1,000. 

Cornwall.—South Western Regional Hos- 
pital Board are preparing drawings for the 


erection of the first phase of the new disirici 
hospital for St. Austell comprising the 
maternity unit and certain staff quariers. 
Estimated cost £145,000, 

Cramlington, Northumb..-Dowscett Engincer- 
ing Construction, Ltd.. Dowsett House. 
Durham Road, Gateshead, are to erect offices, 
workshops and stores on the old Cramlington 
Aerodrome. 


Devon.—Co. E.C. to prepare revised plans 
for the erection of a youth centre at 
Tavistock, estimated cost £15,000; plans for 


the complete remodelling of Plympion County 
Secondary School, £100,000. 

Dorking, Surrey.—-C.C. recommended to 
approve adaptation of appliance room to pro- 
vide recreational accommodation, consiruction 
of drill tower and replacement of exiernal 
staircase at Dorking Fire Station. Estimated 
cost £1,114. 


Dudley, Worcs, B.C. recommended — to 
appoint L. Dallow and Son, Kent Road. 
Quinton, Birmingham, as quantity surveyors 


for the Wren’s Nest Secondary Modern School. 
J. C. T. Cole and Partners, Central Buildings, 
Long Lane, Blackheath, Birmingham, are the 
architects for the scheme. 

Dumfriesshire.-—C.C. recommended to ap- 
prove the construction of a seismic research 
station at Eskdalemuir for Atomic Energy 
Authority, 11 Charles II Street, London, 
S.W.I. 





Eastbourne, Sussex.—B.C. recommended to 
approve scheme for the laboratory extension 
at Ratton County Secondary Modern School, 

Eston, Yorks.—U.D.C. have approved plans 
for residential hotel at Fabian Road, South 
Bank, for Samuel Smith Old _ Brewery 
(Tadcaster), Ltd., The Old Brewery, Tadcaster, 
Plans by the firm’s own architect, J. H. Barker. 

Falkirk, Stirlings.—Dean of Guild Court have 
approved the following: Extension to loading 
bank and a vehicle storage shed at Victoria 
Road for Allied Ironfounders, Ltd., estimated 
cost £3,800 and £6,500, respectively; altera- 
tions to 7 Kirk Wynd for H. Samuel, Ltd., 
Hunters Road Works, Hockley, Birmingham, 


£5,000. 

Farnham, Surrey.—C.C. 
approve replacement of hose-drying mast, 
provision of paving surround and _refixing 
air-raid warning siren at Farnham Fire Station, 
Estimated cost £1,000. 

Flintshire.—Industrial Estates Management 
Corporation for Wales propose the erection of 
a factory at Rhyl to be occupied by Marston 
Lubricants, Ltd., Rockferry Oil Works, 
Birkenhead. 

Gateshead, Dur. Arthur and Kirkup, 13 
Swinburne Street, are the architects for new 
stores for Carruthers and Son, 469-473 Durham 
Road, Low Fell; outline plans have been 
approved for converting the Rex Cinema into 


recommended to 


shops and offices. The architect is E. M. 
Lawson, Barras Buildings, Barras Bridge, 
Newcastle upon Tyne. 

Glasgow.—Miller and Black, 5 Newton 


Place, Glasgow, C.3, are the architects for a 
proposed 16-storey building on a site sur- 
rounded by Carrick Street, Broomielaw and 
McAlpine Street. Estimated cost £400,000. 
Corporation Planning Committee have ap- 
proved plans in principle. 

Glasgow.—-Humphrey and Lipski, 13/14 Cork 
Street, London, W.1l, are the architects for 
a proposed block of offices and shops at 11/13 
Queen Street, Glasgow, for Chauser Estates, 
Ltd., 13/14 Cork Street, London. 

Godalming, Surrey.—C.C. recommended to 
approve the provision of new civil defence 
training centre and area garage at The Wharf. 
Estimated cost £5,000. 

Guildford, Surrey.—B.C. recommended to 
invite tenders, subject to C.C. approval, for 
the erection of youth centre at Cabell Road, 
Park Barn. Estimated cost £15,000; approve 
in principle proposed improvements at North 
Street Market, £11,000. 

Halifax, Yorks.—B.C. have approved Phase 
2 of the Victoria Hall development scheme. 
Estimated cost £59,000. 

Hammersmith.—L.C.C. planning permission 
is being sought by Vitamins, Ltd., for offices 
and flats at Oil Mill Lane, London, W.6. 

Harlow, Essex.—Development Corporation 
propose the erection of a shopping centre of 


50 shops, and health centre, posi office, 
branch library and two churches at Staple 
Tye, Great Parndon. The first dozen shops 


should be open by the spring of 1963. 

Harrow, Middx.—Central Middlesex Area 
Planning Committee have granted permission 
for the erection of a 3-storey office building 
on land at the corner of Northolt Road and 
Sherwood Road, South Harrow, for Kar Sales 
(Harrow) Ltd., Shaftesbury House, Northholt 
Road. 

Hatfield, Herts.—C.C. recommended _ to 
approve, subject to Ministry approval, sketch 
plans for the erection of an infants’ school at 
Newtown. Estimated cost £64,995. 

Hemel Hempstead, .Herts.—-C.C,  recom- 
mended to approve, subject to Ministry 
approval, sketch plans for the erection of a 
junior mixed infants’ school at Leverstock 
Green. Estimated cost £72,824; provision of 
kitchen and ancillary rooms at Two Waters 
J.M.I. School, £2,250. 

Hertford. — C.C. recommended to approve, 
subject to Ministry approval, sketch plans for 
the erection of phase II of the Sele Farm 
J.M.I. School, estimated cost £44,734; new fire 
and ambulance station. divisional head- 
quarters and brigade headquarters at London 
Road, £193,000. 

Hertfordshire. Barnet and East Barnei 
U.D.C,’s have approved site at Barnet playing 
field for the erection of their joint swimming 
pool. 

Hertfordshire. — C.C. recommended to ap- 
prove, subject to Ministry approval, the 
erection of extensions at Bushey and Radlett 
branch Jibraries, estimated cost £9,400 and 
£5,370; sketch plans for major extensions at 
Broxbournebury Special School, £33,953; 
erection of an instalment of the ultimate 
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replacement — J.M.1. - school at  Bayford, 
£12,700; provision of a new house and sct 
of farm buildings for the smallholdings at 
Potten End, scheme 3, and _ Wilstone, 
scheme 7, £13,750; extension of the existing 
cowhouse on holding 5, King’s Langley, to 
provide additional cow standings, £1,700; 
provision of modern sanitation, bathrooms and 
hot water systems at five holdings on Lower 
Green Farm, Ickleford, £2,500; modernisa- 
tion of seven cottages at High Canons 
estate, £4,000. 

Holborn.—L.C.C. planning permission is 
being sought for offices, shops and showrooms 
on a site at High Holborn, Red Lion Square, 
Fisher Street and Eagle Street, for which the 
architects are Dyneley, }.uker and Moore, 43 
Welbeck Street, London, W.1. 

Houghton -le-Spring, Dur.— Vaux and 
Associated Breweries, Ltd., Sunderland, are to 
carry Out improvements to the Jolly Farmers 
public house, Market Place. 

West Cumberland Farmers’ Trading Society, 
Whitehaven, propose factory on Fence Houses 
trading estate. 

Huddersfield, Yorks.—Watch Committee 
have approved plans for adaptation to fire 
station in Princess Street. 

B.C. recommended to approve provision of 
home for elderly people on the Rainwood 
Estate (£56,310, plus £5,120 for furniture and 
equipment), equipping of Rainwood County 
Primary School (£124,280), extensions to King 
James’s Grammar School (£48,900), and the 
erection of flats, shops and garages at North- 
gate, Almondbury (£51,799). 

Ilford, Essex.—B.C. recommended to ap- 
prove the erection of a new school for 
physically handicapped children on site at 
Barley Lane; negotiate tender with Jenners 
(Builders), Ltd., High Road, Woodford Bridge, 
for the erection of a park keeper's lodge at 
Valentines Park, estimated cost £2,150; 
approve in principle scheme for the erection 
of a new civil centre, shopping precinct and 
provision of car parking facilities in the area 
bounded by High Road, Oakfield Road, Albert 
Road and Cleveland Road. 

Islington.—L.C.C. planning permission is 
being sought for a bowling alley with offices 
above on the site of the Finsbury Park Empire, 
for which the architects are Lush and Lester, 
121 Kingsway, London, W.C.2. 

Islington.—L.C.C. approved plans for the 
remodelling and extension of Tudor Secondary 
School. Estimated cost £524,010. 

Kensington.—-L.C.C. approved a scheme for 
improvements at Isaac Newton (lower) School 
for Boys. Estimated cost £35,700. 

Kensington.—-L.C.C. planning permission is 
being sought for a block of flats, 180ft. high, 
at Planetree House, Duchess of Bedford’s 
Walk, London, W.8, for which the architecis 
are Douglas Stephen and Partners, 30b 
Wimpole Street, W.1. 

Kingston-upon-Thames, Surrey. B.C. 
recommended to appoint Scannell and Mamby 
{8b London Road, Kingston-upon-Thames as 
quantity surveyors for the erection of new 
residence and office at Cemetery Lodge. 
Frederick Barber 5 Apple Market, Kingston- 
upon-Thames is the architect. 

Kingston-upon-Thames, Surrey. Cs. 
recommended to approve for inclusion in the 
current financial year, plans for the erection 
of a welfare centre/school clinic at junction 
of Acre and Cross Roads. Estimated cost 
£36,025. 

Knutsford, Ches. Manchester Regional 
Hospital Board Buildings and Works Com- 
mittee have approved in principle scheme for 
improved X-ray and physiotherapy departments 
and new day rooms ete., at Cranford Lodge 
Hospital, working drawings and bills of 
quantities to be prepared with a view to work 
being undertaken under the Board's capital 
programme for 1962-63. 

Langley, Bucks.—Home Office have approved 
for inclusion in 1961-62 estimates, the com- 
pletion of Langley Fire Station, for C.C. 
Estimated cost £40,000. 

Leeds. — City Council propose the ereciion 
of public conveniences on sites at Moortown, 
Lower Wortley and Bramley: to approve 
amended sketch plans for public convenience 
on land adjacent to the Tommy Wass Hotel, 
Dewsbury Road. 

City Council recommended to authorise the 
re-building of a collapsed section of Gipton 
Beck wal] adjoining property at the end of 
Lunan Place, Harehills, estimated cost £1,300; 
to authorise improvement works to 21 
properties in the Colton Road improvement 
area and making good of dilapidations at the 
premises, £12,483; to approve sketch plans for 
the erection of a new wholesale fruit, flower, 
vegetable, fish and poultry market on land 
adjoining the new wholesale meat market and 
abattoir site. City Architect to prepare 
detailed plans. 

Letchworth, Herts.—C.C. recommended to 
approve the extension of the existing 
dental surgery and doctors’ surgeries to pro- 
vide a_ principal health centre at Nevells 
Road. Estimated cost £17,760. 
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Lewisham.—L.C.C. planning permission is 
being sought for the following: Office block, 
with shops and flats at Forest Hill Station 
(J. G. L. Poulson, architect, 46 Catherine 
Place, London, S.W.1); houses, flats and gar- 
ages at 121-123 Lee High Road and on sites 
at Belmont Park, Brandram Road, Church 
Terrace and _ Blessington Road (William 
Holford and Partners, architects, 2a Angel 
Court, E.C.2). 

Liverpool.—City Estate committee have 
approved plans for the rebuilding of Hope 
Brothers premises at the corner of Lord Street 
and Whitechapel. 

Longbenton, Northumb. — Church, Pres- 
bytery and parish hall are to be built at 
Benton Lane, D. Brown, architect, 10 Lampton 
Road, Jesmond, Newcastle upon Tyne. 

Luton, Beds.—B.C. recommended to invite 
tenders from selected contractors for the con- 
struction of a multi-storey car park at Regent 
Street. 

Manchester. City Council recommended 
to apply for sanction to borrow £28,405 for 
provision of day centre and club, Daisy Bank 
Road, Victoria Park; £21,553 for modernisa- 
tion of homes, Langho Colony; £28,375 for 
provision of maternity and child welfare 
centre, Brougham Street, West Gorton; £34,140 
for provision of combined maternity and child 
welfare centre and dental clinic, Monsall 
Road, Harpurhey; £10,845 for fire prevention 
measures in Hangar 7 at Manchester Airport 
and £166,900 for head office transport accom- 
modation, Devonshire Street, Ardwick. 

Manchester. — Regional Hospital Board 
Buildings and Works Committee have 
approved conversion of former laboratory into 
central linen store, workshop and sewing 
room at Northern Hospital. Estimated cost 
£2,000. 

Newcastle Breweries, Ltd.. Haymarket. 
Newcastle upon Tyne, propose public house 
in Beacon Lough Road. Outline plans have 
been prepared by the firm’s own architect; 
plans are under consideration for the erection 
of a block of shops in Durham Road for Ceres 
Investments, Ltd., Gloucester. The architects 
are Bartlett and Gray, Castlegate Chambers, 
Nottingham. 

Middlesbrough, Yorks. — Alison and 
Hutchison, 4 Rothsay Terrace, Edinburgh, 3. 
have been appointed architects by the E.C. for 
extensions to Constantine Technical College. 
The work, which will cost about £800,000, is 
expected to start in 1962. 

B.C. to spend £9,100 converting Prissick 
Hall into offices, etc., for the Parks Depart- 
ment. No contracts let. 

Newport Pagnell, Bucks.—Co. Health Com- 
mittee have submitted to Ministry, plans for 
an extension of the old person’s home at 
The Green. 

Nottingham.—City Council recommended 
to approve for inclusion in the 1961-62 minor 
works programme schemes for the provision 
of additional classrooms at Greenwood 
Secondary School, £7,500; various works in- 
cluding adaptations to the old Silverwood 
Hostel, etc., at Nottingham and District Tech- 
nical College, £8,000 to £10,000. 

Oldham, Lancs.—Ministry have approved in 
principle a scheme for provision of a twin 
operating theatre unit at Oldham _ District 
General Hospital, for Manchester Regional 
Hospital Board, Estimated cost £133,519. 

Oxford.—City Council recommended to 
approve outline application for the demolition 
and rebuilding of new bank with accommoda- 
tion over at 103 London Road, for the Oxford 
Trustee Savings Bank, 7 Market Street, Oxford. 

Peterhead, Aberdeens.—Allan and Frisken, 
26 Castle Street, Dundee, are the architects 
for a new factory for Radiation, Ltd., by 
Scottish Industrial Estates, Ltd., 3 Woodside 
Place, Glasgow, C.3. 

Portsmouth.—It is expected that tenders 
will be invited at end of this month or 
beginning of April for the erection of 
divisional headquarters building for the 
Central Electricity Generating Board. 
P. Hirst, of Hirst and Wyn Jones, 35 
Doughty Street, London, W.C.1, is the archi- 
tect, and Langdon and Every 21 Russell 
Square, London, W.C.1 the quantity sur- 
veyors for the scheme. 

Rainford, Lanes.—U.D.C. have approved 
scheme for improvement of toilet accommoda- 
tion at Rainford Village Hall. Estimated cost 
£1,750. 

Reigate, Surrey.—C.C. recommended to 
approve scheme 64, for building repairs and 
adaptations at Kinnersley Farm, Sidlowbridge 
and provision of new cottage. Estimated cost 
£8,387. 

Rochdale, Lancs.—Mackeith, Dickinson and 
Partners, Stanley Arms Buildings South King 
Street, Blackpool, are the architects for the 
erection of a hotel at the junction of Bury 
Road and Old War Office Road for Blackburn 
Brewery Ltd., scheme in very early stages. 

St. Andrews, Fife.—William Holford and 
Partners, % Cambridge Terrace, London, 
N.W.1, are che architects appointed by the 
University Court for the first of the new 
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science buildings to be erected on the North 
Haugh Site—the Physics and Mathematics 
building. Estimated cost £630,000. 

St. Helens, Lancs.—B.C. recommended to 
approve schemes for an old people’s hostel 
and a social centre for handicapped people. 
Estimated cost £60,000 and £25,000 
respectively. 

Saffron Walden, Essex.—B.C. recommended 
to approve in principle the provision of a 
refreshment room to the east of pavilion with 
showers and additional lavatory accommoda- 
tions at the Memorial playing fields. 

Salford, Lancs.—City Council recommended 
to apply for sanction to borrow £15,477 for 
adapting and furnishing premises Ingleside, 
Oakwod Park, for use as a home for elderly 
and handicapped persons. 

Salford, Lancs.—Tenders are to be invited 
in May for the erection of offices and shops 
at Chapel Street for the Royal Co-operative 
Collecting Society. W. Lowe, Ferguson and 
Partners, architects, 3 Aberle Street, Liver- 
pool, 2, and Leach and Magill, quantity sur- 
veyors, Hope Chambers, Leather Lane, Dale 
Street, Liverpool, 2. Working drawings are 
being prepared. Estimated cost £70,000. 

South Shields, Dur. — Tenders are to be 
invited by the E.C. for alterations to Mortimer 
Road County Secondary School. (Page, Son 
and Hill, architects, 75 King Street); J. H. 
Morton and Son, Martins nk Chambers, 
Fowler Street, have prepared plans for 
alterations and additions to St. Mary’s School, 
Whitehead Street; a canteen is to be built at 
Commercial Road for S. Newman, Ltd. (Jack 
Cotton, Ballard and Blow, architects, 48 
Pilgrim Street, Newcastle upon Tyne). The 
work goes out to tender immediately; 
Provincial Tyre Co., Athenaeum Street, 
Sunderland, are to erect a depot at Maxwell 
Street, and have prepared their own plans. 
No tenders have yet been obtained; Borough 
Engineer to prepare plans and estimates for 
the construction of a new veterans’ clubhouse 
at Cleadon Park. 

Sunderland, Dur. — Truman, Hanbury and 
Buxton, Ltd., are to erect a public house on 
the Red House estate; Vaux and Associated 
Breweries, Ltd., The Brewery, are to convert 
the mansion Rose Dene into a public house. 
Outline plans have been prepared by G. T. 
Brown and Son, 14 Grange Terrace, Stockton 
Road; additions are proposed to the Hylton 
Castle Workmen’s Club to plans by Newrick 
and Blackbell, 58 John Street. 

Westminster.—L.C.C. planning permission is 
being sought for the following: A 10-storey 
building to include a bank and flats at 62-64 
Knightsbridge, for Daysbridge Investment Co., 
Ltd.; a 5-storey building at 177-179 Victoria 
Street, S.W.1, for Montague Burton, Ltd. 

City Council recommended to _ appoint 
Powell and Moya, 36 Great Smith Street, 
London, S.W.1, as the architects for an estate 
hall at Churchill Gardens, and to invite ten- 
ders, subject to receipt of planning permission; 
also recommended to appoint E. C. Harris 
and Partners as the quantity surveyors, Scott 
and Wilson. Kirkpatrick and Partners, as the 
structural engineers, and Bryan Donkin as the 
consulting heating engineer for the scheme. 

Wigston, Leics.—U.D.C. to apply for grant 
aid and planning permission for tenders to 
be invited for the construction of swimming 
baths. Estimated cost £80,000. 

Wimbledon, Surrey.—C.C. recommended to 
approve the re-siting of civil defence training 
centre together with site works including 
fencing at Queens Road depot. Estimated cost 
£4,769. 

Woking, Surrey.—Co. E.C. recommended to 
approve repairs and redecorations and installa- 
tion of oil-fired central heating at Penlee 
Clinic. Estimated cost £1,750. 


DEMOLITION 


Camberwell.—L.C.C. approved the acquisi- 
tion, clearance and partial redevelopment 
for housing purposes of land in Camelot 
Street. Estimated cost £45,000. 


ELECTRICAL 


London.—L.C.C. to invite tenders from 
specialist firms for supplying 60 electric 


passenger lifts for housing development 
schemes during 1962-63. stimated cost 
£180,400. 

Rochdale, Lancs.— Manchester Regional 


Hospital Board Buildings and Works Com- 
mittee have approved in principle the installa- 
tion of a new bed lift in T block at Birch 
Hill Hospital and at Wolstenholme Hospital, 
working drawings and bills of quantities to 
be prepared with a view to work being under- 
taken under the Board’s capital programme 
for 1962-63. : 

Salford, Lancs.—Manchester Regional Hos- 
pital Board Buildings and Works Committee 
have approved renewal of bed lift to medical 
wards at Royal Hospital. Working drawings 
and bills of quantities to be prepared with a 
view to work being undertaken under the 
Board’s capital programme for 1961-62. 
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FENCING 
West Bromwich,  Staffs.— B.C. recom- 
mended to approve scheme for fencing of the 
playing fields at Churchfields School. 
Estimated cost £2,200. 


GAS AND WATER SUPPLY 
Aylesbury, Bucks.—B.C. recommended to 
approve the construction of 6in. main in 
Buckingham Road industrial estate. Estimated 
cost £1,000. 
Worksop, Notts.— B.C. recommended +o 
apply for sanction to borrow £2,000 for 
scheme to improve the water pressure. 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 


Plymouth, Devon.—City Council recom- 
mended to appoint G. H. Ivory and Partners, 
consulting engineers, 24 Athenaeum Street, 
Plymouth, to carry out trial excavation in 
rock below tide and to prepare and submit 
a scheme for making the harbour walls safe 
at West Hoe Pier, and S. H. Hambling, con- 
sulting engineer, 2 Heathfield Villas, Furzehatt 
Road, Plymstock, to carry out a detailed 
survey of the North Corner Pontoon. 

Tynemouth, Northumb.—B.C. have sub- 
mitted to the Ministry a scheme for the con- 
struction of a mass concrete wall 130yd. long, 
and a promenade extension at Cullercoats, 
to prevent coast erosion. 


HEATING AND VENTILATING 

Cardiff.—City Council recommended to 
appoint W. Atkins and Partners, 6 Park Place, 
Cardiff, as consultants for the heating, elec- 
trical and allied services for minor work pro- 
jects at Fairwater County Primary School 
assembly hall; Greenway County Primary 
Infants’ School, Barmouth Road, Rumney 
assembly hall; and Adamsdown County 
Primary School-—impvrovements to assembly 
hall, ete. 

Newcastle upon Tyne.—R. W. Gregory and 
Partners, Pilgrim House, Pilgrim Street, have 
been appointed heating, electrical and ven- 
tilating consultants, and Davis, Belfield and 
Everest, 2 High West Street, Gatehead, quan- 
tity surveyors for stage five of the new Ruther- 
ford College of Technology, for the E.C. 

Wolverhampton, Staffs.— B.C. have ap- 
pointed Hoare, Lea and Partners, 23 St. 
James Road, Birmingham, 15, as heating con- 
sultants for the replacement of the technical 
high school at Marsh Lane. 


HOUSING SCHEMES 

Aylesbury, Bucks.—B.C. recommended to 
approve in principle, scheme for erection of 
6 semi-detached staff houses at Turnfurlong 
depot site. 

Clitheroe, Lancs.—R.D.C. 
erection of more houses in 
Whalley and Chipping. 

Cosford, Suffolk.—-R.D.C. have approved 
the following housing programme: Bildeston, 
High Street, 12 aged persons’ dwellings with 
warden’s accommodation; Brent Eleigh, Mil- 
den Road, four aged persons’ dwellings; Cock- 
field, Great Green, six two-bedroom dwellings: 
Elmsett, Hadleigh Road, four aged persons’ 
dwellings; Hitcham, Causeway Estate, three 
aged persons’ dwellings: Polstead, Rockalls 
Road, four two-bedroom dwellings; and What- 
field. The Street, four aged persons’ dwellings. 

Darlington, Dur.—B.C. to borrow £85,164 
for the erection of 44 houses and the con- 
struction of road works on the Firth Moor 
estate. 

Houghton-le-Spring, Dur.—F. B. Hindmarsh 
and Partners, 107 Northumberland Street, 
Newcastle upon Tyne, propose housing 
developments at Dairy Lane. 

Ilford, Essex.—B.C. recommended to ap- 
prove revised plans for the proposed multi- 
storey flats at Oaks Lane. 

Isle of Wight.—R.D.C. have approved 
sketch layout for a block of flats at Station 
Road, Brading; to prepare alternative schemes 
for blocks of flats at Mill Terrace, Yarmouth. 

Leeds.—City Council recommended to ap- 
prove ammended layout plan for the develop- 
ment of land at Boggart Hill Drive, Seacroft, 
providing for the erection of 64 four-storey 
maisonnettes and garages. 

Oundle, Northants.—U.D.C. to 
ders for the erection of 
Inkerman Yard. 

Plymouth, Devon.— City Council recom- 
mended to approve plans for the erection of 
42 maisonnettes and nine garages at Garden 
Street/Charlotte Street/Albert Road, Devon- 
port, for the Admiralty. 

Redcar, Yorks.—B.C. planning the erection 
of another 42 flats. 

Saffron Walden, Essex.—Borough Engineer 
to proceed with preliminary works for the 
development of land south of Rowntree Way 
by the erection of 40 to 44 houses with some 
garages. 

Sheffield.—C ity 
approve lay-out 


propose the 
the villages of 


invite ten- 
bungalows ai 


recommended to 
model for the 


Council 
plans and 
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development of approximately 18 acres of land 
at Middlewood Road by the erection of 407 
dwellings and other ancillary development. 

South Shields, Dur.—Borough Engineer has 
submitted a layout plan for developments in 
the Green Street area involving the erection 
of 33 terrace houses, six aged persons bunga- 
lows, three blocks of three-storey flats, and 
22 garages. 

Stockton-on-Tees, Dur.—R.D.C. to erect 116 
houses at Urlay Nook and it is expected that 
tenders will be invited in due course for the 
construction of the roads and sewers. 

Tipton, Staffs.—B.C. recommended to pre- 
pare scheme for the erection of 74 dwellings 
at Groveland Road site by Direct Labour. 

Wetherby, Yorks.—Housing Commitiee have 
approved in principle the erection of a two- 
storey block of one-bedroom self-contained 
flats for old people at Thornex, and for the 
erection of an L shaped block of one- 
bedroom bungalows in Beech Lane, Spofforth. 

Woking, Surrey.—Ministry have granted 
planning permission for the erection of 32 
dwellings in 3 four-storey blocks on site at 
Old Oaks, Poplar Road, for G. Parfitt. 


PLAYING FIELDS, PARKS, ETC. 


Dudley, Worcs.—B.C. recommended to in- 
vite tenders from selected contractors for the 
provision of Redga playing surfaces at Swan 
Street (Netherton) and Bishop Milner Secon- 
dary School. 

Plymouth, Devon.—City Council recom- 
mended to approve plans for the demolition 
of buildings and layout of games practice 
fields and athletic training area at Burleigh 
Secondary Modern School, Weston Park Road, 
Peverell. 


ROADS, BRIDGES AND SITE WORKS 


Aldeburgh, Suffolk.—B.C. have approved a 
Private Street Works scheme for four roads in 
Linden Road area and also a housing site 
road and tenders are to be invited shorily. 
Estimated cost £33,000; also scheme to extend 
sewers to serve the area, £5,000. 

Aylesbury, Bucks.—B.C. recommended to 
submit to Ministry for grant aid, scheme for 
improvements to Great Western Street from 
the Market Square to Friarage Road. 

Barry, Glam.—B.C. recommended to pro- 
ceed with scheme for the widening and im- 
provement of Harbour Road between Ship 
Hill and Paget Road and the construction of 
a road roundabout at the bottom of Ship Hill 
and that the preparatory work be put in hand 
immediately. Estimated cost £120,000 to 
£150,000. 

Cardiff.—City Council recommended to pre- 
pare scheme for the construction of an over- 
head pedestrian bridge across Western Avenue 
to Mynachdy Road. 

Dorking and Horley, Surrey.—C.C. have 
accepted an invitation by M.T. to prepare 
scheme for improvements to sight lines and 
widening and realigning the carriageway over 
part of London-Brighton Trunk Road (A.23) 
at its junction with Lodge Lane, Salfords. 
Estimated cost £35,000. 

Folkestone, Kent.-— B.C. recommended to 
approve plans for the provision of a footpath 
at Church Road from Pond Hill to the 
N.A.A.F.I. building. 

Guildford, Surrey.—C.C. recommended to 
approve scheme for street works in Whart 
Lane,.Send. Estimated cost £4,542. 

Haslemere, Surrey.—C.C. recommended to 
approve provision of new drill area at the 
fire station. Estimated cost £1,107. 

Hertford. — B.C, recommended to approve 
plans for the widening and improvement of 
Hagsdell Road. Estimated cost £12,815. 

Lambeth.—L.C.C. approved a scheme for 
improvement of the intersections of Tulse Hill 
and Christchurch Road with Norwood Road. 
Estimated cost £72,650. 

Leeds.—City Council recommended to ap- 
prove the lowering of the carriageway in 
Whitehall Road under the railway bridge near 
Wood Lane and regrading of Wood Lane and 
a length of Whitehall Road, estimated cost 
£3,871; to construct vehicular crossings on 
land in Marshall Street, including minor im- 
provements, £720. 

Lytham St. Annes, Lancs.—B.C. recom- 
mended to approve proposed road and fooi- 
path works on various district roads during 
1961/1962. Estimated cost £15,423. 

Manchester.—City Council recommended to 
apply for sanction to borrow £3,700 for Picca- 
dilly Centre development—widening of Mosley 
Street between Parker Street and York Street 
and £112,000 for construction of roads and 
sewers at Sale (Manor Avenue) overspill 
development, 

Mansfield, Notts.—B.C. recommended to 
approve in principle scheme for the improve- 
ment of the Berry Hill Road, Berry Hill Lane 
and Lichfield Lane junction. 

North Riding.—C.C. to reconstruct Windsor 
Road railway bridge and approaches at Salt- 
burn. Estimated cost about £44,000. 
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Ramsgate, Kent.—B.C. recommended to 
approve for submission to M.T. for grant aid 
scheme for the provision of a footpath along 
part of the southern side of Canterbury Road 
West. Estimated cost £2,209. , , 

Reading, Berks.—B.C. recommended to pre. 
pare detailed plans, for submission to M.T. for 
approval, for the construction of a subway at 
Bath Road; invite tenders for the making up 
of Ilkley Road; prepare detailed plans in due 
course for the making up of Richmond Road. 

Rochdale, Lancs.—B.C. recommended to 
approve scheme for works to the playgrounds 
at Hilltop School and Kirkholt Junior School 
during 1961-62. Estimated cost £1,140 and 
£2,165 respectively; apply for sanction to 
borrow £22,050 for the making up of St. Luke 
Street and portions of Broadhalgh Road, 
Bamford Way, Bentley Street, Stanhope 
Street, Clara Street, Hastings Street and 
Clifford Street; to invite tenders for road- 
works in connection with stage I of the 
technical college. 

Shropshire.—Roads and Bridges Committee 
have included in 1961/62 programme, scheme 
for improvement of bend at Lee Bridge on 
the A.49 north of Shrewsbury including the 
construction of a new bridge and diversion 
of the trunk road. Estimated cost £60,000. 

West Bromwich, Staffs. — B.C. recom- 
mended to approve scheme for the provision 
of pedestrian access between Swan Lane and 
Meyrick Road, Estimated cost £3,000. 

West Sussex.—C.C. have approved scheme 
for the widening of the River and Mill bridges 
and provision of a footpath at Fittleworth. 
Estimated cost £35,000; to proceed, subject 
to grant aid, with the construction of the 
Chichester inner ring road from Southgate 
to Westgate, £120,000. 

Worthing, Sussex. B.C. recommended to 
approve the widening of Bath Place to a 
width of 40ft. throughout. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Aylesbury, Bucks.—C.C. 
grant £7,250 towards the 
sewerage and sewage disposal 
Grendon Underwood. 

Chester-le-Street, Dur.—R.D.C. propose 
sewerage and surface water drainage to serve 
the Barley Mow area. Estimated cost £85,000. 


recommended to 
cost of R.D.C.’s 
scheme for 


Consett, Dur.--U.D.C. propose sewerage 
scheme for the village of Iveston. Estimated 
cost £7,650. 

Eton, Bucks.—C.C. recommended to grani 


£1,600 towards the cost of R.D.C.’s sewerage 
and sewage disposal scheme for Wexham 
(Middle Green). 
C.C. recommended to grant provisionally 
£140,000 towards the cost of R.D.C.’s main 
drainage scheme for Wraysbury and Horton. 
Hexham, Northumb.—R.D.C. planning the 
construction of sewage disposal works at 
Humshaugh and Ovingham. 
Manchester.—City Council recommended to 
apply for sanction to borrow £2,500 for recon- 
struction of sewers, Milverton Road and 
Denison Road, Victoria Park. 
Startforth, Yorks.—R.D.C. to 
revised scheme for the Ovington sewerage 
scheme, estimated to cost nearly £12,000; 
sewerage scheme for Boldron, to cost £7,910 
to be submitted to the Ministry for approval. 
West Lancashire.—R.D.C. recommended to 
approve an amended sewage disposal scheme 
for the parish of Bispham. The council’s share 
of the cost of the scheme—to be carried out 
in conjunction with the Wigan Rural Dis- 
trict Council—will be £6,990. The two 
councils’ proposals are to be submitted to the 
Ministry for approval. 


prepare a 


Wycombe, Bucks.—C.C. recommended to 
grant £18,900 towards the cost of R.D.C.’s 
sewerage and sewage disposal scheme for 
Stokenchurch. 


STREET LIGHTING 


Ashburton, Devon.—U.D.C. recommended 
to approve scheme for the lighting of mosi of 


the built-up areas of the town. Estimated 
cost £5,800. 7" ‘ 
Bradford, Yorks.— City Council recom- 


mended to approve gas conversion schemes 
for Great Horton and Wibsey. Estimated 
cost £5,237. 

Fulham. — B.C. recommended to authorise 
the third stage of the side street lighting 
programme to be carried out within the next 
12 months. Estimated cost £35,000. 

Leatherhead, Surrey.—U.D.C. recommended 
to approve scheme for the installation of 
fluorescent lighting from The Marld through 
the street to Brifex Works in Ashstead, 
sodium lighting from Ashstead to the 
Leatherhead by-pass roundabout and Epsom 
Road to Linden Road and from Swan Corne: 
along Church Street to Downs Lane. Estimated 
cost £2,200 £3,500 and £6,200 respectively. 

Richmond, Surrey.—B.C. are to include 
in the 1960-61 estimates scheme for the in- 
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stallation of 12 flourescent lighting standards 
on the footpath between Broughton Avenue 
and Teddington Lock, £1,636. 

Ripon, Yorks.—City Council recommended 
to apply for sanction to borrow £6,000 with 
a view to inviting tenders for the gas con- 
version street lighting scheme. 

Rochdale, Lanes.—B.C. recommended to 
apply for sanction to borrow £9,000 for the 
provision of sodium street lighting at Craig- 


lands, Arnside Drive, Spencer Lane ex- 
tension, Seven Acres Farm and Rooley Moor 
Road estates. 

Westminster.—City Council proposes street 


lighting modernisation during 1961-62 at the 
following streets: Ebury Bridge Road, Pimlico 
Road, Endell Street, Bow Street, Wellington 
Street, Drury Lane, Broadway, Tothill Street, 
Petty France, Caxton Street, Buckingham 
Gate, Belgrave Road. Eccleston Bridge and 


Eccleston Street, Exhibition Road, Norfolk 
Street, Arundel Street, Temple Place, Warwick 
Way and Ebury Bridge. Estimated cost 
£60,000. 


‘CONTRACTS 


Full details of the Contracts marked * 
will be found in our Advertisement Columns. 


BUILDING AND DECORATING 
(See also Housing Schemes} 


Andover, Hants.—Painting of 162 Council 
dwellings at the following estate for R.D.C.: 
Bulbery, Abbotts Ann, 14; Kings Elms, Barton 
Stacey. 14; Barrow Hill and The Crescent, 
Goodworth Clatford, 12; Dines Close, Hurst- 
bourne Tarrant, two; North Acre, Longparish, 
eight; The Grove, Penton Grafton, 20; Hedges 


Close, Shipton Bellinger, 46; Ridges View, 
Little London, 24; Hillside, Upton, two; 
Valley Rise, Upver Clatford, eight; Above 
Town, Upper Clatford, four; prefabricated 


bungalows, Monxton, eight. Documents from 
the Engineer and Surveyor, Council Offices, 
Junction Road, Andover. Tenders by 
March 23. 

Barnstaple, Devon.— Improvement works at 
numbers 1-6 Hillton Cottages. Fremington, 
for R.D.C. Documents from C. D. Squire, 
housing manager (without payment of deposit), 
Council Offices, The Red House, Castle Street, 
Barnstaple, Tenders by April 4. 

Beckenham, Kent.—Erection of an addition 
to the central library, Beckenham Road, for 
B.C. Documents from James Dove, borough 
engineer, Town Hall, Beckenham. Deposit 
£2. Tenders by April 7. , 

Belfast. — Site investigation work for City 
Council, comprising the sinking of six bore- 
holes, each approximately 60ft. deep, and the 


taking of samples of strata and recording 
of strata, etc., at Mount Vernon extension, 
Shore Road. Documents from the City 


Section), 
Deposit £3 
Corporation). 


Architect's Department (Housing 
97 Townsend Street, Belfast, 1. 
(cheques payable to Belfast 
Tenders by March 21. 

Billesdon, Leics.—External painting of 84 
houses, one shop and 10 garages in various 
villages, for R.D.C. Documents from Sur- 
veyor. Council Offices, Thurnby. Tenders by 
March 24. 

Billesdon, Leics.—Erection of a lock-up shop 
and garage at Great Glen for R.D.C. Docu- 
ments from The Surveyor, Council Offices, 
Thurnby. Deposit £3 3s. Tenders by 
April 20. 

Birmingham. 
and iron 
ing and 


Cleaning and painting steel 
fences to watercourses and clean- 
painting steelwork of the railway 
bridge at Bromford Lane station, for City 
Council. Documents from the office of Sir 
Herbert J. Manzoni, city engineer and sur- 


veyor, Civic Centre, Birmingham, 1. Deposit 
£2 2s., cheques payable to Sir Herbert J. 
Manzoni, citv engineer and surveyor. Tenders 
by March 29. 

Blackburn, Lanes.—Extensions to Shads- 
worth Secondary Modern School for B.C. 


Apply to the Borough Engineer, Town Hall, 
Blackburn, by March 21. Devosit £2 2s. 
Bristol—Work at Redland training college 
involving extensive alterations and additions 
to Malvern House, Elm Lane, for City Council. 
Work comprises extending existing kitchen, 
forming new first floor servery and dining 
room, new common rooms, lavatory accommo- 
dation, stores, etc. The whole of the work 
to be completed during the summer recess, 
lune to Seotember, 1961. Aovolications to 
City Architect, Council House, Bristol, 1, by 
March 2]. é 
Bromley, Kent.—Erection of 120 brick 
store sheds to four Council housing estates 
for B.C, Contractors should applv to the 
Borough Engineer, Municipal Buildings, 
Bromley, for documents and those contractors 
who have not previously carried out work for 
the Council should also submit details of 
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similar work undertaken by them together 
with the names of two independent persons 
to whom reference can be made concerning 
such work. Tenders by March 27. 

Bromsgrove, Worcs. — Renewal of external 
rendering in Tyrolean finish to 36 houses in 
Catshil] for U.D.C. Documents from the 
Housing Department, Council House, Broms- 
grove. Tenders by March 2 

Bury St. Edmunds, Suffolk. — External re- 
painting of 358 dwellings and 32 garages ior 
B.C. Tenderers are required to. give 
quotations for the execution of any or all of 
the following groups: (a) One hundred per- 
manent houses and 32 garages in Lydgaie 
Close, Jocelyn Close, Samson Close and Reeve 
Close; (b) sixty-nine permanent houses in 
Anselm Avenue, Bunbury Road, Waveney 
Road, Lake Avenue, Suffolk Road, Hertford 
Close, Bedford Close and Devon Close; (c) 
ninety-six permanent houses in Tollgate Lane 
and Northumberland Avenue; (d) ninety-four 
permanent houses in Grove Road, Grove 
Park and Cornfield Road; (e) decoration of 
hallways of seven blocks of flats in Anselm 
Avenue. Documents from the Borough 
Engineer and Surveyor, Borough Office, Bury 
St. Edmunds. Tenders by March 24. 

Buckinghamshire.—Following for C.C.: (1) 
Newport Pagnell—erection of a secondary 
modern school, estimated cost approximately 
£110,000. Bills of quantities available March 
27. Tenders by April 24. (2) Waddesdon 
erection of a secondary modern school, esti- 
mated cost approximately £100,000. Bills of 
quantities available March 27. Tenders 
by April 24. (3) Padbury—erection of a 
county primary school, estimated cost approxi- 
mately £12,000. Bills of quantities available 
March 27. Tenders by April 24. (4) Chilton 

erection of a county primary school, esti- 
mated cost approximately £12,000. Bills of 
quantities available March 27. Tenders by 
April 24. (5) Langley—erection of a dining 
room at the grammar school, estimated cost 
approximately £5,000. Bills of quantities 
available April 4. Tenders by Anril 24. (6) 
Aylesbury—construction of a swimming pool 
at Quarrendon County Secondary School, esti- 
mated cost approximately £5,000. Bills of 
quantities available April 4. Tenders’ by 
April 24. (7) Denham—improvements to the 
village hall, estimated cost approximately 
£3,000. Bills of quantities available April 4. 
Tenders by April 24. (8) Hyde Heath 
extensions to the county primary school, esti- 
mated to cost £7,000. Bills of quantities avail- 
able April 4. Tenders by April 24. (9) 
Princes Risborough—improvements to sanita- 
tion at the county secondary school, estimated 
cost approximately £2,000. Specification 
available March 27. Tenders by April 24. 
(10) Cippenham — improvements to central 
kitchen, estimated cost approximately £2,000. 
Specification available April 4. Tenders by 
April 24. Contractors should apply to the 
County Architect, County Offices, Aylesbury, 
indicating for which works they wish to 
tender as soon as possible. A deposit of 
£3 3s. is required for projects (1) to (8) in- 
clusive. 

Caernarvonshire.—Detached two-classroom, 
etc., extensions at the Caernarvonshire Tech- 
nical College, Bangor, for C.C. Documents 
from County Architect’s Department, County 
Offices, Caernarvon. Deposit £2 2s., payable 
to County Treasurer. Tenders by March 25. 

Caernarvonshire.—Site works and erection 
of a prefabricated Medway classroom hut at 
Llangelynin V.C. School, Hen-rhyd, also 
the conversion of one classroom in existing 
school into a school meals kitchen, for C.C. 
Documents from County Architect, County 
Offices, Caernarvon. Tenders by March 27. 

Caernarvonshire.—Alterations and additions 
to Drill Hall, Penygroes, for C.C. Documents 
from County Architect, County Offices, 
Caernarvon. Tenders by March 27. 

Caernarvonshire. — Heating installation at 
Ysgol Maelgwn School, Victoria Drive. 
Llandudno Junction, for C.C. Documents 
from the County Architect, County Offices. 
Caernarvon. Tenders by March 27. 

Carlisle, Cumb.—Two-storey extension to- 
gether with various alteration work to the 
Carlisle and County High School for Girls, 
for City Council. Documents from the City 


Surveyor, 18 Fisher Street, Carlisle. Tenders 
by April 5. ; 
Carmarthen.—Construction of approximately 


220 porches to Council houses at Park Hall 
and Ring Road estates for B.C. Documents 
from J. Vivian Evans, borough engineer and 
surveyor, John Street, Carmarthen, Deposit 
£2 2s. Tenders by April 5. 
Clitheroe, Lancs.—External painting of 168 
dwellings for B.C. Documents from the Public 
Health Inspector, York Street. Clitheroe. 
Devosit £2 2s. Tenders by March 22. 
Corby, Northants.—External vainting of the 
following for U.D.C.: Sixty-six Wates houses (to 
be let in parts or as one contract); 169 tradi- 
tional houses (to be let in parts or as one 
contract); 84 Easiform houses (to be let in 
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parts or as One Contract); 14 maisonnettes and 
adjoining shops; and 19 garages. Specifications 
for all or any of the schemes from G. B. 
Blackall, clerk of the Council, Council Offices, 


Corby. Deposit £1 Is., cheques payable to 
Council. Tenders by March 25. 
Croydon, Surrey.—External painting of 


Council houses (against priced schedules) for 
B.C. Documents from the Housing Manager, 
7t Park Lane, Croydon. Tenders by 
March 24. 
_Darton, Yorks.—External painting of Coun- 
cil houses as follows for U.D.C.: Grasmere 
Crescent, Darton, 10 bungalows; Kexborough 
housing estate (outer circle), 108 houses; Red- 
brook housing estate, 86 houses and bunga- 
lows; Greenside and George Street, Stain- 
cross, 72 houses. The Council will consider 
separate tenders for each estate. Documents 
from K. Durham, housing manager, Council 
Offices, Darton, near Barnsley. Tenders by 
March 25. 
Daventry, Northants.—Removal of existing 
grates in Council houses and the installation 
of tiled surround fireplaces to houses for 
R.D.C. The work has been divided into three 
groups as follows: (1) Comprising 51 fireplaces 
in the parishes of Braunston, Barby, Kilsby, 
Crick, Yelvertoft, West Haddon, Watford and 
Long Buckby; (2) comprising 24 fireplaces in 
the parishes of Weedon Bec, Flore and 
Farthingstone; anc (3) comprising 28 fire- 
places in the parishes of Newnham, Char- 
welton, Byfield, Woodford-cum-Membris and 
Preston Capes. Documents from H. Bonsor, 
surveyor, Council Offices, Church Walk, 
Daventry. Tenders by March 27. 
Desborough, Northants.—External painting 
of 60 houses in two groups for U.D.C. Tenders 
may be for the whole or any group. Docu- 
ments from Gerald Greaves, clerk of the 
Council, Council Offices, Desborough. 
Tenders by March 16. 
Doncaster, Yorks.—External painting of 
houses for R.D.C.: (Contract 375) Edlington 
122; (376) Askern—106; (377) Askern—87. 
Documents from the Surveyor to the Council, 


Nether Hall, Doncaster. Deposit £5. Tenders 
by March 24. — 
Droitwich, Worcs. — Improvements, four 


Council houses, Haye Lane, Ombersley, for 
R.D.C. Work includes the additions of bath- 
rooms and the provision of hot water services, 
etc. Documents from R. F. Fry, Council’s 
surveyor, Ombersley Street, Droitwich. 
Deposit £1 ls. Tenders by March 27. 
Dunstable, Beds. — Interior redecoration of 
aged persons’ dwellings at Croft Green and 
Chiltern Crescent for B.C. Documents from 
the Housing Estates Manager, Priory House, 


Dunstable, Deposit £1 Is. Tende / 
March 22. —- 
East Sussex.—Erection of a new boiler 
house and tank tower, reorganisation of 
laundry and kitchen and the provision of 
new sanitary accommodation at Highfield 


House, Uckfield, for C.C., also the installation 
of mechanical services including new oil- 
fired boiler plant. Applications for either of 
the contracts to the County Architect, County 
Hall, Lewes, by March 24. Selected contractors 


for each contract will be provided with 
documents on April 21. 
Edmonton, Middx. — Construction of a 


small two-storey factory block at Claverings 
industrial estate for B.C. Applications to the 
Borough Architect, Town Hall, Edmonton. 
Deposit £2 2s. Tenders by March 27. 

Ellesmere Port, Ches.—Erection of 26 lock- 
up garages, ancillary works and site works 
at Errington Avenue for B.C. Documents 
from the Borough Engineer and Surveyor, 
Queen Street, Ellesmere Port. Tenders by 
March 27. 

Ellesmere Port, Ches.— Erection of nine 
lock-up garages, ancillary works and site 
works at Gawsworth Road for B.C. Documents 
from Borough Engineer and Surveyor, Queen 
Street, Ellesmere Port. Tenders by March 27. 

Ely, Cambs.—Provision of bathrooms, hot 
water installatior and apourtenant works to 
16 houses at New Barns Road, for U.D.C. 
Documents from J. G. Shilston, engineer 
and _ surveyor, U.D.C. Offices, Ely. Deposit 
£2 2s., cheques payable to Council. Tenders 
by March 25, 

Epping and Ongar, Essex. — House 
modernisation at Theydon Bois, two contracts, 
20 houses each, for R.D.C. Applications to 
the Engineer and Surveyor, 209 High Street, 
Epping, by March 18. Deposit £2 2s. 

Essex.—Erection of Harlow central library 
for C.C. The work consists of a two-storey 
building in reinforced concrete construction, 
estimated cost £85,000. Applications to 
H. Conolly, county architect, County Hall, 
Chelmsford, by March 18. 

Fife.—Erection of Torbain Infants’ School, 
Kirkcaldy (approximately 14,750 sq. ft.), for 
C.C, Applications to the County Clerk, Cupar, 
Fife. by March 18. 

Flintshire.-— Erection of new C.P. school 
at Cileain, near Mold, comprising three 
Classrooms and usual offices for C.C. Docu- 
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ments from W. Griffiths, county architect, 
Liwynegrin, Mold. Deposit £3 3s. cheques 
payable to Council. Tenders by March 21. 
Gillingham, Kent. External painting of 
192 Council houses and two flats in Beechings 
Way for B.C. Documents from the Housing 
Manager, Municipal Buildings, Gillingham. 
Deposit £1 ls, Tenders by March 27. 
Glasgow. Proposed primary schools at 
East Keppoch, Priesthill (site 6), and South 
Nitshill (unit 1) for City Council, Contractors 
desiring to tender for any or all of these 
Schools should obtain Documents from the 
City Architect and Director of Planning, 20 
Trongate, Glasgow, C.1. Plans seen at the City 
Architect's Office (Education Section), 37 
High Street, Glasgow. Tenders by March 23. 
Haslingden, Lancs. — External painting of 
Council properties for B.C.: (a) Municipal 
Offices and 57 Bury Road; (b) Public Library, 
Deardengate; (c) Destructor Buildings, Prinny 
Hill: (d) bus shelters; (e) Worsley Park bowls 
house, etc. (internal and external); (f) railings 
at public baths; (1) 49 houses, Helmshore and 
Clarence (part) estates; (2) 46 houses, 16 flats, 
Longshoot estate; (3) 98 houses, eight flats, 
Broadway estate; (4) 40 houses, four flats, 
Broadway estate; (5) 17 houses, 28 flats, Top 
of Town estate. Contractors may tender for 
one or any of the above contracts. Documents 
from the Borough Surveyor, Municipal Offices, 
Bury Road, Haslingden, stating which contract 
is required. Tenders by April 10. 
Hemel Hempstead, Herts.—-Alterations and 
additions to Works Depot, Cupid Green, com- 
prising the following for B.C.: (a) New stafi 


house; (b) new single-storey administrative 
block: (c) alterations to provide welfare 
facilities; (d) ancillary works. Documents 


from A. H. Turner, borough engineer and 
surveyor, High Street, Hemel Hempstead. 
Tenders by March 28. : 

Hexham, Northumb.—External_ painting of 
Counci] houses as follows for R.D.C.: Cor- 
bridge, 54; Humshaugh, six; Wall, eight: 
Stocksfield, 26; Ovingham, six. Tenders may 
be submitted for one or more contracts. 
Documents from the Public Health Depart- 
ment, Prospect House, Hexham. Tenders by 
March 30. 

Huntingdonshire. — Re-slating roof and 
repairs to gutters at the Chestnuts Home for 
the Aged, Godmanchester, for C.C. Docu- 
ments from S. M. Holloway, county architect, 
County Buildings, Huntingdon. Tenders by 
March 20. 

Inverness. — Erection of church at Craig 
Dunain Hospital: Builder, carpenter, plumber, 
slater, plaster, electrical, glazier and painter. 
Applications to Alexander Ross and Son, 
architects, 28 Queensgate, Inverness, by 
March 24. 


Keynsham, Som.— Erection of a _ sports 
pavilion, comprising two changing rooms, 
stores and toilets, together with ancillary 
work at Norman Road, Saltford, for U.D.C, 
Documents from the Architect, Council 
Offices, Keynsham. Deposit £2 2s., cheques 


payable to U.D.C. Tenders by March 23. | 
Kidderminster, Worcs.—External decoration 
of approximately 600 houses on the Birchen 
Coppice estate for B.C. Documents from the 
office of the Borough Engineer and Surveyor, 
110 Mill Street, Kidderminster. Tenders by 
April 7. ; 
*Kidderminster, Worcs.—Extension to public 
library for B.C. Tenders by April 7. ; 
Knockbeg, Carlow, Eire. — Erection of an 
extension at St. Mary’s College for Reverend 
Father President. Documents from Desmond 
MacGreevy, quantity surveyor, 4 Merrion 
Square North, Dublin. Deposit £26 5s, (25 
Guineas). Plans seen at the offices of the 
Quantity Surveyor, or Stephenson, Gibney and 


Associates, architects. 15 Grafton Street. 
Dublin. Tenders by March 24. 
Larne, Antrim.—Extension and alterations 


to Post Office for the Ministry of Finance. 
Documents from Room 103, Law Courts Build- 
ing, Belfast. 1, and plans also seen at Ministry 
of Labour and National Insurance Local Office, 
Larne. Deposit £2. Tenders by April 10. 

Llanelly, Carms.—Construction of six lock- 
up garages, together with site works, Grugos 
Avenue, Pontyberem, for R.D.C. Documents 
from the Council’s Architect, 2 Queen Victoria 
Road, Llanelly. Deposit £1 ls. Tenders by 
March 28. 

Londonderry. — Erection of a 400 school 
meals kitchen and dining-hall at Draperstown 
Primarv School for C.C. Documents from 
C. G. Dalzell, Bath Street, Portrush. Deposit 
£5. Plans seen at the office of the County 


Education Officer, New Row, Coleraine. 
Tenders by March 24. 
Londonderry. — Installation of wash-hand 


basins in Waterside Hospital for the North- 
West Hospital Management Committee. Docu- 
ments from_ the Secretary, Altnagelvin 
Hospital, Londonderry. Tenders by March 27. 

Lowestoft, Suffolk._-External decoration of 
395 dwellings in four separate groups of 117. 
68, 120 and 90 dwellings for all or any of 
which groups tenders may be submitted, for 
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B.C. Documents from Housing Manager, 80 
Clapham Road, Lowestoft. Tenders by 
March 24. 

Maidenhead, Berks.—Erection of extensions 
to the existing Corporation depot buildings, 
comprising large garage with first-floor 
painters’ shop and a vehicle maintenance 
workshop for B.C. Documents from Borough 
Engineer and Surveyor, 14 Craufurd Rise. 
Maidenhead. Deposit £2 2s, Tenders by 
March 30. 

Mangotsfield, Glos.—Erection of garages on 
following sites for U.D.C.: Royal Road, 
Mangotsfield—18 units; Long Road, Mangots- 
field—20 units; The Crescent, Soundwell—six 
units; Gerrish Avenue, Downend—1l2 units. 
Documents from the Surveyor, Council Offices, 
Staple Hill, Bristol. Deposit £2 2s. Tenders 
by March 28. 

Meltham, Yorks.—Renovations and addi- 
tions to part of the Carlile Institute for U.D.C. 
Applications to P. N. Brown and Son, archi- 
tects, 2 Market Place, Honley, near Hudders- 
field, by March 17. Deposit £2 2s. crossed 


cheque payable to Council. Tenders by 
April 28. ; 
Montgomeryshire. — External and part 


internal decoration of Piascae-cwrn Home for 
the Aged, Newtown, for C.C, Documents 
from P. E, White, clerk of the County Council, 
County Offices, Welshpool. Tenders by 
March 27. 

Morecambe and Heysham, Lancs.—Erection 
of one block of eight garages on the Corpora- 
tion Coach Park, Poulton Hall, for B.C 
Documents from the Borough Engineer and 
Surveyor, Town Hall. Deposit £1. Tenders 
by April 7. 

*Neath, Glam.— Supply and erection of 
37 garages at Giants Grave housing site for 
B.C. Tenders by March 25. 

Norfolk.—C.C. invite decorators wishing to 
tender for the external and internal decoration 
of schools in their vicinity, to be carried out 
in Aug., to forward names to F. Lincoln 
Ralphs, chief education’ officer, County 
Education Offices, Stracey Road, Norwich, by 
March 22. 

Northern — Ireland. Following for the 
Northern Ireland Fire Authority: Painting and 
redecoration works at the fire stations in 
Antrim, Armagh, Castlederg, Castlereagh, 
Cookstown, Dungannon, Glengormley, Holy- 
wood, Limavady, Lisburn (Antrim Street), 
Newcastle, Omagh, Portrush and Warrenpoint 
Documents from the Secretary, 43 Castle 
Street, Lisburn. Deposit £2 2s. Tenders by 
March 24. 

*Northumberland. — Cleaning and painting 
of bridges for C.C. Tenders by April 6. 

Perth.—Erect a battery of 12 lock-up 
garages on a site between Cavendish Avenue 
and Needless Road, for City Council. Submit 
names to the Burgh Surveyor, 16 Tay Street, 
Perth, by March 18. 

Plymouth.—Erection of four shops and 
four flats at Ernesettle for City Council. 
Applications to the City Architect, Seymour 
Road, Plymouth, by March 20. Deposit £3 3s., 
payable to Plymouth Corporation. 

Pocklington, Yorks.—Following for R.D.C.: 
External painting of 281 Council houses in the 
parishes of Allerthorpe (four), Barmby Moor 
(16), Bielby (four), Bishop Wilton (eight), 
Bolton (six), Burnby (four), Low Catton (six), 
High Catton (four), North Cliffe (five), 
Everingham (eight), Full Sutton (six), Good- 
manham (20), Hayton (four), Market Weighton 
(38), Melbourne (six), Newton-on-Derwent 
(six), Nunburnholme (four), Pocklington (70), 
Shiptonthorpe (18), Stamford Bridge (22), 
Sutton-on-Derwent (20), and Wilberfoss (two). 
Applications for specification, stating whether 
it is the intention to tender for all or any 
group of the houses, to the Clerk of Works. 
Council Offices, Grove House, Pocklington 
Tenders by March 27. 

Renfrewshire.—All trades in respect of exten- 
sions and alterations to the Road Depot at 
Hurlet, near Nitshill, for C.C. Applications 
to the County Engineer, 16 Back Sneddon 
Street, Paisley, by March 20. 


Rochdale, Lanes.—Erection of a public 
mortuary at Packer Street for B.C. Docu 
ments from Borough Surveyor, Town Hall, 
Rochdale. Tenders by April 4. 

*Romford, Essex.—Havering Road depot 


reconstruction for B.C. Apply by March 25. 

St. Helens, Lancs.—Alterations to provide 
additional storage accommodation at Windle- 
hurst Primary School, Princess Avenue, for 
E.C. Applications to N. F. Newbury. director 
of education, Education Offices, St. Helens, by 


March 18. Drawings seen at the office of the 
Education Surveyor, 13 Cotham Street, St. 
Helens. Tenders by April 7. 


Sandy, Beds.—Exterior painting of 105 
Council houses for U.D.C. Tenders may be 
submitted for the whole or separate groups. 
Documents from the Surveyor, 7 St. Neots 
Road, Sandy. Tenders by March 25. 

Settle, Yorks.—Exterior painting of houses 
as follows for R.D.C.: Six—Coronatio 
Mount, Burton - in - Lonsdale—1l-6:  10— 
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Goodenber Crescent, Bentham—3-12; six— 
Ribblesdale, Long Preston—2-12 (even); four 
(Swedish)—Ribblesdale, Long Preston—7.]3 
(odd); nine—Skipton Road, Hellifield—j.3 
and 7-19 (odd); 29—Thornview Road, Helli- 
field—2-24 and 28-60 (even). Documents 
from N. L, Jaggar, engineer and survevor, 
Town Hall, Settle. Contractors may tender 
for the whole or any part of the work. 
Tenders by March 24. 

Shipley, Yorks.—-External painting of the 
following for U.D.C.; (Contract 1) Central 
Avenue, 120 flats and maisonnettes and 14 
garages; (2) West Royd estate, 89 houses and 
10 garages; (3) Coach Road estate, 90 houses, 


four shops and maisonneites and 11 garages. 
Documents from the Surveyor, Town Hall. 


Shipley. Deposit £2 2s. Tenders by March 24 

Shrewsbury, Salop.—Erection of a brick. 
built sports pavilion, approximately 3,400 
sq. ft. floor area, and detached caretaker’s 
house, together with entrance walling and 
gates, at the Sundorne Sports Club fcr B.C 
Documents from Borough Surveyor, Guildhall 
Shrewsbury, Denosit £3 3s., cheque payable 
to Corporation. Plans seen by appointment 
with §. E. Catterall, architect, Kingsland 


Bank, Kingsland Road, Shrewsbury. Tenders 
by April 5. 

Spalding, Lincs. External painting of 
Council houses, etc., on sites in the under- 
mentioned parishes for R.D.C.: Cowbit, 
Crowland, Deeping St. Nicholas, Donington, 


Gosberton, Moulton, Pinchbeck. Surfleet and 
Weston. Documents from the Housing 
Manager, Priory Road, Spalding. Tenders by 
March 27, : 

Staines, Middx.—Construction of a sports 
pavilion at Long Lane, Stanwell, for U.D.C. 
Documents from the Engineer and Surveyor, 
Shortwood House, 240 London Road, Staines. 
Deposit £2 2s. Tenders by April 4. 

Staines, Middx. Construction of public 
conveniences, Woodthorpe Road, Ashford, for 
U.D.C. Documents from the Engineer and 
Surveyor, Shortwood House, 240 London 
Road, Staines. Deposit £2 2s. Tenders by 
April 4. 

Stirling.—Erection of 
Coxithill, Torbrex, for B.C. Apply, in writ- 
ing, to the Burgh Architect and Planning 
Oificer, Old Burgh Buildings, 65 King Street, 
St'rling, by March 25. 

Stourbridge, Worcs.—Construction of 30 
brick-built garages, or as an_ alternative, 
foundations for prefabricated garages, on two 
sites, together with access drives, hardstand- 
ings and incidental works, for B.C. Docu- 
ments from H. W. Morris, borough engineer 
and surveyor, Council House. Stourbridge. 
Deposit £2 2s. Tenders by April 5. 

Sutton and Cheam, Surrey.—Construction 
of a new bowls pavilion at Rosehill recreation 
ground, Rosehill, Sutton, for B.C. The build- 
ing is to be single-storeyed of an approximate 
floor area of 600 sq. ft. Documents from 
Christopher Needham, borough engineer and 
surveyor, Municipal Offices. High Street, 
Sutton. Deposit £1 Is., cheques crossed and 


payable to Council. Tenders by April 5. 


children’s home, 


Swanscombe, Kent. External decorations 
to approximately 110 Council houses for 
U.D.C. The work to be carried out in the 


period May | to Sevtember 30, 1961. Con- 
tractors should submit names to the Surveyor, 
Council Offices, Swanscombe. and give details 
of any vrevious similar work for which they 
have been responsible. Tenders by March 30. 

Swansea.—Extension to Morfydd House. 
Morriston, School for Handicapped Children 
for B.C., comprising teaching and recreational 
block with dining room = and _ ablution 
facilities, together with demolition and _pre- 
paratory work. Documents from the Borough 
Architect, The Guildhall, Swansea, — by 
March 25. Deposit £5. 

Torrington, Devon.—Painting 40 houses in 
the following prarishes for R.D.C.: Dolton, 
Frithelstock, High Bickington, Merton. 
Petrockstowe, Weare Giffard, Winkleigh and 
and Yarnscombe. Documents from F. G. 
Gane. surveyor, Council Chambers. South 
Street, Torrington. Tenders by March 24. 

fruro, Corn.--External painting of wood- 
work and walls of Penmount, for the Cornwall 
Joint Crematorium Committee. Documents 
from J. W. Armstrong, Municipal Offices, 
Penryn. Tenders by April 4. 

Tynemouth. — Painting of approximately 
1,300 street lamps and fittings for B.C. Docu- 
ments from the office of the Borough Surveyor, 
16 Northumberland Square, North Shields. 
Tenders by April 4. 

Tyrone. — Following for C.C.: tarmac seal- 
ing coat at Coagh Primary School; installa- 
tion of flush closets at Eglish, Gortshalgan 


and Lisfearty Primary Schools; redecora- 
tion at Glenarney and Toberlane Primary 
Schools. Applications, stating which con- 


tract it is wished to tender for, to the Chief 
Education Officer, Education Offices, Omagh. 
Tenders by March 21. 

Wellingborough, Northants. — External 
painting of Council houses in the following 
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parishes, contracts 255-263, for R.D.C.: 
Bozeat, 10; Earls Barton, 12; Ecton, 12; 
Lt. Irchester, 13; Mears Ashby, four; Wilby, 
18; Wollaston, 54. _ Documents from C. L. 
Hanwell, surveyor, Rural Council Offices, 20 
Oxford Street, Wellingborough. Deposit 
£1 ls. Tenders by March 25. 

West Bromwich, Staffs.—Erection of a 
Grammar School, Marsh Lane, at an esti- 
cost of £28,000, for B.C. The buildings com- 
prising this school will have _ reinforced 
frames on piled foundations. Names to the 
Director of Education, Education Offices, 
Highfields, West Bromwich. The Committee 
will, in conjunction with the architects, 
Richard Sheppard, Robson and Partners, 
approve a short list of contractors who will 
receive the bills of quantities on May 3, 1961, 
and will be asked to submit their tenders 
by May 31, 1961, with the intention of start- 
ing on the site on July, 1961. 

‘West Lothian. Painter work at the 
following schools during the summer vacation 
for C.C.: Mid Street School, Bathgate, inside; 
St. Mary's S.S. School, Bathgate, inside; 
Blackburn R.C. (Old) School, outside; Bo’ness 
P.S., inside; Grange P.S., Bo'ness, outside; 
Broxburn R.C., inside; Linlithgow P.S., inside; 
South Queensferry J.S., inside; Uphall P-S., 
inside; Westfield P.S., outside; Whitburn J.S., 
inside. Applications ‘in ‘writing (stating the 
name(s) of school(s) for which it is desired to 
offer) to the County § Architect, County 
Buildings, Linlithgow, by March 25. 

West Riding.—Renewal of ceilings at the 
Askern Secondary and Infants’ Schools, Sutton 
Road, Askern, near Doncaster, for C.C. 
Documents from the Divisional Education 
Officer, County Area Offices, Station Road, 
Doncaster. Tenders by March 21. 

West Riding.—Internal and external paint- 
ing of Shafton Two Gates J.M. and I School, 
Great Houghton C.E. School, Hemsworth 
Fitzwilliam C.P. School, for C.C. Documents 
from H. Cockell, assistant divisional educa- 
tion officer, 2 St. John’s Square, Wakefield 
Tenders by March 25. 

West Riding. Painting of Burn Canal 
bridge and Haddlesey River bridge on the 
Doncaster and Selby county road in_ the 
Selby rural district for C.C. Documents from 
the County Engineer and Surveyor, County 
Hall, Wakefield. Deposit £1. Cheques, etc.. 
crossed and payable to the West Riding 
Treasurer. Tenders by March 27. 

West Riding.—Painting works at Thorne 
Grammar School and _ Snaith Secondary 
School for C.C. Documents from J. H. Crab- 
tree, divisional education officer, Goole 
Tenders by March 30 and April 17, 
respectively. 

West Riding. 
masonry boundary wall to Grove Hill, Ilkley 
Road, Otley, for C.C, Documents from the 
Assistant County Sur rveyor, Croft House. 


Carleton Road, Skipton. Deposit £1, cheques, 
ete., crossed and payable to the West Riding 


Treasurer. Tenders by March 24. 

West Suffolk.—Painting and repairs; also 
various minor works during the summer 
holiday period at any of the schools listed for 
C.C.: Primary Schools—Assington County; 
Bevton County: Brandon County; Bury 
St. Edmunds Guildhall Feoffment County; 
Elmswell County; Lakenhamheath County; 
Mildenhall Beck Row County; New- 
market All Saints Aided Voluntary: New- 


market Laureate County; and _ Polstead 
County. Secondary Schols—Beyton Modern; 
Bury St. Edmunds King Edward VI Grammar; 
Bury St. Edmunds Silver Jubilee Modern 


(Boys and Girls and including kitchen); Clare 
Modern; Ixworth Modern; and Mildenhall 
Modern. Exterior works may be carried out 
in term time. Apply to the County Architect. 
13 Westgate Street, Bury St. Edmunds, for the 
appropriate documents. 

West Sussex.—Major extensions and adap- 
tations at Bognor Regis Training College 
Gob 6320) for C.C. 
County Architect, 
by March 20. 

“Woking, Surrey. Repainting of Council 
houses at Maybury, etc., for U.D.C. Deposit 
£2 2s. Tenders by March 30. 

Worcester.—-Interior redecorations to A 
block and C block and exterior redecorations 
to boundary fencing at the Teacher’s Training 
College, Henwick Grove, for City Council. 
Documents from City Engineer and Surveyor, 
22 Bridge Street, Worcester. Deposit £2 2s., 
nayable to Worcester Corporation. 


County Hall, 


cheaues 
Tenders by April 4. 


CLOTHING AND TEXTILES 


Belfast. — Supply of waterproof coats and 
uniform clothing during the 12 months com- 
mencing Jan. 1, 1962, for City Council. Docu- 
ments from Transport Department, Sandy Row 
Denot, Belfast. 12. Tenders by March 28. 

Great Yarmouth, Norfolk. Supply of the 
following uniform and personal equipment for 
B.C. All materials to conform to appropriate 
Home Office specification. Samples of cloth 


Rebuilding of part of the 


Applications to the 
Chichester, 
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to be enclosed with tenders: Two officers’ un- 
dress uniforms; nine officers’ white shirts (with 
three collars); two officers’ caps; six pairs 
officers’ shoes; 30 fire tunics; 40 pairs fire 
trousers; 15 reefer jackets; 30 pairs serge 
trousers; 12 raincoats; 120 firemen’s shirts 
(with three collars); 60 pairs firemen’s shoes; 
120 black ties; four firemen’s skirts; two fire- 
men’s jackets; 12 firemen’s white shirt/blouses 
(with three collars). The Council does not 
bind itself to accept the lowest or any tender. 
Tenders to be submitted in plain sealed 
envelopes endorsed “Tenders for Fire Brigade 
Uniform” to Farra Conway, town clerk, Town 
Hall, Great Yarmouth, by March 31. 

Rotherham, Yorks.—Following items of 
uniform for B.C.: Undress uniform, fire 
trousers, fire tunics, socks, shirts, collars, ties, 
shoes, overalls and wollen pullovers. Docu- 
ments from the Chief Fire Officer, Erskine 
Road, Rotherham. Tenders by March 25. 

Stirling.—Supply of uniform to the Stirling 
and Clackmannan police force for issue during 
the year commencing May 16, 1961, for the 
Stirling and Clackmannan Joint Police Board. 
Greatcoats, raincoats, jackets, trousers, shirts, 
collars, ties, gloves, caps, berets, breeches, 
policewomen’s greatcoats, raincoats, jackets, 
skirts, shirts, collars, ties, caps, gloves and 
stockings. Documents from the Chief Con- 
stable, Police Headquarters, Randolphfield, 
Stirling. Tenders by March 31. 

Walsall, Staffs——Supply of uniform cloth- 
ing and caps for the year 1961 for B.C. 
Documents from R. Edgley Cox, general 
manager and engineer, Transport Offices, St. 
Pauls Street, Walsall. An envelope suitably 
addressed and endorsed will be supplied with 
the form of tender or on request, and it is 


desired that this envelope be used. Tenders 
by March 24. 
DEMOLITION 
Caterham and Warlingham, Surrey.— 


Demolition and site clearing of the following 
properties for U.D.C.; (a) 83-89 Godstone 
Road, Caterham; (b) 36-52 Farningham Road, 
Caterham; (c) 73-83 Coulsdon Road, Cater- 
ham. Documents from the Engineer and 
Surveyor, Council Offices, Caterham. Tenders 
by March 23. 

Inverness.—Demolition of 21 Gilbert Street, 
for B.C. Documents from the Burgh Surveyor, 
Town House, Inverness. Tenders by March 22. 

Saltash, Corn.—Demolition of 15 properties 
2 Waterside for B.C. Documents from 
A. de Barr, borough surveyor, Church House, 

Saltash. Deposit £2 2s. (crossed cheque). 
Tenders by March 27. 

West Riding.—Demolition of the stone built 
stables at Grove Hill, Ilkley Road, Otley, for 
C.C, Documents from the Assistant County 
Surveyor, Croft House, Carleton Road, 
Skipton. Deposit £1, cheques crossed and 
payable to the West Riding Treasurer. Tenders 
by March 24. 


ELECTRICAL 

Armagh.— Electrical installation to 74 
houses and 12 bungalows at Drumarg or 
Downs, Armagh. Documents from the Sur- 
veyor’s Office, City Hall, Armagh. Deposit 
£3. Tenders by March 24. 

Bolton, Lancs.—Electrical work associated 
with the Ringley Fold sewage treatment works, 
for Bolton and District Joint Sewerage Board. 
The work will be divided into six separate 
contracts, namely: (1) 415-V air break switch- 
gear; (2) 415-V contractor gear; (3) works 
instrument panel; (4) road and floodlighting 
columns and equipment; (5) private automatic 
telephone exchange; (6) main and auxiliary 


cables. Applications to Kennedy and Donkin, 
consulting electrical engineers, 64 Royal 
Exchange, Cross Street, Manchester, 2. by 
March 20. 


East Riding.—Electrical re-wiring works at 
the Etton Pasture School, near Beverley, for 
C.C. Applications to the County Architect, 
County Hall. Beverley. Tenders by March 21. 

Hull.— Electrical installations to (a) 


Bethune County Primary School, Junior 
Department; (b) shops and _ maisonnettes, 
Boothferry estate for City Council. Docu- 
ments from Gerald R. H. Wright, deputy 


city architect, Guildhall, Hull. 
each scheme to City Treasurer. 
March 29. 

Knockbeg, Carlow, Eire.—(a) Heating, water 
services, coal gas, boiler house and sanitary 
plumbing installations; and (b)_ electrical 
installations in the new extension covering 
10,000 sq. ft. at St. Mary’s College. Documents 
from J. A. Kenny and Partners, consulting 
engineers, 44 Kildare Street, Dublin, 2. 
Deposit £10 10s. each set. Tenders by 
March 24. 

Newtownards, Down. — Electrical  installa- 
tion at the Town Hall for B.C. Documents 
from A. K. McAuslan and Partners, consult- 
ing engineers, 16 Bedford Street, Belfast, 2. 
Deposit £3 3s. each set. Tenders by 
March 27. 


Deposit £2 
Tenders by 


yd. walling, 
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*Devonshire.—Fencing of Upottery Airfield 
for C.C. Tenders by March 28. 


Gloucestershire. — Approximately 80 lin. 
fencing and excavation § at 
Salmon’s Spring Brewery, Stroud, for C.C. 
Documents from the County Surveyor, Quay 
Street, Gloucester. Tenders by March 23. 

Hambledon, Surrey.—Renewal and repair of 
fencing and gates on 27 estates for R.D.C. 
Documents from the Engineer and Surveyor, 
Council Offices, Bury Fields, Guildford. 
Deposit £1 ls. Tenders by April 10. 

Romford, Essex.—Fencing to parks, cemetery 
and allotments, totalling in all about 600 lin. 
yd., for B.C. The fencing includes chain-link, 
close-boarded and wrought-iron work. Docu- 
ments from the Borough Engineer and 
Surveyor, Town Hall, Romford. Deposit £2 2s. 
cheque. Tenders by April 3. 

Romford, Essex.— Supply and erection of 
about 405 lin. yd. of 5ft. high chain-link fenc- 
ing On concrete posts at three sites, together 
with ancillary works, at Harold Hill for B.C. 
Documents from Borough Engineer and 
Surveyor, Town Hall, Romford. Deposit £2 2s. 
Tenders by April 3. 


GAS AND WATER SUPPLY 


Argyllshire.—Construction of rural water 
supplies in Gigha and Whitehouse, for C.C. 
Works comprise: Gigha—the construction of 
a pump house, two concrete storage tanks and 
approximately 64 miles of 2in. and in. 
diameter asbestos-cement mains; Whitehouse 

-the construction of a small dam, mass con- 
crete storage tank and sand filters and the 
laying of approximately 3,100yd. of 4in. and 
3in. asbesos-cement mains. Applications to 
the County Engineer, Lochgilphead, Argyll, 
by March 25. 

*Beccles, Suffolk.— Reinforced concrete 
service reservoir, contract 4, for B.C. De- 
posit £5 5s. Tenders by April 19. 

Braintree and Bocking, Essex. Codham 
Mill water scheme, contract No. 9, for U.D.C. 

Cardiff. — Llandegfedd water scheme, 
section B (contract B.4), for City Council, 
including the construction of a treatment 
works, concrete reservoir, foreman’s house 
and ancillary works, including the supply of 
all materials, at Sluvad, Panteg, near Ponty- 
pool, Monmouthshire, as follows: Treatment 
works—comprising brick and _ reinforced 
concrete buildings to house control equipment 
and chemical plant, reinforced concrete tanks 
for filtration and settlement of water, and 
works in connection with the provision and 
erection of plant; reservoir—a water retaining 
structure of three million gallons capacity, with 
mass concrete walls and reinforced concrete 
roof, floors, columns and dividing walls; fore- 
man’s house—the construction of a_brick- 
walled house with timber floors and slate roof 
on the same site as the treatment works; 
ancillary works—including road works, inter- 
connecting pipelines, drains, sewers, a small 
sewage disposa] works and an electricity sub- 
station. Tenderers must submit with their 
tenders particulars of works similar in 
character carried out by them. Documents 
from the Engineer at Sluyad, Panteg, near 
Pontypool, Mon. Deposit £10 10s., cheques 

payable to Corporation. Tenders by April 24. 

Dungannon, Tyrone. Regional water 
scheme, contract 6, for R.D.C., comprising 
the supplying and laying of approximately 
4.800 lin. yd. of 3in. diameter spun-iron 
water mains in the rural district. Documents 
from the offices of the Dungannon Rural 
District Council, Dungannon. Deposit £3 3s. 
Tenders by March 22. 

*Middlesbrough, Yorks.— Laying of water 
main for the Tees Valley and Cleveland Water 
Board. Deposit £3 3s. Tenders by April 10. 

Port Talbot, Glam.—Extension of water 
mains at Sandfields for B.C., comprising the 
provision of approximately: 900vd. of 6in. 
pipe: 1,000vd. of 4in. pipe. Documents from 
G. V. Griffiths, borough engineer, Municipal 
Buildings, Port Talbot. Deposit £2 2s. 
Tenders by April 12. 

Wakefield, Yorks.—Construction of water- 
retaining structures, including service reser- 
voirs, settlement tanks, rapid gravity filters. 
etc., all in reinforced concrete. These are to 
be built -at Fixby Ridge, New Hey Road 
(A.643), Huddersfield. for City Council. 
Applications to the Engineer and Manager, 
Waterworks Office, 21 King Street, Wakefield. 
by March 2 Deposit £5 5s. cheque. 

West Wiltshire.—Dismantling of one 30,000- 
gallon cast-iron elevated tank and re-erection 
on a new site (contract 11) for Water Board. 
Documents from the Engineer and Manager, 
West Wilts. Water Board, 55 Boreham Road, 
Warminster. Deposit £2 2s., payable to the 
Boed. Tenders by April 10. 

Wivenhoe, Essex.—-Construction of upproxi- 
mately 642yd. of Sin. and 244yd. of 4in. 
asbestos-cement pressure pipe water main, to- 
gether with valves, and fittings and incidental 
works in connection with the Vine Farm 
Estate, Colchester Road, for U.D.C. Docu- 
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ments from the Surveyor to the Council, 
Council Offices, Wivenhoe. Deposit £2 2s. 
Tenders by March 27. 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 


Mudlands, 
Deposit £2. 


*Portsmouth. — Reclamation of 
Milton Lake, for City Council. 
Tenders by April 21. 


HEATING AND VENTILATING 


*Bootle, Lancs.— Central heating, Muni- 
cipal Buildings, stages 3 and 4, for B.C. 
Tenders by April 21 

*Chester. — Heating installation, Hoole 


Secondary Modern School, for City Council. 
Submit names by March 20. Tenders by 
April 11. 

Downpatrick, Down.— Low pressure hot 
water heating, hot, cold and drinking water 
services, Head Post Office, for Ministry of 
Finance. Documents from Room 105, Law 
Courts Building, Belfast, 1. Tenders by 
March 

Durham.—Following for C.C.: Staindrop 
New Modern School—heating installation; 
Bishop Auckland Hostel for Aged Persons— 
heating installation; Easington Hostel for 
Aged Persons—heating installation. Applica- 
tions to County Architect, South Street, 
Durham, by March 22. 

Folkestone, Kent.—Following for B.C.: 
(Contract la) Installation of hot water 
systems including electric water heaters and 


washhand basins, installation of electric 
power points; (lb) provision of new rear 
porch doors. The number of houses in- 


cluded in this second stage is 99. Documents 
from Borough Engineer, Municipal Offices, 
Folkestone. Tenders by April 8. 

Leeds.— Installation of steam headers, branch 
pipes, flow and return pipes, unit heaters, con- 
vectors and pipe coils at Kirkstall Road 
Works, Leeds, 3, for City Council. Docu- 
ments from Transport General Manager, 1 
Swinegate, Leeds, Tenders by March 28. 

Liverpool. — Heating and _ air-conditioning 
installation, Walker Art Gallery for City 
Council. Documents from City Architect and 
Director of Housing, Blackburn Chambers, 
Dale Street, Kingsway, Liverpool, 2. Deposit 
£2 2s., payable to City Treasurer. Tenders by 
March 22. 

Newcastle upon Tyne. — Execution of the 
following installations for proposed baths and 
laundry establishment, Montagu estate, for 
City Council: (a) Supply and installation of a 
complete water filtration plant; (b) supply and 
installation of steam boiler plant, together with 
all-steam condense, hot and cold water 
installation, and a complete’ mechanical 
plenum and extract ventilation system; (c) a 
complete electrical installation. Applications, 
in writing, to the City Architect, 18 Cloth 
Market, Newcastle upon Tyne, 1. Tenders by 


May 15. 

Portrush, Antrim. L.P.H.W. heating 
installation at Post Office for the Ministry of 
Finance. Documents from Room 103, Law 
Courts Building, Belfast, 1. Tenders by 
March 21. 

Southampton. — Heating and mechanicai 


services at Hightown Secondary School (810 
places) for B.C Written applications to 
Borough Architect, Civic Centre, Southamp- 
ton, by March 18. Tenders by May 8. 


HOUSING SCHEMES 


Basingstoke, Hants.— One hundred and 
seventeen dwellings comprising two- and 
three-storey flats, houses and bungalows and 
115 garages at South Ham estate for B.C. 
The scheme is situated on four sites, and 
will probably be divided into six separate 
contracts, which however, does not preclude 
more than one tender being submitted by 
any one contractor. (Group C.1) 46 dwell- 
ings comprising bungalows, houses, two- and 
three-storey flats and 24 garages; (C.2) 23 
houses of one type and 18 garages; (C.4) 15 
houses of two types and 12 garages; (C.5) 
17 dwellings comprising houses and _ two- 
storey flats and 14 garages; (C.6) 12 dwell- 
ings comprising houses of one type and 27 
garages; (C.7) four bungalows. All the schemes 
include ancillary service road and footpath 
works excepting (C.7) which has footpath 
works only. Documents from Eric Almond, 
borough = architect, Municipal Buildings, 
Basingstoke. Deposit £2 2s. Tenders by 
March 23. 

Bath. — Five five/six-storey blocks. each 
containing 12 maisonnettes and six flats. at 
Twerton/Whiteway estate (contract 7) for City 
Council. Applications to the City Planning 
Officer and Architect. 7 North Parade Build- 
ings, Bath, by March 25. Deposit £2 2s. 

Beckenham, Kent.—Twenty-eight flats in 
one three-storey block at Unpver Elmers End 
Road for B.C. Documents from James Dove, 
borough Engineer, Town Hall. Beckenham. 
Deposit £2. Tenders by April 7. 

Bingley, Yorks.—Thirty-six flats, in 
blocks, together with oubuildings, 


three 
roads, 
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drainage and services in Main Street for 
U.DA. Documents from the Surveyor and 
Architect, Town Hail, Bingley. Deposit £2 2s. 
(cheques payable to Council). Tenders by 
March 21. 

*Bootle, Lancs.—- Permanent housing pro- 
gramme, Scheme 36(N) at Park Lane, Nether- 
ton, for B.C. Deposit £2 2s. Tenders by 
April 11. 

Bridgwater, Som.—Following at Sydenham 
estate for B.C.: Twelve houses and 13 garages 
rear of shops, Parkway; 18 houses and 33 
garages, Moorland Road, Submit names to 
the Borough Architect, Town Hall, Bridgwater, 
by March 20. Deposit £2 2s. 

*Cannock, Staffs.—518 dwellings, garages 

and shop, Longford Road, for U.D.C. Appli- 
cations by April 7. Deposit £2 2s. Tenders 
by May 8. 
Clare, Suffolk.—Twelve bungalows and the 
construction of sewerage and sewage disposal 
works at the Nunnery Green site, Wickham- 
brook, for R.D.C. Documents from Engineer 
and Surveyor, Stonehall, Clare. Deposit £2 2s. 
Tenders by March 30. 

Docking, Norfolk.—Six bungalows, together 
with incidental works at Bluestone, South 
Creake, for R.D.C. Documents from G. E. 
Gibson, surveyor and_ housing officer, 
Council Offices, Docking, King’s Lynn. De- 
posit £2 2s. Tenders by March 22. 

Dover, Kent.—Six flats in three blocks of 
two at Goschen Road, including site and 
ancillary works, for B.C. Documents from the 
Borough Engineer, Brook House, Dover. 
Deposit £2 2s, Tenders by March 24. 

Edinburgh.—Twenty-four houses in two 
blocks at Wardieburn Drive, for City Council. 
Applications in writing to the City Architect, 
City Chambers, Edinburgh, 1, by March 24. 

Essex.—Schoolkeeper’s house at Colchester 
Monkwick County Secondary School for C.C. 
The works will be in traditional construction, 
estimated cost £2,250. Applications to 
H. Conolly, county architect, County Hall, 
Chelmsford, by March 18. 

Gateshead, Dur.—Two hundred and twelve 
dwellings and 60 garages at Leam Lane esiat 
for the North Eastern Housing Associaiion, 
Ltd. Project includes 22 three-storey blocks 
(each of four flats and four maisonneties). 
36 houses in pairs and 60 garages. Submit 
names with details of similar work recently 
carried out to G, A. D. Robertson, general 


manager and secretary, North Eastern 
Housing Association, iag., 5 Windso1 
Terrace, Jesmond, Newcastle upon Tyne, 2. 
by March 21. Bills of quantities will be 
available in early April and a_ four-week 


tendering period will be allowed. 

Hale, Ches.—Twenty-four flats in six blocks 
of four at Delahays estate for U.D.C. Docu- 
ments from the Engineer and Surveyor at the 
Council Offices, Hale. Deposit £2. Tenders 
by April 1. 

Hoyland Nether, Yorks.—Four two-bedroom 
type bungalows and four one-bedroom type 
bungalows together with external services at 
Hoyland Road, Hoyland Common, for U.D.C 
Documents from the Engineer and Surveyor, 
Town Hall, Hoyland. Tenders by April 3. 

Kingsclere and Whitchurch, Hants.—Block 
of four flats, including site works, etc., at 
housing site 81, The Knowlings, Whitchurch. 
for R.D.C. Documents from Henshaw and 
Cheek, architects, Chantry House, 1 West 
Street, Andover. Deposit £2 2s. Tenders by 
April 10. 

Lancashire.—One pair of police houses and 
one single garage at Scarisbrick, near South- 
port, for C.C. Applications to the County 
Architect, P.O. Box 26, County Hall, Preston, 
by March 20. 

Leek, Staffs.—Fourteen bungalows (in two 
blocks) and appurtenant site works at Brow 
Hill, off Clerk Bank, contract 86, for U.D.C. 
Documents from John A. Gilchrist, architect, 
Town Hall, Leek. Deposit £2 2s. Tenders by 
April 24. 

Linlithgow, West Lothian.—Eight dwelling 
houses at New Well Wynd for B.C. Documents 
from Gibson and Simpson, quantity surveyors. 
3 Melville Crescent, Edinburgh. Plans seen 
at the offices of Rowland Anderson. Kini- 
month and Paul, architects, 16 Rutland 
Square, Edinburgh, and the Burgh Surveyor, 
39-41 High Street, Linlithgow. Tenders by 
March 21. 

Mansfield, Notts.—Twenty-four three-storey 
flats and 10 garages at Sandy Lane (contract 
34) for B.C., comprising two blocks of 12 flats 
and one block of 10 garages. Documents from 
E. T. Crowe, borough engineer and surveyor, 
Carr Bank. Mansfield. Deposit £2 2s., payable 
to B.C. Tenders by April 17. 

Martley, Worcs.—Erection of two bungalows 
and the modernisation of four existing 
bungalows at Wichenford and the erection of 
two bungalows at Alfrick for R.D.C. Docu- 
ments from the Engineer and Surveyor. | 
Ihe Tything, Worcester. Tenders by April 7 

Morpeth, Northumb. Three-bedroom 
house at Cresswell caravan site for R.D.C. 
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Documenis from J. R. Miles, engineer and 
Surveyor, Council Offices, Dacre Street 
Morpeth. Tenders by March 21. ; 

Newbury, Berks.—One hundred and six 


houses, scheme 9A, Turnpike Road estate, for 


B.C. Documents from Borough Surveyor, 
Municipal Building, Newbury. Tenders by 
April 7. 


Norman Cross, Hunts.—House and shop on 
a vacant site on the Council's housing estate 
at Queen Street, off Broadway, Yaxley, for 
R.D.C. The accommodation to be provided 
consists of a two-storey house, approxi. 
mate floor area 1,150 sq. ft. with attached 
single-storey shop and store, approximate 
floor area 475 sq. ft., together with brick 
built single garage and incidental site works. 
Apply forthwith, in writing, to Ruddle and 
Wilkinson, Council’s architects, Long Cause- 
way Chambers, Peterborough. Deposit £2 2s 
cheque. Tenders by March 31, ; 

North Lonsdale, Lancs. — District nurse's 
house and garage at Finsthwaite for R.D.C. 
Documents from the Council's Architectural 
Officer, Todbusk, Springfield Road, Ulverston. 
Tenders by March 30, 

Nottingham.—Twenty-four maisonnettes and 
seven bed-sitting rooms (block 4), Sneinton 
Road, for City Council. Applications to E. W.S, 
Martin, estates surveyor and valuer, The 
Guildhall, Nottingham, by first post March 20, 
Deposit £2 2s., payable to Nottingham Cor- 
poration. Tenders by Aoril 25. 

Sale, Ches.—Eighteen dwellings (Contract 
1/1961) for B.C. Documents from the Borough 
Engineer’s Office, Town Hall, Sale. Deposit 
£2 2s. Tenders by March 27. 

Skipton, Yorks.—Semi-detached bungalows 
at the following sites for R.D.C: (1) 
Grassington, four bungalows; (2) Glusburn, 
14 bungalows; (3) Eastburn, four bungalows 
All or separate trade tenders will be accepted 
in respect of site (1), but only all trade 
tenders in respect of sites (2) and (3), Docu- 
ments from the Engineer and Surveyor at the 
Council Offices, Granville Street, Skipion. 
Deposit £2 2s., cheques payable to Council. 
Tenders by March 22, 

Spalding, Lines. Following for R.D.C.: 
(1) Crowland—-3l0yd. sewers and _— 1,745 
sq. yd. roadway and footpath; (2) Crowland 
26 houses and 22 bungalows; (3) Weston 
Hills—350yd. sewers, new ejector house and 
extensions to sewage works. Applications to 
F. B. Saunders, architect and building sur- 
veyor, Council Offices, Priory Road, Spald- 
ing. 

Truro, Corn, Twelve bungalows at 
Trelander estate for City Council. Docu- 
ments from the City Engineer and Surveyor, 
Town Hall, Truro. Deposit £2 2s. Tenders 
by April 10. 

Tynemouth, Northumb.——Erection of cottage 
at Tynemouth Park, Grand Parade, for B.C 
Documents from the Borough Surveyor, lo 
Northumberland Square, North Shields 
Deposit £2 2s. Tenders by April 6. 

Wing, Bucks.—-One_ pair two-bedroom 
bungalows; one block of four single-bedroom 


bungalows; together with drainage and _ site 
works, for R.D.C. Documents from H, A. 
Rolls, architect, 15 Bridge Street, Leighton 
Buzzard. Deposit £2 2s., cheaues payable to 
Council. Tenders by March 27. 

Wisbech, Cambs.—Two houses and two 
bungalows at Tower Road estate, Friday 


Bridge, for R.D.C. Applications to the Archi- 
tect to the Council, Council Offices, Alexandra 
Road, Wisbech, by March 18. 


MATERIALS AND SUPPLIES 


Argyll.—Following for C.C.: (1) The bulk 
application of tar and _ bitumen binders; 
(2) the supply of (a) tar, (b) liquid bitumen, 
(c) chippings, (d) tarmacadam, (e) bitumen 
macadam, (f) precoated grit. Applications to 
the County Engineer, Lochgilphead, Argyll, 
by March 18. 

*Bath.—Furnishing 150 study bedrooms at 
Newton Park College for City Council. 

Belfast.—Supply of worm shafts and worm 
wheels during 12 months commencing Jan. |. 
1962, for City Council. Documents from 
Transport Department, Sandy Row Depot. 
Belfast, 12. Tenders by March 28. 

Birmingham.—Supply of 15,000 special type 
dustbins for City Council. Documents from 
the General Manager. Salvage Department. 
Civic Centre, Broad Street, Birmingham, |. 
Tenders by March 24. 

Chelmsford, Essex.—Supply of paint for the 
year ending March 31, 1962, for B.C. Docu- 
ments from the Borough Engineer and 
Surveyor. Municipal Offices, Chelmsford 
Tenders by March 21. ; 

Dundee, Angus.—Supply of concrete pipes 
of diameters 12in. to 36in. during the 
period April 4, 1961. to May 15, 1962. for 
City Council. Details from the City Engi- 
neer, 21 City Square, Dundee. Tenders by 
March 25. 

Glasgow.—Supply of materials, etc., as may 
be required by the Water Department for one 
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vear from June 1, 1961, viz.: Bricks; castings 
(spigot and socket); castings (valve cases, etc.); 
cement; cotton waste; hammer shafts; India 
rubber joints; iron and steel; ironmongery; 
restoration of footpaths and streets; ropes and 
twines; stopcocks and ferrules; valves. Docu- 
ments from General Manager, Water 
Department, 50 John Street, Glasgow, C.1. 
Tenders by March 30. 

Ipswich, Suffolk.—Supply of school furni- 
ture for various schools required for delivery 
during the next six months for B.C. Applica- 
tions to the Chief Education Officer, 17 Tower 
Street, Ipswich, by March 18. Tenders by 
March 25. 

*Leeds.—Supply of road materials for City 
Council. Tenders by April 6. 

Llanelly, Carms.—Supply of the following 
materials and services for the period April 17, 
1961, to March 31, 1962, for B.C.: (1) Build- 
ing materials and ironmongery; (2) earthen- 
ware pipes; (3) castings; (4) cement; (5) 
motor haulage; (6) coal; (7) bricks; (8) team 
work; (9) car hire; (10) road materials; (11) 
paints (Borough Surveyor’s Department); (12) 
paints (Borough Architect’s Departments); (13) 
petrol, diesel oil; (14) furneral furnishings; 
(15) officer's uniforms; (16) men’s bib jackets 
and brace overall trousers; (17) men’s overall 
boiler suits. Documents from the Borough 
Surveyor at the Town Hall, Llanelly fo: 
tenders (1) to (11), and (13) and (15) to (17) 
inclusive; the Borough Architect at 5 Goring 
Road, Llanelly, in respect of tender (12) and 
the Town Clerk, Town Hall, Llanelly, in 
respect of tender (14). Tenders by March 27. 

Londonderry.—Following for C.C.: (1) 
Surface dressing; (2) reconstruction of district 
roads; (3) supply of tools and sundry mate- 
rials; (4) supply of stone, ete.; (5) haulage. 
Documents from the County Surveyor, Court- 
house, Coleraine. Tenders by March 24. 

Magherafelt, Londonderry.—Tenders are in- 
vited from manufacturers and/or suppliers for 
various building materials and fittings for 
R.D.C. Documents from the Rural District 
Council Offices, Magherafelt. Tenders by 
March 23. 

Manchester. Supply of approximatels 
8.000ft. 23in. rubber-lined hose for City 
Council. Documents from Chief Officer, Fire 
Brigade, Fairfield Street, Manchester, | 
Tenders by March 31. 

Mayo, Eire.-—Supply of the following for 
C.C.: (1) Quarried rock, brokenstone, chip- 
pings and gravel chippings; (2) gravel; (3) 
precoated bituminous macadam for cold lay- 
ing; (4) hot-laid precoated bituminous mac- 
adam. Documents from the County Secre- 
tary, Mayo County Council, Courthouse, 
Castlebar. Tenders by March 25. 

Middlesbrough, Yorks.— Supply of 520 
dressed and fluted sycamore boards of various 
sizes for B.C. Documents from the Borough 
Engineer, Municipal Buildings, Middlesbrough. 
Tenders by March 29. 

Nairn.—Following for the period May 16, 
1961, to May 15, 1962, for C.C.: (1) Supply 
only of sand, bottoming, dry and _ coated 
metal and chippings; (2) supplying and spray- 
ing direct on to roads bulk quantities of 
liquid bitumen, tar and bitumen compound; 
(3) hired haulage. Documents from the 
County Road Surveyor, 4 Court House Lane, 
Nairn. Tenders by April 6. 

Neston, Ches.—Supply of road materials for 
the year ending March 31, 1962, for U.D.C 
Documents from Engineer and Surveyor, Town 
Hall, Neston, Wirral, Ches. Tenders’ by 
March 24. 

*Rotherham, Yorks.—Supply of dustbins for 
the year 1961-62 for B.C. Tenders by April 17. 

Southend-on-Sea, Essex. Supply and 
delivery of 2,000 cu. yd. quarry rejects to be 
delivered to Southchurch Park East, Lifstan 
Way, for B.C. Documents from the Parks 
Superintendent, Burdett Road, Southend-on- 
Sea. Tenders by March 23. 

Southend-on-Sea, Essex.—-Supply of 2,000 
cu. yd. quarry rejects to be delivered to 
Southchurch Park East, Lifstan Way, for B.C 
Documents from the Parks Superintendent, 
Burdett Road, Southend-on-Sea, Tenders by 
March 23. 

Stepney.—Supply of one gross dustbins, and 
one gross galvanised purpose-made dust skips, 
for B.C. Documents from the Public Cleans- 
ing Officer, 430/432 The Highway, London, 
E.14. Tenders by March 30 

Wath-upon-Dearne, Yorks. Following 
supplies for the year commencing April 1, 
1961, for U.D.C.: (1) Precast concrete kerbs 
and paving; (2) precast concrete and stone- 
ware pipes; (3) cast-iron gulley grates, man- 
hole covers and inspection covers; (4) precast 
concrete gulley pois; (5) building sand and 
grit sand; (6) bituminous basalt, tarred slag 
and limestone; (7) cement; (8) selected 
Common bricks; (9) dusvbins; (10) glazed 
sinks; (11) cold-water supply cisterns; (12) 
taps; (13) we pedestals, P-traps and 
seats; (14) joinery timber, carcassing floor 
boarding, hardboard and gate posts: (15) 
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petrol, paraffin and lubricating oils, Docu- 
ments from the Engineer and Surveyor, The 
Town Hall, Wath-upon-Dearne, Rotherham. 
Tenders by March 27. 


MISCELLANEOUS 


*Kent. — Aerial survey, A.21, for C.C. 
Deposit £2 2s. Tenders by March 20. 


PLANT AND MECHANICAL TRANSPORT 


Bridgend, Glam.—Supply to the Edward 
Street Depot of a Karrier Yorkshire sweeper, 
collector for U.D.C. Full details of paint- 
work, lettering, etc. from D. J. Amos, 
Council’s engineer and surveyor, Council 
Offices, Glan-Ogwr, Bridgend. Tenders by 
March 25. ‘ 

Dearne, Yorks.—Supply of the following 
for U.D.C.: Public Health Department — one 
2/3-ton Karrier Bantam (diesel) refuse collect- 
ing vehicle, one Morris Minor 1000 delivery 
van: Housing Department — one Austin A.35 
delivery van (one 1955 A.40 van to be taken 
in part exchange), Documents from C. Bishop, 
clerk of the Council, Council Offices, Bolton- 
on-Dearne, near Rotherham. Tenders by 
March 24. ; 

Durham.—Supply of two Bedford 10/12cwi. 
vans for C.C. Documents from the County 
Medical Officer, Shire Hall, Durham. Tenders 
by March 24. 

Isle of Ely.—Following for C.C.: (a) Supply 
of one Bedford four-wheel drive standard 
chassis fitted with heavy-duty electrical equip- 
ment; and (b) provision and fitting of body- 
work and equipment as a water tender type B. 
Full particulars from the Chief Fire Officer, 
County Fire Headquarters, Horsefair, Wisbech. 
Tenders by April 4. - 

Londonderry.—Supply of following for B.C.: 
One Massey-Ferguson 35 industrial tractor 
(diesel-driven) equipned yith agricultural 
fenders, dual clutch, live P.T.O. tractometer, 
upholstered seat, 10 x 28 universal type rear 
tvres, 600 x 16 front wheels and tyres, dual 
brakes, horn, mirrors, vertical exhaust, front 
wheel weights, Weathershields canopy (com- 
plete), and lighting set to suit tractor; one 
transporter—tipping, complete with  three- 
point linkage to suit above tractor. The suc- 
cessful tenderer will be obliged to take in 
part exchange a 1953 Ford/Pattison 10-h.p. 
lorry. Inspection of same and any further 
particulars regarding the equipment may be 
obtained from the Council’s Parks Superin- 
tendent, Lone Moor Road, Londonderry. 
Tenders sent by post should be registered; 
if delivered by hand an official receipt should 
be obtained. The lowest or any tender will 
not necessarily be accepted. Sealed tenders, 
marked “Tender for Tractor and Transporter” 
and endorsed with the names and addresses 
of the persons tendering, to R. H. Henderson, 
town clerk, Guildhall, Londonderry, by noon, 
April 1. 

Manchester.—Supply of three mobile tower 
ladders (Austin chassis) for City Council. 
Documents from the City Surveyor, Town 
Hall, Manchester, 2. Tenders by March 31. 

Portsmouth.—Supply of the following for 
City Council: Three refuse vehicles (Gibson 
bodies); eight vans (5-l5cwt.). Documents 
from the Supplies Officer, Central Depot, 
Eastern Road, Portsmouth. Tenders by 
March 21. 

Risca, Mon. Supply of a Dennis Tippax 
refuse collector, 20 cu. yd. capacity, with 
Perkins P6 diesel engine and the body of 
Corten steel for U.D.C. The specification to 
be as standard, and the vehicle to be delivered 
to the Council Yard, Risca. The Council does 
not bind itself to accept the lowest or any 
tender. Tenders, enclosed in plain sealed 
envelopes endorsed “Tender for refuse collec- 
tion vehicle,” to H. Frank Lewis, clerk of the 
Council, Council Offices, Risca, by noon, 
March 21. 

Rothwell, Yorks.—Supply and delivery of 
a gully emptier, powered by a diesel engine 
for U.D.C. Quotations of alternative types 
manufactured should be sent to the Engineer 
and Surveyor, Civic Buildings, Rothwell, near 
Leeds, by March 20, Full details of the types 
of machines quoted for, with delivery date, 
should be stated and the envelope endorsed 
“Gully Emptier.” 

Shoreham-by-Sea, Sussex.—Supply of two 
diesel-engined refuse collection vehicles each 
of 25 to 30 cu. yd. capacity, and for taking 
two second-hand refuse collection vehicles in 
part exchange for U.D.C. Documents from the 
Surveyor to the Council, St. Wilfrid’s Ham 
Road, Shoreham-by-Sea. Tenders by April 5. 

Sleaford, Lincs.—Supply of one Ferguson 
35 Industrial tractor (diesel with vertical 
exhaust), complete with automatic hitch, 
hydraulic linkage, loader with trip bucket 
and fittings, and other accessories, for 
U.D.C. The Council have a tractor which 
they require to dispose of in part exchange. 
Full details from the Surveyor, Westgate 
House, 25 Westgate, Sleaford. Tenders by 
March 22 
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PLAYING FIELDS, PARKS, ETC, 

Beaminster, Dorset.—Re-levelling and drain- 
age of eastern end of Beaminster Memorial 
Playing Field for Parish Council. Documents 
from L. C. Marsh, 20 Fairfield, Beaminster. 
Tenders by March 27. 

*Brierley Hill, Staffs——Cinder running track, 
Dell recreation ground, for U.D.C. Deposit 
£3 3s. Tenders by April 6. 

Durham.—Seaham New Grammar Technical 
School, preparation and laying out of playing 
fields, for C.C. Applications to County 
Architect, South Street, Durham, by March 22. 

*Lancashire.—DVevelopment of playing fields 
at three schools for C.C. Applications by 
March 27. 

Romford, Essex.—Development of Lodge 
Farm Park, an entirely new park extending to 
about 11 acres, which will include drives. 
footpaths and car parks, two bowling greens, 
two hard tennis courts, wrought-iron fencing, 
pavilion, toilets, staff depot and general lana- 
scape work for B.C. Applications in writing 
including details of works carried oui 
recently of a similar character to the 
Borough Engineer and Surveyor, Town 
Hall, Romford, by March 29, in an envelope 
headed “Development of Lodge Farm Park.” 


ROADS, BRIDGES AND SITE WORKS 


Antrim.—Reconstruction of route B.57, 
Templepatrick-Ballyclare, proposal 1220, for 
C.C., comprising construction of over 44 miles 
of 24ft. wide carriageway, two bridges, two 
major culverts, and ail other ancillary works. 
The work starts at the junction of route B.57 
with the Belfast-Antrim road, route T.7, in the 
townland of Templepatrick, and proceeds via 
Lindsay’s Corners to the Ballyclare Urban 
District Boundary. Short sections of the 
Templepatrick-Parkgate road, route C.28, and 
the Belfast-Doagh road, route B.59, are in- 
cluded. Documents from the County Sur- 
veyor’s Office, County Courthouse, Crumlin 
Road, Belfast. Deposit £10 10s. Tenders by 
April 7, 

Argyil.— Reconstruction of Pollandub- 
haich bridge on the Taynuilt-Kilchrenan 
road (B.845) for C.C. Applications to the 
County Engineer, Lochgilphead, Argyll, by 
March 21, 

Ashford, Kent.— Construction of approxi- 
mately 500 lin. yd. 42in. diameter and 
2,200 lin. yd, of 6in. to 241n. diameter sewers, 
7,800 sq. yd, of reinforced concrete road slab, 
street lighting and ancullary works at Copb 
Wood industrial estate for U.D.C. Documenis 
from the Surveyor’s Office, 1 Elwick Koad, 
Asntord, Tenders by March 29, 

_ Barry, Giam. — Road works at Lakeside, 
inciuaing approximately 400 sq. yd. ot 
carriageway widening, 1,500 sq. yd. of 
surtacing in bitumen macadam, kerbing, foot- 
way, Graimage, boundary wall, retaming wall, 
footbridge, etc. for B.C. Documents from 
Borough Engineer, Town Hall. Deposit £2. 
fenaers by March 25. 

“Basingstoke, Hants. Construction ot 
caravan sice for B.C. Weposit £2 2s. Tenders 
by April 4. 

Basingstoke, Hants.—Construction of roads 
and sewers on a site of some 70 acres at 
South Ham, for B.C. Approximate quantities 
are: 3,700 lin. yd. of kerping; 15,000 sq. ya. 
ot lean mix concrete carriageway with bitu- 
men macadam surtacing and surface water 
drainage; 1,600 lin. ya. of 61m. and 91n. toul 
sewers; also sunary other works tor the sur- 
facing and widening of existing adjacent 
carmageways. Documents from the Borough 
Surveyor, Municipal Buildings, London Road, 
Basingstoke. Deposit £2 Zs. Tenders by 
March 27. 

*Bexhill, Sussex.— Private street works, 
Pebsham Lane, etc., for B.C. Deposit £2 2s. 
each. Tenders by April 5. 

Blaby, Leics.— Construction of roads and 
sewers On the following sites for R.D.C.: 
(Contract 33) Wistow Road. Kilby; (34) 
College Road, Whetstone. Documents from 
the Engineer and Surveyor, Council Offices, 
Narborough, Leicester. Tenders by April 8. 

“Brierley Hill, Staffs——Surface dressing of 
about 118,000yd. of carriageway for U.D.C. 
Tenders by April 6. 

Burton Latimer, Northants.—Private street 
works at Regent Road for U.D.C., including 
the construction of approximately 1,400 
sq. yd. of carriageway, together with foot- 
ways, verges, drainage and other works. Docu- 
ments from the office of the Surveyor, 
Council Offices, Burton Latimer. Deposit 
£2 2s. Tenders by March 28. 

*Cambridgeshire.—Asphalt wearing course, 
contract No. 6112, for C.C. Tenders by 
March 23. 

Camelford, Corn. — Construction of roads, 
footpaths, gullies and incidental works at 
Camelford for R.D.C. Documents from the 
Surveyor, Council Offices, Camelford. Tenders 
by March 29 

*Cardiff.—Completion of roads and foot- 
ways, Neyland Close, Ely, for City Council. 
Deposit £2 2s. Tenders by April 14. 
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*Carlisle, Cumb.—Final surfacing of estate 
roads, Morton estate (stage IV), for City 


Council. Tenders by April 17. 
Clackmannanshire.--Demolition of the exist- 

ing Foresthill bridge over the river Black 

Devon, and the construction of a reinforced 


concrete bridge of 31ft. skew span together 
with the strengthening and extension of a 
lade culvert, for C.C. The scheme includes 


100 lin, yd. of approach 
roads, and ancillary works. Documents from 
the County Clerk, County Buildings, Alloa. 
Deposit £5. Drawings seen by appointment 
at the office of the County Road Surveyor, 
1 Marshill, Alloa. Tenders by March 24. 
Colwyn Bay, Denbighs.—Resurfacing of ap- 
proximately 5,500 sq. yd. of the trunk road 
A.55 in hot rolled asphalt, for B.C. Documents 
from H. Wilman, borough engineer, Whalley 


the construction ol 


Range, Lansdowne Road, Colwyn Bay. 
Tenders by March 25 
Cumbertand.—-Road and bridge diversion 


which is 
Carlisle 


Lanercosi, 


improvement at 
north-east of 


miles 


and 
approximately 11 


for C.C. The work includes the construction, 
over the River Irthing, of a new three-span 
reinforced concrete bridge, of overall length 
128ft.. which will be constructed partly on 
bored pile foundations; the demolition of a 
small masonry arch bridge and the con 
truction of a 27ft. skew span reinforced con 
crete slab bridge with masonry faced wing 
walls; a small reinforced concrete culvert: 


120vd. of new road on embankmeni; retaining 
walls: drainage, fencing and ancillary works 
Documents from the office of the County 
Surveyor and Bridgemaster, Citadel Chambers, 
Carlisle. Deposit £5. To assist in the 
preparation of tenders, where desired, a part 
set of six drawings may also be obiained on 
loan from the County Surveyor on payment 
of a further deposit of £3 which will be 
refunded on return of the drawings in good 
condition. Tenders by April 10. ; 

Denton, Lancs.—Making-up of the following 
streets in three separate contracts for U.D.C.: 
(1) Hawthorn Road, Kensington Grove, 
Stanley Road, Dudley Street; (2) Turner 
Street, Cross Street, Prubella Avenue, Clifford 
Avenue; (3) Granada Road. Documents from 
the Engineer and Surveyor, Town Hall, 
Denton. Deposit £2 2s. each contract. 
Tenders by April 4. 

*Denton, Lancs. — Surface dressing of 
approximately 62,000 sq. yd. of carriageway 
for U.D.C. Deposit £2 2s. Tenders by 
March 25. 

Down.—Realign Rathfriland to Newry road, 
route A.25, for a length of about 1,200 lin. vd.. 
in the townlands of Finnard, Shinn and Castle 
Enigan, for C.C. Documents from C. A. 
Craig, county surveyor, County Surveyor’s 
Office, English Street, Downpatrick. Tenders 
by March 28. 

Down.—Execution of about 41,000 cu. yd. 
of tarmacadam rolling, surface tarred, and 
about 5,800 cu. yd. of bituminous macadam 
rolling. surface dressed, for C.C. Documents 
from County Surveyor’s Office, English Street, 
Downpatrick, Tenders are to be on the basis 
of the amount of the work done for the money 
available. Tenders by March 22. 

Easthampstead, Berks. Construction of 
garage accesses, bases and parking areas on 
existing housing estates for R.D.C., comprising 
approximately 5,000 sq. yd. 7in. reinforced 
concrete garage access and base, etc.; approxi- 


mately 1,000 sq. yd. 8in. lean-mix concrete 
garage accesses with bitumen macadam 
surfacing, together with various stormwater 
drainage and ancillary works. Documents 


from the offices of the Engineer and Surveyor, 


Church Road, Bracknell. Deposit £2. 2s., 
cheques payable to R.D.C. Tenders’. by 
April 4. 

*East Sussex.—Minor road works in five 


areas for C.C. Applications by March 20. 

Finchley, Middx.— Resurfacing of Fortis 
Green for B.C., including the breaking out ot 
existing tarmacadam surfacing and laying two- 
course hoi-rolled asphalt surface area, approxi- 
mately 2,500 super. yd. Documents from the 
office of the Borough Engineer and Surveyor, 
294-296 Regents Park Road, Finchley, N.3 
Deposit £2. Tenders by March 27. 

“Frinton and Walton, Essex.—-Surface dress- 


ing of roads, 1961-62, for U.D.C. Tenders by 
April 1. 

Glamorgan. —- Following works for C.C.: 
Widening, of class 3 route 106, commencing 


near Canel Horeb at Pentyrch and continuing 
eastwards for a distance of approximately 
250vd. The work comprises the widening of 
approximately 250yd. of carriageway, including 
earthworks. walling, carriageway foundations 
and surfacing, kerbing and surface water 
drainage. Documents from the County Sur- 
veyor, County Hall, Cardiff. Denosit £2 2s 
Tenders by April %. 

*Glossop, Derbys.—Surface dressing for B.C. 
Tenders by March 28' 

Gloucestershire. — Footpath and _ kerbing 
works in Forest, Gloucester, Stroud and 
Cotswold Divisions for C.C. Documents from 
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County Surveyor, Quay Street, Gloucester. 
Tenders by March 22. 

Hampshire.—Construction of a roundabout 
and new approach roads at Bullington Cross 
A.34, for C.C. The work will include the 
construction of new carriageways in gravel 
and/or broken stone or lean mix concrete, the 
laying of kerbs, channels and bituminous 
materials, together with drainage and ancillary 
works. Applications to County Surveyor, The 
Castle, Winchester, by March 27. 

Havant and Waterloo, Hants.—Construction 
of approximately 4,500 sq. yd. of 8in. rein- 
forced concrete carriageway, 6,500 sq. yd. of 
6in. reinforced concrete carriageways, 3,160 
lin. yd. of kerbing, foul water drainage, surface 
water drainage, 6,500 sq. yd. of footpaths, site 
clearance, and other ancillary works, at Milton 
Road housing site, Waterlooville, for U.D.C. 
Documents from the office of the Engineer 
and Surveyor, | Park Road North, Havant. 
Tenders by March 30. 

Hayes and Harlington, Middx.—Following 
highway improvement schemes for U.D.C., 
consisting of reconstructing carriageways 
with 8in. thick lean mix concrete’ on 
a din. thick clinker concrete sub - base 
with hot rolled asphalt surface, drainage 
works, the provision of footways, and 
sewers in the case of contract 614: Con- 
tract 613 Pump Lane (stage 1)—distance 
700yd.; 8,000 sa. yd. carriageway; 1,600 lin. 
yd. kerbing and channelling; 4,500 sq. yd. 
footways; (614) Botwell Lane distance 
800yd.; 7,500 sq. yd. carriageway; 1,400 lin. 
yd. kerbing and channelling; 4,800 sq. yd. 
footways, and 550 lin. yd. of 18in. to 27in. 
diameter sewer. Applications with full details 


of similar contracts completed or in hand, 
to the Engineer and Surveyor, Town Hall, 


Hayes, by April 10. 

Hazel Grove and Bramhall, Ches.—Making- 
up and completion of Rochester Grove, Hazel 
Grove, for U.D.C. Documents from J. Fleming 
Andrew, engineer and surveyor, The Council 
House, Hazel Grove. Deposit £2 2s. Tenders 
by March 21. 

*Heywood, Lancs. Making-up Heywood 
Hall Road (part) and Park Terrace (part) for 
B.C. Deposit £2 2s. Tenders by April 4. 

Hitchin, Herts.—Laying of soil and surface 
water sewers, and the’ construction of 
carriageways and kerbing at Wratten Close, 
for U.D.C. The work comprises approxi- 
mately 940yd. of 6in. to 12in. sewers (par? 
stoneware and part concrete pipes), together 
with manholes and appurtenant works, 1,700 
sq. yd. of reinforced concrete carriageway 
and 740yd. of concrete kerb. Documents 
trom the Surveyor to the Council, Council 
Offices, Brand Street, Hitchin. Deposit £2 2s 
Tenders by March 24. 

Hinckley, Leics.—Construction of roads 
(approximately 350yd. long) foul and surface 
water sewers and incidental works at Red Hall 
estate, Barwell (Kingsfield Road and Shenton 
Road), for U.D.C. Documents from the Sur- 
veyor, Argent House, St. Mary’s Road, 
Hinckley. Deposit £2. Tenders by March 27. 

Holland.—Reconstruction of Kelsey Bridge 
and } mile of approach roads situated 1 mile 
north of Boston at Fishtoft, for C.C. Docu- 
ments from the County Surveyor, County Hall, 
Boston. Deposit £2. Tenders by April 10. 

Hythe, Kent.—Naildown Road improvement 
part 2, for B.C., consisting generally of the 
making-up of approximately 100yd. of an 
estate road. Applications to the Borough 
Surveyor, Municipal Offices, Hythe, by March 
20. Deposit £5 5s. 

Inswich, Suffolk.—Maintenance of asphalt 
surfacings, April 1, 1961, to March 31. 1962, 
for B.C. Tenders are invited for the follow- 
ing: (1) The supply, delivery and laying of 
thin hot rolled asphalt surfacing and precoated 
chippings on the carriageways of various roads 
in the county borough of Inswich. The total 
area of thin surfacing will be approximately 
20,000 sa. vd. The contractor will be required 
to lay all the above-mentioned materials by 
means of an apvroved mechanical spreader. 
(2) The maintenance and revair of the asphalt 
surfacings on various roads within the county 
borough of Inswich, together with the re- 
instatements of onenings made by satutory 
undertakings and others. (3) The heating and 
planing of road surfaces and the carting of 
the resulting windrow. while still hot, to 
selected footpaths or tips. The area to be 
heated and planed is avvroximately 20.000 
sq. yd. Documents from the Borough Sur- 
veyor. 19 Tower Street, Ipswich. Tenders by 
March 30. 

Lancashire. Construction and completion 
of roadworks in Rydal Avenue (part of), Pen- 
wortham, in the Rural District of Preston, 
for C.C. Documents from County Surveyor 
and Bridgemaster, P.O. Box 9, Preston. 
Deposit £2, cheques payable to Council. 
Plans, etc. on view at 9 Fishergate Hill. 
Preston. Tenders by March 24. 

*Leatherhead, Surrey..-Highway regrading 
and resurfacing for U.D.C. Tenders by 
April 4. 
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*Leeds.—(a) Site clearance, 


) etc., Wyth 
Hostel; (b) Lidgett ~~ 


Lane improvement; (c) 
reconstruction school playgrounds; and (d) 
supply mechanical plant for City Council 
Deposit £1 ls. (covering (a), (b) and (c) ). 
Tenders by April 6. y 
_ *Lincoin. Housing siteworks for City 
Council. Deposit £2 2s. Tenders by April § 

Liverpool.—Supply and spraying of hot tar 


or cut-back bitumen to highway Surfaces 
during 1961 season, for City Council. Docy. 
ments from City Engineer and Surveyor 
Municipal Buildings, Liverpool, 2. Tenders 
by April 14. 

London.—Improvement of the Clapham 


Road/Stockwell Road intersection, Lambeth 
for C.C. Documents from the Chief Engi. 
neer, County Hall, Westminster Bridge, S.E.1. 
Deposit £3, cheque payable to C.C. Plans 
seen on personal application at Room 450d 
County Hall, before payment of fee. Tenders 
by April 4. 

Londonderry.—Works on public roads for 
the year 1961/62, for C.C.: (1) Surface dress- 
ing; (2) reconstruction of district roads; (3) 
supply of tools and sundry materials; (4) 
supply of stone, etc.; (5) haulage. Documents 
from the County Surveyor, Courthouse 
Coleraine, by March 11, 1961. Tenders by 
March 24. ; 

Luton, Beds.—Repair and reinstatement of 
asphalt roads for the period April 1, 1961, 
to March 31, 1962, for B.C. The work re- 
quired is the breaking-out and preparation of 
trenches, isolated openings, and defective 
areas of carriageway, and reinstating same 
with hot rolled asphalt in various thicknesses, 
and includes the provision and laying, and 
the provision only, of gravel asphalt base 
course. The total area involved will be 
approximately 2,000 sq. yd. Documents from 
Borough Engineer, Town Hall, Luton. Deposit 


£2 2s., cheques payable to Corporation, 
Tenders by March 22, 
Manchester.—Paving and completing of 


Princes Avenue, Didsbury, approximately 500 
sq. yd. of bitumen macadam carriageway, 300 
sq. yd. of asphalt sand carpet footpaths, and 
all ancillary works, for City Council. Docu- 
ments from the City Surveyor, Town Hall, 
Manchester, 2. Tenders by March 27. 
Mansfield, Notts.—Making-up Harley Road 
for B.C., consisting of approximately 163 lin. 
yd. of concrete kerbing, 650 sq. yd. of road 
foundations and surfacing, 300 sa. yd. of 
paving, and ancillary works. Documents from 
the Borough Engineer and Surveyor, Carr 
Bank, Mansfield. Deposit £2 2s. Tenders by 


April 3 

‘Orpington, Kent. Construction of a 
carriageway on Ramsden housing estate for 
U.D.C. Deposit £2. Tenders by April 6. 


Reigate, Surrey.—Provision of 100 lin. yd. 
of kerbing, together with tarmacadam footway 
and short length of surface water sewer, at 
Park Road (South), Redhill, for B.C. Docu- 
ments from Borough Surveyor, Town Hall, 
Reigate. Tenders by March 25. 

Rhondda, Glam.— Construction of roads, 
sewers, dwellings, garages and ancillary works 
for thirty-two dwellings, four lock-up garages 
at rear of St. Luke’s Church, Porth, for 
B.C. The works will be let as one contract. 
Documents from C. Gingell, borough architect, 
Bronwydd, Porth, Rhondda. Deposit £3 3s., 
payable to Council. Tenders by March 22. 

Salford, Lancs.— Final completion of site 
works on Trinity housing estates for City 
Council, consisting of concrete flagging, turf- 
ing, fencing, and erection of clothes posts, 
etc., in the nature of repair work. Documents 
from the City Engineer and Surveyor, Town 
Hall, Salford, 3. Tenders by March 30. 


Seaton, Devon.—Street works and_ surface 
water drainage at Homer Lane and Barnards 
Lane for U.D.C. Documents from P. 


Bradley, surveyor, Council Offices, Town Hall, 
Seaton. Deposit £2 2s. Tenders by April 8. 

Skipton, Yorks.—Tar spraying certain dele- 
gated county roads in the Rural District by 
bulk pressure tanker for R.D.C. Documents 
from T. Yeadon, Council’s surveyor, Council 
Offices, Granville Street, Skipton, by sending 
a stamped addressed foolscap envelope. 
Tenders by March 27. 

Staffordshire. Making-up of Birches 
Avenue, Codsall, near Wolverhampton (lergth 
195yd), for C.C. The work includes scarifying 
part of the existing tarmacadam carriageway. 
3in. bituminous macadam surfacing, replacing 
defective precast concrete channels and kerb, 
new footpaths of bituminous macadam, and 
cold asphalt, and incidental works. Docu- 
ments from T. H. Evans, clerk of the County 
Council, County Buildings. Stafford. Deposit 
£5. Tenders by March 23. ; 

Stourbridge, Worcs. Making-up of Fu 
Grove, Wollaston, and the road _ between 
Orchard Lane and High Street, Lye, for B.C. 
The work consists of surface excavation and 
approximately 400 lin, yd. kerb and channel. 
1,600 sq. yd. bituminous macadam carriage- 
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way with wetmix foundation on ash base, 
bituminous macadam footpaths, and ancillary 
works, together with 400 lin. yd. 6in. and Qin. 
surtace Water sewers, Documents trom H. W. 
Morris, borough engineer and _ surveyor, 
Council House, Stourbridge. Deposit £2 2s. 


tenders by March 24, 

suiton Coldtield, War.—-Surface dressing 
contract, 1¥61, tor B.C., including approxi- 
mately 150,000 sq. yd. of trunk, county and 
district roads, togetner with roads in Sutton 
park. Documents trom the Borough Surveyor, 
Council House, Sutton Coldfield, Deposit £1. 
tenders by March 20. 

jynemouth.—Surface dressing of certain 
carriageways, approximately 11v,000 sq. yd. 
in area for B.C, Documents from the ofhice ot 
the Borough Surveyor, 16 Northumberland 
square, North Shields. Tenders by April 4. 

fynemouth.—Construction of 4,400 sq. yd. 
of precast concrete flagged tootpath on the 
Chirton Grange East estate for B.C, Docu- 
ments from the Borough Surveyor, 16 
Northumberiand Square, North Shields. 
Deposit £2 2s. Tenders by April 11. 
Wanstead and Woodford, f&ssex.—Junction 
Fullers Road and High Road, A.11, improve- 
ment for B.C, The work includes providing 
50 sq. yd, reinforced concrete surfaced witn 


3in. bitumen macadam, kerbing, drainage, 
footway and appurtenant ‘works. Documents 
from the Borough Engineer, Municipal 


Offices, Woodtord, E.18. Deposit £2. Tenders 
by March 24. 

West Riding.—Repairs to Calverley River 
Bridge on the Seacroft and Calverley County 
Road over the River Aire in the Borough ol 
Pudsey and the Urban District of Horsforth 
for C.C. The contract will include for cutting 
away all defective coficrete in members ot 
the bridge structure, removal of all rust scale 
to exposed reinforcing bars and the res- 
toration of the surface by gunite unde 
pressure, including the provision of all plant 
and staging required to carry out this work. 
Documents from the County Engineer and 
Surveyor, County Hall, Waketield, Deposit £1, 
cheques, etc., crossed and payable to the 
West Riding Treasurer. Tenders by March 27 

*Yeovil, Som.—Surface dressing programme, 
1961-62, for B.C. Applications by March 30. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 

Aberayron, Cards.—Construction of the 
Aberayron sewerage scheme (contract 2) for 
U.D.C. Works include supplying, laying and 
jointing of approximately 46 lin. yd. of 18in. 
diameter, 358 lin. yd. of 12in. diameter, 702 
lin. yd. of 9in, diameter, 3,256 lin. yd. of 6in. 
diameter concrete tubes and spun-iron sewers, 
with 85 precast concrete and brick manholes, 
6in. and 4in, diameter salt glazed ware house 
connections, extension of existing sea outfall, 
comprised of approximately 40 lin. yd. of L5in. 


diameter spun-iron pipes, together with 
contingent works. Documents from J. Gwynne 
Hughes, clerk of the Council, Council 


Chambers, 26 Alban Square, Aberayron, or 
from J. Owen Parry and Lewis, consulting 
engineers, Arcade Chambers, Ammanford. 
Deposit £5 5s., payable to the Council. 
Tenders by April 4. 

*Ashton-under-Lyne, Lancs. — Reconstruc- 
tion of Plantation Farm sewage disposal works 


for B.C. Deposit £10 10s. Tenders by 
April 14. 

; “Boston, Lincs. -West Side sewerage scheme 
a B.C. Applications by March 29. Deposit 
> Ie; 

Bristol._-Foul water scheme, main trunk 


sewer (Contract 16) on a target figure basis 
for City Council. Work comprises construction 
of approximately 14 miles of llft, 3in. high 
X 9ft. 3in. wide concrete culvert with brick- 
lined invert, about one mile of which is in 
deep tunnel, mostly in rock. Application forms 
from City Engineer and Planning Officer, 
Cabot House, Deanery Road, Bristol, 1, to 
be returned by March 27. 

Bury, Lanes, Extensions to Blackford 
Bridge sewage disposal works for B.C., 
comprising: (1) Eighteen sludge drying beds 
covering approximately 37,000 sa. yd.; (2) 
reinforced concrete pumping station and 
temporary pumping station; (3) 1,950 lin. yd. 
1 Yin. diameter spun-iron delivery main; (4) 
access roads and ancillary works, Documents 


from Borough Engineer, Town Hall, Bury 
Deposit £5 5s. Tenders by March 30, 
Chigwell, Essex.— Construction of eight 


brick manholes at Loughton for U.D.C. Docu- 
ments from the Engineer and Surveyor, 
Council Offices, Loughton. Deposit £2 2s 
Tenders by March 24. 
*Chislehurst and Sidcup, Kent.—-Foul sewer 
extension. Leesons Hill, Chislehurst. for U.D.C. 
Denosit £2 2s. Tenders by March 29. 
Cookstown, Tyrone.—Construction of a 
Sewage disposal works, contract 3, for R.D.C. 
and U.D.C., comprising reinforced concrete 
storm water and_ settling tanks, sludge 
digestion tanks and drying beds, humus tanks. 
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pump house, percolating filters and ancillary 
fencing, drainage works, terracing and road 
works. Documents from R. Ferguson and 
S. M’llveen, consulting engineers, 15 College 
Gardens, Belfast, 9. Deposit £10. Tenders 
by March 27. 

Crediton, Devon,—Construction of 260 lin. 
yd. of 6in. diameter sewer, together with man- 
holes and ancillary works at Okefield estate, 
for U.D.C. Documents from L. W. Blake, 
surveyor, Parliament Street, Crediton. Deposit 


£2 2s. Tenders by March 27. 
*Crediton, Devon. — Morchard Bishop 
sewerage and sewage disposal scheme for 


R.D.C. Deposit £5 5s. Tenders by April 14. 

Daventry, Northants.—Laying of about 
6,000yd. of sewer mainly 12in., 9in. and 6in. 
diameter, the laying of drain connections, the 
reinstatement of roads and the construction 
of sewage disposal works at Everdon and at 
Welton, for R.D.C. Documents from Pick, 
Everard, Keay and Gimson, consulting engi- 
neers, 6 Millstone Lane, Leicester. Deposit 
£5 5s. Tenders by March 27. 

Lincolnshire.—Roding and cotting of drains 
in the Black Sluice area between Boston and 
Bourne for one year for the Black Sluice 
Internal Drainage Board. Documents from 
the Engineer's Office, 72 Carlton Road, Boston. 
fenders by March 22. 

Lisburn, Antrim.—Supply and erection of 
eight rotary distributors for percolating filters 
at sewage disposal works, New Holland, for 
U.D.C. The filters are of 85ft. diameter and 
the rotary distributors are replacements for 
those at present installed. Documents from 
the Town Surveyor’s Office, Town Hall, 
Lisburn. Tenders by March 30. 

Llandeilo, Carms.—Carmel and _ Pantllyn 
sewerage and sewage disposal scheme for 
R.D.C. Works consist of approximately 
3,200yd. of 6in. sewers, 550yd. of Yin. sewers, 
and 150yd. of 12in. sewers, together with 
manholes, house connections and construction 
of sewage disposal works, access road and 
appurtenant works. Documents from Norman 


E. Evans, engineer and surveyor, Council 
Offices. Crescent Road, Llandeilo. Deposit 
£2 2s. Tenders by April 14. 


*Luton, Beds.—Chalton sewage purification 


works, contract No. 17, for B.C. Deposit 
£10 10s. Tenders by May lI. 
*Painscastle, Radnors.—Glasbury sewer- 


age and sewage disposal scheme for R.D.C. 
Deposit £2 2s. Tenders by April 6. 

Plympton St. Mary, Devon.—Laying of ap- 
proximately 1,250yd. of 9in. diameter, 500yd. 
of 6in. diameter sewers and the construction 
of a small sewage disposal works in rein- 
forced concrete at Ermington, for R.D.C. The 
works comprise a pumping station, upward 
flow sedimentation tank, filter beds. humus 
tank, and ancillary works. Documents from 
the Engineer, Council Offices, 10 Plymbridge 


Road, Plympton, near Plymouth. Deposit 
£5 5s. Tenders by March 30. 
Pocklington, Yorks. — Pocklington and 


Barmby Moor sewerage scheme (Contract 1) 
for R.D.C., including construction of approxi- 
mately 1,800yd. of 6in., 9in. and  12in. 
diameter concrete sewers with manholes, 
6,620yd. of 4in. spun-iron rising mains, two 
pumping stations, 260yd. of reinforced con- 
crete stormwater culvert and sewage treat- 
ment works. Documents from John H. Haiste 
and Partners, consulting engineers, Belmont 
House, 20 Wood Lane, Headingley, Leeds, 6. 


Deposit £3 3s., cheque payable to R.D.C, 
Tenders by March 27. 
St. Neots, Hunts. — Little Paxton and 


Southoe sewerage for R.D.C., including the 
laying of approximately 3,200yd. of concrete 
and stoneware sewers of Qin. and 6in. 
diameter, the laying of 3,300yd. of asbestos- 
cement pumping mains of 6in. and in. 
diameter, including a crossing of the River 
Great Ouse, the construction of an ejector 
station and a pumping station, alterations to 
an existing pumping station, the laying of 
house drainage connections and the reinstate- 
ment of road surfaces. Documents from the 
offices of Pick, Everard, Keay and Gimson, 
consulting engineers, 6 Millstone Lane, 
Leicester. Deposit £5 5s. Tenders by April 5. 

Slough, Bucks.—Earthwork lagoons, sewage 
disposal works for B.C., including the 
excavatinys and forming embankments totalling 
approximately 20,000 cu. yd. of material, 
laying 6in. and 4in. drains in shallow trenches 
and building a number of brick manholes. 


together with ancillary works, The work is 
programmed for construction during the 
summer of 1961. Documents from Borough 


Engineer, Town Hall, Slough. Deposit £2 2s. 
Tenders by March 30. 

Spalding, Lincs. — Donington sewerage 
scheme, contract 1, for R.D.C., comprising 
the completion of the contract which has 
been terminated. The remaining work com- 
prises the laying of approximately 7,250yd. 
of 6in., 9in. and 12in. diameter sewers, 
1,000yd. of 4in. and 9in. diameter rising mains 
and the completion of three sewage pumping 
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stations and sewage disposal works. There 
are certain items of materials on site which 
must be incorporated in the works and there 
are certain items of plant on site which may 
be used if desired. Full details of these will 
be supplied with the documents, which may 
be obtained from John H. Haiste and Partners, 
consulting engineers, 20 Wood Lane, Leeds, 6. 
Deposit £3 3s. Drawings seen and the site 
inspected by arrangement with the consulting 
engineers at their office at 44-46 Bridge Street, 
Peterborough. Tenders by April 10. 

*Stourbridge, Worcs.— Surface water cul- 
vert, Pedmore Lane to Quarry Pool, for B.C. 
Applications by March 24 

*Torrington, Devon.—Yarnscombe sewerage 
and sewage disposal scheme for R.D.C. 
Deposit £5 5s. Tenders by April 21. 

West Riding.— The reoganisation of the 
sewage disposal plant at Horsforth Springfield 
Special School, for C.C. Applications to the 
Divisional Architect, Salisbury Buildings, 
Albert Street, Harrogate, Tenders by April 11. 


STREET LIGHTING 


Brighouse, Yorks.—Supply of mercury dis- 
charge lamps of various sizes for B.C. 
Documents from Borough Engineer, Com- 
mercial Street, Brighouse. Tenders by April 6. 

Tickhill, Yorks.—Supply and erection of 49 
street lamps, together with wiring, lanterns 
and auxiliary gear, for U.D.C. Documents 
from J. Haslam and Sons, surveyors, Ryton 
Chambers, Newcastle Avenue, Worksop. 
Deposit £2 2s. Tenders by March 24. 


AWARDS 


BUILDING AND DECORATING 
(See also Housing Schemes) 


Acton, Middx. — Construction of new work- 
shops, Bollo Lane, for W. R. Craig and Co., 
Ltd.—Turriff Construction (Warwick), Ltd., 
Budbrooke Road, Warwick. 

Armagh.—Erection of a home for old people 
at Gilford Road, Portadown, for County 
Welfare Committee. Houston and Beau- 
mont, architects, 9 Market Street, Lurgan; 
W. H. Stephens and Sons, quantity sur- 
veyors, 40 High Street, Portadown— 
P. Carvill and Sons, Ltd., Queen Street, 
Warrenpoint, £98,700 (accepted); John 
Sintow, Ltd., £101,930; Farrens, Ltd., 
£103,180; H. and J. Martin, Ltd., £108,296; 
F. S. McKinney, Ltd., £112,000; Courtney 
and Co., £115,216; Higgins and Murdock, 
£321,386. 

Benfleet, Essex.—Erection of new Council 
offices for U.D.C., comprising a two-storey 
office block, with a Council chamber, the 
building being in brickwork with rein- 
forced concrete floors and fiat _ roof. 
Gerald Shenstone and Partners, architects, 
34 Bloomsbury Way, London, W.C.l— 
C. S. Wiggins and Sons, Ltd,, Hart Road, 
Thundersley, Essex, £80,850. Work has 
commenced. 

Berwick, Northumb.—Erection of ward block 
at Berwick Infirmary for Newcastle 
Regional Hospital Board—J. Best (Con- 
tractors), Ltd., Warriston House, Edinburgh, 
4, £59,904. P. H. Knighton, Board’s chief 
architect and Barrett, Sons and Partners, 
33 High Bridge, Newcastle upon Tyne, are 
the quantity surveyors. F 

Birmingham.—Following for City Council. 
A. G. Sheppard Fidler, city architect: Con- 
struction of teachers’ training college 
(contract II) and extensions to Bournville 
Boys’ Technical School—W. J. Whittall and 
Son, 132 Lancaster Street, Birmingham, 4, 
£211,355 and £21,339, respectively; exten- 
sions to Hunters Hill Open Air School and 
housecraft room and dining hall at Crop- 
wood Open Air School—John Bowen and 
Sons, Ltd., Station Road, Knowle, Solihull. 
£27,294 and £14,998, respectively; four addi- 
tional classrooms at Goodwin Primary 
School—Direct Labour, £16,754; two addi- 
tional classrooms at Shirestone Primary 
School—A. Pearce and Sons (Building Con- 
tractors), Ltd., 78 Victoria Street, Bordesley 
Green, Birmingham, 9, £5,997; 248 garages 
at Shard End estate (contract G18/98-110) 
M. Woods, Ltd.. 76a Alcester Road South, 
Kings Heath, Birmingham, 14, £47,055; 
home for handicapped persons and five aged 











persons’ bungalows at Chamberlain 
Gardens (contract W131) — Hunt and 
Pearcey, Ltd., 34 Ulverley Green Road, 


Olton, Solihull, £201,545. 
Birmingham.—Alterations and additions to 
three-storey light workshop, Chester Street. 
for Joseph Lucas, Ltd.—Turriff Construction 
(Warwick), Ltd., Budbrooke Road, Warwick. 
Bishop Auckland, Dur.— Improvements to 
sanitation at St. Anne’s C.E. (Controlled) 
School, for C.C--W. Sanders Hutton, 
Ltd., Darlington £1,418 (recommended). 
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Blackburn, Lancs.—Erection of a new resi- 


dential hostel at Southfield, Shear Bank 
Road for The Young Men’s Christian 
Association— Henry Ibbotson and _ Son, 


Ltd.. 34 Mincing Lane, Blackburn. Esti- 
mated cost £35,000. Campbell and Driver, 


architects, Richmond Terrace, Blackburn, 
and A. E. Thornton Firkin and Partners, 
quantity surveyors, Westminster Bank 


Chambers, Blackburn. 

Blaydon-on-Tyne, Dur.—Erection of village 
hall at Winlaton Mill for C.C.—-Shields 
Brothers, Ltd., Market Lane, Swalwell. 
£15,878. Fennell and Baddiley, architects, 
Bridge End Chambers, Chester-le-Street, 
and J. Bates, 35 Middle Chare, Chester-le- 
Street, is the quantity surveyor. 

Bletchley, Bucks.—Erection of an old 
persons’ home at Rickley Lane for C.C. 
Winton Hayes, Ltd., Boddington Works. 
Drove Road, Biggleswade, Beds. (recom- 
mended). 

Bolton, Lancs.—Erection of a shopping block 

at 16-18 Oxford Street, for The Leeds 

Permanent Building Society—J. Dickinson 

and Co. (Bolton), Ltd., Fairclough Street, 

Bolton. Elsworth Sykes and _ Partners, 

architects, Ruskin Chambers, Scale Lane, 

Hull, and Taylor Whalley and Soyra, con- 

sulting engineers, 103 Portland Street, Man- 

chester, |. Site works commenced. 

Bolton, Lancs.—Following for B.C.: Smithills 

Technical School, reinforced concrete re- 

taining walls— Truscon, Ltd., — Seymour 

Grove, Manchester, 16; dome_ lights and 

ventilators—British Challenge Glazing Co. 

Ltd.. Marshgate Lane, London, E.15; metal 

windows Crittall Manufacturing Co. 

Ltd.. 55 Brown Street, Manchester, 2: 

patent glazing-—W. H. Heywood and Co., 

Ltd., Bayhall Works, Huddersfield (recom- 
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Cullompton, Devon.—Repairs to Parish Rooms 


for Parish Council—C. Taylor and Son, 


2 Queen Square, Cullompton, £1,466 
(recommended). 
Darton, Yorks.—Erection of a_ block of 


public conveniences in Greenside, Stain- 
cross, near the Wentworth Arms _ for 
U.D.C. E. Irwin, engineer and surveyor- 
A. Wheelhouse. Race Street, Barnsley. 
£1,878 (accepted); R. D. Randell £1,927; 
K. Jacques, £1,968; E. Cutts, Ltd., £1,970; 
l. Parkin and Sons, £1,970; J. W. 
Shenton, £2,075. Work commencing 
April. 


Doncaster, Yorks.—Following for B.C.: Con- 


struction of residential block at Doncaster 
Training College—J. H. Gilbert, Ltd., 15 
Cemetery Road, Doncaster, £54,433; pro- 
vision of additional classrooms at the 

Technical High School for Boys—Direct 
Labour, £8,658; erection of Robin County 
Primary School—Walter Firth, Ltd., Arm- 
thorpe Road, Armthorpe, Doncaster, 
£54,143 (recommended, subject to Ministry 
approval). 

Erection of museum and art gallery. 
stage I—Walter Firth, Ltd., £189,742 
(recommended, negotiated tender, subjec: 
to Ministry approval). 


Dorset.—Following at A.E.E. Winfrith Heath 


for U.K.A.E.A.: Building and civil engineer- 
ing works in connection with ZEBRA 
reactor; various building and civil engineer- 
ing works in connection with phase III; con- 
struction of extension to boiler house to 
central] technical building; design and 
construct stores annexe for central technical 
building; and erection of engineering 
administration building, including all 
services—Turriff Construction Corporation, 
Ltd., Warwick. 


Iver, Bucks. 
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Islington.—Improvements at Market Road 
Playground, providing for conveniences 
changing accommodation, showers, and 


development of ball game and central areas 
and boundary wall for B.C.—Holliday ang 
Greenwood, Ltd., 11 Buckingham Palace 
Gardens, London, S.W.1, £10,501 (recom. 
mended). 

Construction of 


Iver County 
School and : 


Secondary erection of 4a 


County. Primary School at Iver Heath, 
phase I, for C.C.—Halfacre and Young, 
Holyport Road, Maidenhead, Berks. 


(recommended). Estimated cost £130,000 
and £19,100, respectively. 

Lanchester, Dur.—Adaptation of children’s 
homes as a residential occupation centre 
for C.C.—A. Watson (Builders), Ltd., The 
Knowles, Front Street, Whickham, £19,748 
(recommended). 

Leamington Spa, War.—Extension to Transport 
Garage, Gatehouse, Covered way, entrance 
gates and demolitions, Tachbrook Road, for 
Lockhead Hydraulic Brake Co., Ltd.—Turriff 
Construction (Warwick), Ltd., Budbrooke 
Road, Warwick. 

Leeds. — Following for City Council: Seven. 
teen garages at Moor Grange and seven 
garages and two invalid carriage stores at 
Lincoln Green—-George Wimpey and Co, 
Ltd., Leeds, £5,144 (extension of contrac; 
recommended, subject to Ministry 
approval). : 

Fixing of entrance doors at St. Barnabas 
Garth and at three-storey and _ single 
persons’ flats—Direct Labour, estimated cost 
£2,290; replacement of steel window frames 
on the Harehills estate—Shillito Bros. 
£9.160 (recommended). 

Erection of Ebordene Aged Persons’ 
Hostel—Robert R. Roberts (Leeds), Ltd. 
122 Lower Wortley Road, Leeds, 12, £82,700 


Durham.—Following for C.C.: Renewal of 
mended). ee a floors at  Dubmire County School (recommended, subject to Ministry 
Alterations anorimary School — Direct E. and A. Nelson, Laburnum Avenue, approval). 

Moor County ai ahesineak and asbestos Durham, £1,485; renewal of floors and Leicester.—Extension to warehouse, including 

Labour; een a ag Lighting De- stoves at East Hedley Hope County School piling, roads, car park, etc., Abbey Meadow 

padding for extensions nat Gioneb—iieery R. Murray, Hamsteels, £846; terracing Mills, for Wolsey, Ltd.—Turriff Construc- 

ona al. Elton Street, Mill to running track at Johnston Grammar tion (Warwick), Ltd., Budbrooke Road, 

Peers and Co., Estimated cost £1,135 Technical School—E. and A. Nelson Warwick. 

Hill, a aimee ; Ltd., £1,961 (all recommended). Leyton, Essex.—Internal decorations, etc., at 
Bolton, Lancs. Erection of St. Cuthbert’s Durham. — Alterations and additions to Seen hanes th oe hae ke 

Rome Catholic Secondary School Denton (Controlled) School for C.C. G. W : i. tue 2 er 

oman architect—W. Sanders London, E.3, £867 (recommended). 


Gelson, county 
Hutton, Ltd., 43 Coniscliffe Road, Darling- 
ton, £11,729, 

Edmonton, Middx.—Improvements to sanitarv 
annexes at the North Middlesex Hospital 
for the North East Metropolitan Regional 
Hospital Board Pitchers, Ltd., 57 Ash- 
burton Grove, Holloway, N.7. Estimated 
cost £51,829. 

Felling, Dur. — Re-slating roofs at Wardley 
County School for C.C.—J. Hewitson, Ltd., 
Leazes Park Road, Newcastle upon Tyne, 
£1,125 (recommended). 

Hackney. Conversion of 256 Dalston Lane 
into a maisonnette and bed-sittingroom flat 


London.—Erection of 180 flats, three pent. 
houses and five shops in a 17-storey block 
at 105-113 Maida Vale, London, W., for 
Sutherland Avenue Investments, Ltd.—Geo, 
Wimpey and Co., Ltd., Hammersmith 
Grove, London, W.6. Estimated cost 
£750,000. Work to commence next month. 

Luton, Beds.—Following for B.C.: Erection of 
a public library at Bridge Street—J. M. Hill 
and Sons (Ampthill), Ltd., Church Street, 
Ampthill, Beds. Estimated cost £309,604 
(subject to Ministry approval). Work hoped 
to commence April. 

Construction of 


E. Taylor and Co., Ltd., Ebor Sawmills, 
Littleborough (recommended). 

Boston, Lincs.—Construction of baths, includ- 
ing a children’s paddling pool, for B.C. 
H. H. Adkins (Contractors), Ltd., Wyberton 
West Road, Boston, £48,125 (recommended). 


Bradford, Yorks.—Extensions and alterations 
to classrooms at Clayton Secondary School 
and conversion of classroom to form a 
science laboratory at Lapage Boys’ Secondary 
School, for City Council—Thomas Obank 
and Sons, Ltd., Thackley, Idle, Bradford. 
£10,900, and James Emmett and Sons, 


Bradford, £1,240 (recommended). aprons and 


concrete 


Bristol. — Extension to existing ‘oil terminal, for B.C.—Direct Labour (recommended) hangar foundations and the erection of a 
including civil engineering, building and Estimated cost £2,320. steel hangar at the airport-—G. Percy 
mechanical engineering works, Avonmouth Hammersmith.—-Conversion and modernisa Trentham, Ltd., Pangbourne, Reading, 
Docks, for the Regent Oil Co., Ltd.—Turriff tion of Hammersmith Day College. Ham- £201,308 (recommended). 

Ltd., Budbrooke mett and Norton, architects, 29 Sackville |Manchester.—Erection of central technical 


Construction (Warwick), t ! 
Road, Warwick. Street, London, W.1] — Frank R. Freeman, college for City Council—G. and J. Seddon, 


Buxton, Derbys.—Provision of a new roof to Ltd., 13-14 Chapel Street, N.W.1. Ltd., Little Hulton, Walkden, Manchester 
workshop for B.C.—Direct Hebburn, Dur.—Provision of additional accom- Morley. Yorks.—External repainting of 178 
Estimated cost modation at Occupation Centre for C.C. houses during 1961-62 tor B.C. 
D. Glen, Ltd., 84 Albert Road, Jarrow. Labour (recommended). 
£2,040 (recommended). Newcastle upon Tyne.— Foundations fot 
Hemel Hempstead, Herts.—Erection of a boilerhouse, concrete water storage tank, 
factory at Eaton Road and Maxted Road service road, and main pipe ducts at 
for Honeywell Controls, Ltd.—Leslie and General Hospital, for Newcastle Regional 


the joiners’ 
Labour (recommended). 
£1,900. 

Cardiff.—Small extension to melting shop 
offices at East Moors for Guest Keen Iron 
and Steel Co., Ltd.—Turriff Construction 
Corporation, Ltd., Warwick. 


Direci 


Cheltenham, Glos.— Modernisation of 17 Co., Ltd., Peel Street, Kensington, W.8. Hospital Board—Purdie Lumsden and Co., 
cottages at Aston Cross for R.D.C.—Jeynes estimated cost £120,000. Clive Pascall, Pete: Ltd., Oxford Street, Newcastle upon Tyne, 
and Son, Bredon, Tewkesbury, £9,132 Watson and Associates, architects, 24 Half £55,093. ; 
(recommended). : Moon Street, London, W.1, and C. E. Ball Erection of village hall at Swalwell for 

Chorley, Lancs.— Construction of a four- and Partners, quantity surveyors, 36-38 C.C.—Shield Brothers, Ltd., Market Lane, 
bay extension to Leyland Motors Com- Fitzroy Square, London, W.1. Work has Swalwell, Co. Durham, £19,550. Fennell 
pany’s service store—Leyland Construction commenced. and _ Baddiley, architects, Bridge End 
Co., Ltd., Wellfield Hough Lane, Leyland. Hemel Hempstead, Herts.—Factory and Chambers, Chester-le-Street, and J. Bates, 
and Holland & MHannen and Cubitts offices at Maylands Avenue for Addresso- 35 Middle Chare, Chester-le-Street, is the 
(North West), Ltd., New Chester Road, graph and Multigraph, Ltd.—J. Jarvis and quantity surveyor. 

_ Wirral. Estimated cost £100,000. Sons, Ltd., 239 Vauxhall Bridge Road, Newmarket, Cambs.— Erection of an old 

Corby, Northants. — Erection of Beanfield London, S.W.1. Estimated cost £400,000. persons’ unit at Ness Road, Burwell, for 


R.D.C.—Selleck Nicholls and Co., Ltd., Hill 


Fuller, Hall and Foulsham, architects, 212 
House, East Hill, St. Austell, Cornwall, 


Infants’ School and first instalment of new 
High Holborn, London, W.C.1, and C. E. 


junior school at the Exeter estate for C.C. 


—Drabble Construction, Ltd., Cannon Ball and Partners, quantity surveyors, 36 £28,891 (subject to Ministry approval). 
Street, Wellingborough, £61,341, and A, W. Fitzroy Square, London, W.1. Work Newton Aycliffe, Dur.—Erection of ambulance 
Ambery, Ltd.. Geddington, Kettering. expected to commence April. station for C.C.—J. Makepeace, Cockfield, 
£14,510, respectively. Hendon, Middx.—Extensions to Command Bishop Auckland, £2,527 (recommended). 


Workshops at Mill Hill for War Depart- 
Freeman, Ltd., 


Coventry. — Two-bay extensio » existing . ‘ : ; 
y . on to existing Newton Aycliffe, Dur.—Erection of maternity 
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factory, Toll Bar End. for Harry Ferguson 
Research, Ltd.—Turriff Construction (War- 
wick), Ltd., Budbrooke Road, Warwick. 
Construction of boundary wall, including 
railings, copings, etc., Burnsall Road, fo: 
Coventry Radiator and Presswork, Ltd.— 
Turriff Construction (Warwick), Ltd. 


Crawley, Sussex.— Erection of a single- and 


two-storey building for offices, showrooms 
and workshops at Orchard Street for De- 
velopment Corporation — Carlton Con- 
tractors. Ltd., Carlton House, Ashley 
Road, Epsom, Surrey, £35,883, , 


Ilford, Essex. 


ment—Frank : 
Chapel Street, London, N.W.1. 

Following for B.C.: Extension 
of pavilion at Hainault recreation ground- 
E. H. Bull and Sons, Ltd., 1 Greengate 
Parade, Horns Road, Ilford, £5,811; clearing 
of lake and construction of detritus lagoon 
at South Park—Gabriel (Contractors), Ltd.. 
Palmers Lane, Enfield, Middx., £5,536 
(recommended). 


Isle of Ely. — Erection of school and school- 


house at Tydd St. Giles for E.C.-—H, |} 
Mann, Friday Bridge Road, Elm, Wisbech 


and child welfare centre, school clinic, and 
branch library at Newton Aycliffe for C.C. 

W. Wilson, Coulson Street, Spennymoor, 
Co. Durham, £32,331. 


Norfolk. — Erection of the first instalment of 


the community centre at North Lynn for 
E.C.—F, W. Shanks, Ltd., Hunstanton, 
£10,000. 


Nottingham.—Erection of science laboratory 


at Player Secondary School for Girls, for 
City Council. Building work—William 
Appleby and Son, Ltd., 177 Castle Boule- 
vard, Nottingham, £4,140; prefabricated 
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superstructure—Vic Hallam, Ltd., Valley 
Works, Langley Mill, Nottingham, £1,929 
(recommended). ; : hte 

Oxford. — Following for City Council: Con- 
struction of_a pavilion at Barton Village 
Recreation Ground—J. E. Billings and Co. 
(Oxford), Ltd., 20 Canal Street, Oxford, 
£10,762; paddling pool at Cuttleslowe Park 
—B. G. Faherty, Ltd., Long Handborough, 
Oxon, £1,475 (recommended). f 

paddington.—Erection of an Army Informa- 
tion Office at 15-17 Edgware Road, W.2, 
for War Department — Frank R. Freeman, 
Ltd., 13-14 Chapel Street, London, N.W.1. 

Peterlee, Dur.—Additions to Eden_ Hall 
County School for C.C. G. W. Gelson, 
county architect—Robert H. Hall and Co. 
(Kent), Ltd., Tonbridge, Kent, £6,488. 

Plymouth, Devon. — Following for City 
Council: Erection of law courts in the Civic 
Centre precinct—R. Costain (Construction), 
Ltd., 4 Princess Place, Plymouth, £290,005; 
new secondary school at Devonport—Hill 
and Lang (Plymouth), Ltd., 32 Wolsdon 
Street, Plymouth, £168,964; new open-air 
school at West Whitleigh—A. N. Coles 
(Contractors), Ltd., Sutton Road, Plymouth, 
£54,240 (recommended). 

Pontefract, Yorks. — External painting of 
approximately 650 local authority houses on 
various housing sites, ‘divided into con- 
venient batches, for B.C. A. F. Richmond, 
borough engineer—United Decorators, 37 
Bradford Road, Shipley; W. Poskitt, Ltd., 
Airedale, Castleford; E. Dodd, 1 Walkers 
Yard, Ackworth, near Pontefract; Reliance 
Decorators, Ltd., 4 Windsor Chambers, 
John William Street, Huddersfield. 

Portsmouth.—Painting the exterior of South 


Parade Pier for the Piers, Beach and 
Publicity Committee — P. J. Hartall 
(Southern), Ltd., 10 Cumberland Place, 


Southampton, £2,945. 

Purfleet, Essex.—Building and civil engineer- 
ing work in connection with Tank Farm 
Jetty, ete., for Cory Bros., Ltd.—tTurriff 
Construction (Warwick), Ltd., Budbrooke 
Road, Warwick. 

Ramsgate, Kent.—Construction of a_ timber 
prefabricated bandstand on the roof of the 
entrance and bars at West Cliff Hall for 
B.C.—Direct Labour (recommended). Esti- 
mated cost £750. 

Rochdale, Lanes.—Conversion works to out- 
buildings at Kingsland for B.C.—G. Baxter. 
30 Milkstone Road, Rochdale, £1,435 
(recommended). 

Rochford, Essex.—Erection of a twin operat- 
ing theatre in the grounds of the General 
Hospital for the North East Metropolitan 
Hospital Board—Hammond and Miles, Ltd.., 
Scrafton Road, Ilford. Estimated cost 
£60,000. Work has commenced. 

Rotherham, Yorks.—Work in connection with 
Steel Peech electric arc reorganisation pro- 
gramme. Contract is for the first of three 
phases, to cost a total of £2m., and pro- 
vides for foundations for two furnaces, a 
casting bay, scrap pen and a furnace cellar, 
and other site works for Steel, Peech and 
Tozer—Tarmac Civil Engineering, Ltd., 
Wolverhampton. Estimated cost £600,000. 

Rushden, Northants.—Repairs to prefabri- 
cated buildings for U.D.C.—R, B. Freeman, 
Rushden. Estimated cost £1,549. 

Ryhope, Dur.—Extensions to provide a four- 
form entry grammar technical school at 
Robert Richardson Grammar Schoo] for 
C.C—M. D. Lilley and Son, Ltd., Murton, 
£157,791 (recommended). 

St. Marylebone.—Repair and improvement of 
following premises for B.C.: Crawford Man- 
sions—Goddard and Phillips, 118a Highgate 
Road, London, N.W.5, £7,581: 4, 10, 12, 14 
and 22 Hanson Street—J. W. West and Son. 
Ltd. 8 Harley Place, W.1, £20,648: 5 
Marylebone Street—C. A. S. (Contractors), 
Ltd., St. James House, Kensington Square, 
W.8, £2,670: 14 Marylebone Street— 
Goddard and Phillips, £4,377 (all recom- 
mended). 

St. Pancras.—Erection of factory and offices 
at 33-35 Camden Road, London, N.W.1, for 
Livingston Laboratories, Ltd—John Laing 
Construction, Ltd., London, N.W.7. 

Shildon, Dur. — Improvements to sanitation 
and provision of turning space at Timothy 
Hackworth County and Modern Schools for 
‘ -R. Lynn, Prospect Place, Howden-le- 
Wear, £1,985 (recommended). 

Shropshire.— Erection of a fire station at 
Bishop’s Castle for the Fire Brigade Com- 
mittee—J. Bromley, 74 Watling Street, 
Church Stretton, £9,931. ; 

South Shields, Dur. — Erection of X-ray 
department at Ingham Infirmary for District 


Hospital Management Committee. S. W. 
Milburn and Partners, architects, 9 
Esplanade, Sunderland — Carruthers and 


Son, Heugh Terrace, South Shields, £29,976. 

Stamford, Lines. — Construction of the town 
museum and ladies’ room, High Street, for 
B.C.—E, S. Ireson, St, Paul’s Street, Stam- 
ford, £4,690. 
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Sunderland, Dur.—Renewal of floors at Castle- 
town County School for C.C—J. Douglas 
and Son, Easington Village, £1,057 (recom- 
mended). 

Thetford, Norfolk.—Erection of two factories 
at the industrial estate for B.C—Goddards 
of Thetford (1954), Ltd., Station Road, 
Thetford (recommended). 

Trowbridge, Wilts.—Erection of 25 garages at 
Grove estate for U.D.C.—T. Holdoway and 
Sons, Ltd., Station Road, Westbury, £7,410. 

Walton-on-Thames, Surrey. — Erection of a 
three-storey office block at Station Avenue 
for Birds Eye Foods, Ltd.—Higgs and Hill, 
Ltd., Crown Works, South Lambeth Road, 
London, S.W.8, £1,230,000. Sir John Burnet, 
Tait and Partners, architects, 10 Bedford 
Square, London, W.C.1; and Oswald E. 
Parratt and Partners, quantity surveyors, 
oo House, London Bridge, London, 


Warwick.—Construction of r.c, testing pit 1, 
Cape Road, for Cape Engineering Co., Ltd. 
—Turriff Construction (Warwick), Ltd., 
Budbrooke Road, Warwick. 

Westminster.—Shops and offices at John 
Princes Street and Great Castle Street 
site, London, W.1—McLaughlin and Harvey, 
Ltd., 24 Highbury Grove, London, N.5. 


Estimated cost £95,000. Ardin and 
Brookes, architects, 129 Mount Street, 
Berkeley Square, W.1: Veale and 


Saunders, quantity surveyors, 19 Hanover 


Square, W.l. Work to commence next 
month. 

Construction of lift shafts at Tot- 
hill and Bennett Houses, for the City 


Council—W. H. Vince and Co., Ltd., 
Ormond Road, Richmond, Surrey, £12,734 
(recommended). 

Whitley Bay, Northumb.—Alterations and 
extensions to the police station and 
magistrates courts at Whitley Bay for C.C. 
C. C. Brown, county architect. Building— 
F. P. Dodsworth, Hillheads Road, Whitley 
Bay; heating—R. Kirkland and Son, Blagdon 
Street, Blyth; electrical—F, W. Johnson and 
Sons, Ltd., Hotspur Street, Tynemouth. 
Work about to commence. 

Willesden, Middx. — Following for B.C.: 
Repairs and adaptations at (a) 18 and 20 
Salusbury Road, and (b) Mapesbury Road— 
(a) J. L. McDonnell, 4 Bramston Road, 
London, N.W.10, £1,018 and £1,015, respec- 
tively; (b) Hunt Bros., 7 Wilberforce Road, 
London, N.W.9, £1,498 (recommended). 

Repair and adaptation of 17 flats at South 
Mansions—Buckingham and Sons, Ltd., 45 


Vivian Avenue, London, N.W.4, £26,860 
(recommended, subject to Ministry 
approval). 


CLOTHING AND TEXTILES 


Bradford, Yorks.—Supply of following for 
City Council: 78 single-breasted three-piece 
suits—Wholesale Bespoke Tailoring Co., 
Ltd., St. Peters Buildings, York Street, 
Leeds, 9, 93s. 6d. each; (a) 132 mackin- 
tosh coats, (b) 400 pairs of black p.v.c. leg 
slips, and (c) 43 raincoats—Thornton and 
Co., Ltd., 18 and 20 Tyrrel Street, Brad- 
ford, (a) £6 8s. 9d. each, (b) 10s. 5d. per 
pair and (c) £6 12s. 3d. each; 400 pairs 
of leather mitts—T. H. Marshall and Co., 
Ltd., Beckside Works, Great Horton, Brad- 
ford, 7, 6s. 3d. per pair; 143 shirts with 
three collars each—W. Wood and Sons 
(Tailors), Ltd., 10-20 Ocean Road, South 
Shields, Co. Durham, £1 9s. 8d. each; 10 
pieces of approximately 600yd. of indigo 
serge for making-up of uniforms during 
1961-62—Reuben Gaunt and Sons, Ltd., 
Farsley, Pudsey, 18s. 3d. per yd. (recom- 
mended). 


DEMOLITION 


Bradford, Yorks.—Demolition of public con- 
veniences at Tong Street for City Council— 
Cc. B. Turton, Ltd., 157 Sandford Road, 
Bradford, 3, £75 (recommended). 

Bury, Lancs. — Demolition of boiler house, 
brick chimney, and boiler house at former 
tar distillery, Proctor Street, for B.C— 
Connell and Finnigan, Ltd., 44 Molyneaux 
Street, Manchester, 13. 

Cranbrook, Kent.—Demolition of eight 
cottages at the Street, Sissinghurst—lIn- 
stock Demolitions, Ltd., 1 High Street, 
Minster, Sheppey. Work just commenced. 

Lewisham. — Demolition of 58-64, 68-80 and 
63-89 Porthcawe Road, I1-ll Winchfield 
Road, 28-60 and 27-59 Maddin Road, and 
18-32 Bell Green Lane for B.C.—Syd Bishop 
and Sons (Demolition), Ltd., 56a Mooreland 
Road. Bromley, Kent. 

Nottingham.—Demolition of the following for 
City Council: Denman Street area (contract 
27)—1-7 (odd) Dixon Street, 31-37 (odd) 
Norton Street, and 1-6 (consecutive) 
Foundry Square; and Sneinton area (con- 
tract 28)—25-31 (odd) Sneinton Road— 
S. Pinder and Sons, Ltd., Church Road, Old 
Basford, Nottingham, £330 and £295, respec- 
tively; Carrington area (contract 3)}—The 
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White Hart public house, Birchin Street, 
1-27, 27a, 29-35 (odd) Ramsay Street, and 
17 Babworth Street—M. Cunningham and 
Son, Ltd., 30 Brighton Road, Birmingham, 
12, £575; Denman Street area (contract 28) 
—l-7 (odd) Grant Street, lla-29 (odd) 
Baldwin Street, and 98-106 (even) Ilkeston 
Road—J. Watts and Sons, Ltd., Porchester 
Road, Thorneywood, Nottingham, £688 
(recommended). 

Plymouth.—Demolition of properties and site 
works at Admiralty Street/St. Paul Street, 
Stonehouse, for City Council — Direct 
Labour (recommended, subject to Ministry 
approval). Estimated cost £7,850. 

Poplar. — Demolition of the bridge over the 
railway at Hesperus Crescent for B.C.—Tilly 
and Barrett, Ltd., 89 Holland Road, London, 
E.8, £525 (recommended). 

Southampton.—Demolition work in the Bevois 
Street redevelopment area (contract S.218) 
for B.C.—Demolition and Plant Hire, Chapel 
Road, Southampton, £867 (credit to 
Corporation). 

Stoke-on-Trent, Staffs. — Demolition of 48 
houses, Stoke 36-39 clearance areas (con- 
tract 248) for City Council—Borough 
Demolitions, c/o Jones Bros., Portland Farm, 
Scholar Green, near Stoke-on-Trent, £384. 

Woolwich. — Demolition of properties, as 
follows, for B.C.: 55 and 57 Eltham Road— 
A. Penfold and Sons, Ltd., 78 Blackheath 
Hill, London, S.E.10, £125 (accepted); Gorst 
and Co., Ltd., £201; E. W. Spears and Co., 
Ltd., £285; J. W. Doye and Co., £295; W. H. 
Penfold and Sons, Ltd., £390; Chas. Griffiths, 
Ltd., £606; 1-5 Chapel Hill and 190-210 
Woolwich Church Street—J. W. Doye and 
Co., £548 (accepted); Gorst and Co., Ltd., 
£895; E. W. Spears and Co., Ltd., £960; 
A. Penfold and Sons, Ltd., £1,100; Chas. 
Griffiths, Ltd., £1,191; W. H. Penfold and 
Sons, Ltd., £1,280; 83-115 and 125-135 Villas 
Road, 12, 14, 24a and 24b Glyndon Road, 
104-168, 113-145a and 151-169 Ann Street, 
86-114 and 128, 130 and 140 Robert Street, 
and 11-17 Waverley Road—J. W. Doye and 
Co., £1,111 (accepted); Gorst and Co., Ltd., 
£1,759; A. Penfold and Sons, Ltd., £1,980; 
E. W. Spears and Co., Ltd., £2,135; W. H. 
Penfold and Sons, Ltd., £2,250; Chas. 
Griffiths, Ltd., £3,377. 


ELECTRICAL 


Birtley, Dur. — Electrical installation at 
Birtley Ravensworth Terrace County School 
for C.C.—T. Mitchelson (Electrical), Ltd., 


22 West Street, Gateshead, 8, £1,104 
(recommended). 2 
Bolton, Lancs.—Electrical installation at 


Tonge Moor County Primary School, for 
B.C.—D. V. Birch, 545 Tonge Moor Road, 
Bolton (recommended)). 

Bury, Lancs.—Electrical installation at Seed- 
field County Secondary Modern School for 
B.C. R. H. Ogden, borough engineer—R. A. 
Ransom, Commercial Works, Highfield 
Road, Blackburn. ; 

Durham.—Following for C.C.: Electrical in- 
stallation at New Lambton County School 
—Gray Bros. (Newcastle), Ltd., 149 Pilgrim 
Street, Newcastle, 1, £1,335; additional elec- 
trical services at Durham Technical College 
—North of England Engineering and Elec- 
trical] Co., Ltd., Ferryhill, £2,083; electrical 
installation at Bearpark County School— 
G. Tregoning, Ltd., Bishop Auckland, £773 
(all recommended). , 

Leeds.—Conversion of traffic signals at junc- 
tion of Meadow Lane and Great Wilson 
Street for City Council—Automatic Tele- 
phone and Electric Co., Ltd., Strowger 
House, 8 Arundel Street, London, W.C.2, 
£1,539 (recommended). ; 

Plymouth, Devon.—Re-wiring of the electrical 
installation at Ernesettle Primary School for 
City Council—W. G. Heath and Co., Ltd., 
Cornwall Street, Plymouth, £1,162 (recom- 
mended). d g 

Poplar.—Electrical installation and fittings at 
Block 26, St. John’s Parish area, for B.C.— 
Iverson Electrical, Ltd., 352 Kilburn High 
Road, London, N.W.6, £1,405. 

Willesden, Middx, — Following for B.C.: 
Electrical Installation at Ellerslie (Old 
People’s Home)—C.].L. (Electrical), Ltd., 220 
Preston Road, Wembley, £3.874; electrical 
installation at Old People’s Club, Willesden 
High Road—F. C. Ward and _ Sons 
(Electrical), Ltd., 261 King Street, London, 
W.6, £1,021; electric passenger lift at The 
Oaks, Donnington Road—Bennie Lifts, Ltd., 
2 Tinworth Street, London, S.E.11, £8,941 
(recommended). 


FENCING 


Ilford, Essex.—Provision of concrete fencing 
at Chase Lane for B.C.—Bell and Webster 
(Contracts), Ltd., Essex Road, Hoddesdon, 
Herts., £1,390 (recommended). 

Oxford.—Provision of fencing at Lye Valley 
for City Council — Sheepbridge Co., Ltd., 
Desborough, Northants, £545 (recom- 
mended). 
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GAS AND WATER SUPPLY 

Bradford, Yorks.—Installation of platforms 
and ladders in the valve tower at Silsden 
reservoir and supply of weir plates and 
headstock for the construction of adjust- 
able weir intakes on the Stubden conduit 
for City Council—J. Blakeborough and 
Sons, Ltd., Woodhouse Works, Brighouse 
(recommended). Estimated cost £2,804 and 
£3,070, respectively. 


Burnley, Lancs.—Sinking of borehole at 
Worsthorne for B.C.—John Thom, Ltd., 
Chaddock Lane, Walkden, Manchester, 


£9,615 (recommended). 

Buxton, Derbys.—Extension of water mains in 
Brown Edge Road and Rockfield Road for 
B.C.—Direct Labour (recommended). 

East Cornwall.—Laying of approximately 
2,200yd. of 4in. spun-iron concrete - lined 
main at Menheniot, Liskeard, for Water 
Board. J. R. Fairbank, engineer—A. H. 
Dingle and Co., Ltd., “Seton,” Redruth, 
£5,012. Work to commence April. 

Huntingdon.—Laying of a water main for the 
Great Stukeley housing estate for R.D.C.— 
G. E, Atkin and Son, Ltd., Spilsby, £926. 


Lancaster.—Water supply schemes for City 
Council. L. Lyons, city_water engineer— 
(Contract 2) part (a) Construction of a 
weir approximately 50yd. long across the 
River Lune, together with an intake ap- 
proximately 43 sq. yd. in area in the bed 
of the river, and other ancillary works, 
part (b) construction of a pumping station, 
consisting of a superstructure measuring 
approximately 112ft. long by 49ft. wide by 
31ft. high, and reinforced concrete under- 
ground substructure, together with an- 
cillary works; (3) construction of a 27in. 
diameter pumping main, approximately five 
miles long, consisting of steel pipes and 
prestressed concrete pipes, together with 
ancillary works; (4) construction of a 
covered concrete service reservoir of 34 
million gallons capacity, together with an- 
cillary works —(Contract 2) Harbour and 
General Works, Ltd., White Lund, More- 
cambe, £206,924; (3) J. E. Turner, Ltd., 
Limefield Brow, Walmersley Road, Bury, 
£180,406, (4) R. and T. Howarth, Ltd., 
Cross Field Works, Norwich Street, Roch- 
dale, £133,351. ; . 

Leeds.—Supply of following for City Council 
—Various pipes and _ specials — Staveley 
Iron and Chemical Co., Ltd., near Chester- 
field, £30,124; stop tap boxes and 100 
hydrant boxes—John Needham and Sons, 
Ltd., Portland Foundry, Stockport, £1,750 
and £398 respectively; 500 sluice valve 
boxes and 500 hydrant boxes—Dudey and 
Dowell, Ltd., Cradley Heath, Staffs., £352 
and £693, respectively (recommended). 

Manchester.—Repair, renovation and renewal 
of fire hydrants and water mains in New- 
holme for City Council—Tate Pipe Lining 
Processes, Ltd., Manchester (recommended). 

Norwich.—Main-laying scheme to supply water 
to Plumstead and Postwick for the Water 
Committee—R. G. Carter, Ltd., Drayton, 
Norwich, £6,364. 

Tenbury, Worcs.—Construction of the Broad- 
heath water tower for R.D.C. — Vibrated 
Concrete Construction Co., Ltd., 27 Ashley 
Place, London, S.W.1, £21,864. 


HEATING AND VENTILATING 


Bathgate, West Lothian. — Complete boiler- 
house and ancillary equipment for new 
factory for British Motor Corporation.— 
Cochran and Co., Annan. 

Bolton, Lancs.—Installation of central heating 
system at Tonge Moor County Primary 
School for B.C.:—Hassall Heating, Ltd., 26 
Romney Road, Bolton (recommended). 

Doncaster, Yorks.—Supply of electrode steam 
boilers for the steam-raising equipment at 
St. James’ Street Baths for B.C.—H.V. 
Electric, Ltd., Leeds, £4,696 (recommended). 

Durham. — Heating chamber and_ builder’s 
work for heating installation at Neville’s 
Cross County School for C.C.—E. and A. 
Nelson, Laburnum Avenue, Durham, £1,274 
(recommended). 

Willesden, Middx. — Heating and hot water 
services and fire-fighting equipment at 
Ellerslie (Old People’s Home) for B.C.— 
R. Comyn Ching (London), Ltd., 15 Shelton 
Street, London, W.C.2, £5,322 (recom- 
mended). 


HOUSING SCHEMES 


Acton, Middx. — Following for B.C.: 
foundations for the erection of a seven- 
storey block of flats at west side of 
Palmerston Road—F.C. Construction Co., 
Ltd., City Road, Derby, £4,261; conversion 
of 22 Maldon Road into two flats—W. and 
L. McGinnis, 22 Newry Road, Twickenham, 
£1,977 (recommended, subject to Ministry 
approval). 








Piling 
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Conversion work at 66 Creffield Road and 
63 Fletcher Road—Cumberland and King, 
Ltd., 174 Bollo Bridge Road, London, W.3, 
£2,046, and W, and L. McGjnnis, £1,775, 
respectively (recommended). 

Barrow-on-Soar, Leics. — Erection of two 
houses and eight bungalows for R.D.C.— 
Gregory Housing, Ltd., 21 Farncombe Road, 
Worthing, Sussex. 

Basildon, Essex.—Sixteen houses in terraces 
at Devonshire Road-Buller Road, Laindon, 
for U.D.C. Low and Low, quantity sur- 
veyors, 10 Duke Street, Chelmsford—Seivad, 
Ltd., 12-16 Southend Road, South Wood- 
ford, £29,971. 

Birmingham.—Following for City Council. 
A. G. Sheppard Fidler, city architect: Two 
hundred and fifty-eight dwellings and 72 
garages at Barnes Hil] estate (contract 687) 
—Alfred Langley, Ltd., Manor Farm Road, 
Tyseley, Birmingham, 11, £609,400; 101 
dwellings, 67 garages and one tenants’ room 
at Long Nuke Road (contract 719), and 323 
dwellings at Chamberlain Gardens redevelop- 
ment area, first phase (contract 741)— 
C. Bryant and Son, Ltd., 65 Whitmore Road, 
Small Heath, Birmingham, 10, £235,778 and 
£817,123, respectively; 24 dwellings and 23 
garages at Eachway Farm estate, Rubery 
(contract 698) — Mackee and Rodway 
(Contractors), Ltd., 1 Chatham Road, 
Northfield, Birmingham, 31, £50,004; 12 
dwellings, one shop and 12 garages at Bell 
Holloway estate, Northfield (contract 714)— 
J. H. Bonham and Co. (Redditch), Ltd., 57 
Crabbs Cross Lane, Redditch, Worcs., 
£29,300; 68 dwellings and 18 garages at 
Nechells Green redevelopment area, unit 31 
(contract 737)}—G. Wimpey and Co., Ltd., 
Hammersmith Grove, London, W.6, 
£199,148; 278 dwellings, 64 garages and one 
tenants’ room at Wyrley Birch estate (con- 
tract 744)—G. Stubbings, Ltd., 201 Streetly 
Road, Birmingham, 23, £626,618. 

Dur.—Fourteen bungalows’ with 
roads, sewer, and lighting for U.D.C— 
Direct Labour, £23,934. 

Cardiff.—Twelve maisonnettes at Loudoun 
Square for City Council—H. Nurton and 
Sons, Ltd., 1 Ystrad Street, Cardiff, £30,077 
(recommended). 

Hastings, Sussex. — Fifteen housing units at 
12-15 White Rock for the Francis Group, 
Grosvenor Square, London, W.1l. Godfrey 
West and Hickman, agents, 50 Havelock 
Road, Hastings—Llewellyn (Hastings), Ltd., 
5 Warrior Square, St. Leonards-on-Sea. 
Work has just commenced. 

Haverfordwest, Pembs. — Twenty-six houses, 
54 bungalows and 16 flats at Johnston, 
Merlin’s Bridge and the Hamlet of St. 
Martin for R.D.C.—Gee, Walker and Slater, 
Ltd., Coychurch Road, Bridgend, Glam. 
Estimated cost £175,000. 

Honiton, Devon. — Thirty-two dwellings and 
18 garages at Sidmouth Road for B.C.— 
H. E, Hansford, Honiton, £63,588 (recom- 


mended, subject to Ministry approval); 
Staverton Contractors, £65,964; C. and G. 
Channing, £67,474; Humphreys, Ltd., 
£68,602. 


Islington.—Following for B.C.: Twenty dwell- 
ings at 97-109 Liverpool Road—Herbert 
Richardson and Sons, Ltd., Slade Green, 
Erith, £40,517 (recommended); Walter Lilly 
and Co., Ltd., £41.658; Allen Fairhead and 
Sons, Ltd., £41,934; Patman and Fothering- 
ham, Ltd., £44,411; Grosvenor Construction, 
Ltd., £44,639; Rowley Bros., Ltd., £45,368; 
12 dwellings at 395-403 Liverpool Road— 
Herbert Richardson and Sons, Ltd., £23,592 
(recommended); Allen Fairhead and Sons, 
Ltd., £25,388; Walter Lilly and Co., Ltd., 
£25,628;° Grosvenor Construction, Ltd., 
£25,699; Rowley Bros., Ltd., £27,565; 
Patman and Fotheringham, Ltd., £27,611. 


Keswick, Cumb.—Fourteen houses at Latrigg 


Close and four at Southey Street for U.D.C. 
—John Twiname, Ltd., Brigham, Cumber- 


land, £26.101, and I. and R. Hodgson, 
on Street, Keswick, £7,990, respec- 
tively. 

Leeds.—Following for City Council—One 
block of eight 4-storey maisonnettes on 


the Moorfield estate and two blocks of 
eight 4-storey maisonnettes on the Wyther 
estate—George Wimpey and Co., Ltd., 
Leeds, £50,758; two pairs of 2-bedroom, 
4-person houses on the Queenshill estate 
N. B. Bell and Co., Ltd., Frankland 
Terrace, Leeds, 7, £5,634 (extension of 
contracts, recommended, subject to Minis- 
try approval). 

Leyton, Essex..—Following for B.C.: Eighteen 
dwellings and 16 garages on two sites at 
Vicarage Road—J. and R. Rooff, Ltd., 679 
Barking Road, London. E.13, £45.437: 
development at Lea Hall Road-Radlix Road 
—W. Cearns, Ltd., Carpenters Road, 
London, E.15, £151,150 (recommended, 
subject to Ministry approval). 

Llanfyllin, Monts.—Erection of a block of flats 
and maisonnettes, stores and garages, and a 
pair of bungalows at Carreghofa housing 
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site, Llanymynech, for R.D.C.  D. Mervyn 
Edwards and Moreton, architects, 5 Lower 
Brook Street, Oswestry—George Swain 
Pant, Oswestry, £28,875 (accepted); Robert 
Griffiths and Sons, £29,268; E. J. Higley 
£30,020; J. Deam and Co., £34,478; D. 7 
Jones, £34,879; Edward W. Gittins ‘and 
Sons, Ltd., £36,737. 

Luton, Beds.—Foliowing for B.C:: Precast 
floors and reinforced concrete work for 18 
flats at Lewsey estate—Concrete Southern 
Ltd., Green Lane, Hounslow, Middx., £3,114: 
70 old people’s dwellings at Lewsey estate 
—Pearce and Barker, Ltd., 71 Leagraye 
Road, Luton, £109,779 (recommended), 

Northfleet, Kent.—Twenty flats at Burch Road 
for U.D.C.—T. Rider and Son, Ltd., 11 High 
Street, Chislehurst, £35,846 (accepted); L. R 
Obee, Ltd., £35,650; David Jones, £39,494) 
Work to commence May 5. : 

Nottingham.—Four houses at Lime Street, 
Bulwell, for City Council—Direct Labour, 
£7,921 (recommended). 

Oxford.—Fifty-nine houses and 20 garages at 
Blackbird Leys estate, section IIIb, for City 
Council—C. Bryant and Son, Ltd.,65 Whit- 
more Road, Small Heath, Birmingham, 10, 
£128,674 (recommended). 

Plymouth, Devon.—Roof tiling for 44 houses 
at Southway for City Council—Marley Tile 
Co., Ltd., 10 Honicknowle Lane, Plymouth, 
£2,099 (recommended). 

Pontefract, Yorks. — Thirty-four bungalows 
and certain communal buildings, together 
with road and sewer works on a site to 
be developed in Mill Hill for B.C. A, F. 
Richmond, borough engineer—A. Askam 
and Son, Ltd., Ferrybridge Road, Ponte- 
fract. 

Rothwell, Northants. — Eight flats and four 
flats at Harrington Road site for U.D.C— 
H. E. Abbott and Co., Ltd., Oxford Street, 
Rothwell, £8,822, and H. Wilson and Sons, 
Fox Street, Rothwell, £4,412, respectively. 

Scotland.—Contracts placed by Scottish 
Specia] Housing Association from Jan. 25 
to Feb. 24: 

Newdykes, 
Town Clerk, 
open spaces. 

29, 31 and 33 Coalgate Avenue, Tranent 
(three traditional): Ross Contractors. Raw 
Smithy, East Calder—demolition of houses. 

Auchterderran, Fife: M. Rush, Largo 
Cottages, Glencraig—demolition work. 

Auchterderran 4, Fife (94 No-fines): 
Dunfermline Engineering Co., Ltd., Inglis 
Street, Dunfermline—handrails. 

Gallaberry, Annan (44 Dunedin)): Ross 
Contractors, Raw Smithy, East Calder— 
post and wire fencing. 

Gallaberry, Annan (44 Dunedin): Ross 
Contractors, Raw Smithy, East Calder— 
front and division fencing. 

_ Auchterderran 5, Fife (20 two-storey No- 
fines flats): Barnet and Morton, Ltd., High 
Street, Kirkcaldy—balustrades to staircase. 

Udston-Hillhouse, Hamilton (100 Weir): 
James Ross, Loganlea, West Calder—fenc- 
ing. 

Abbotsgrange Road, Grangemouth (48 
Atholl flats): Marley Tile Co., Ltd., Cadder, 
Bishopbriggs—thermoplastic tiling. 

Langlands Road, Glasgow (112 multi- 
storey flats): Toffolo Jackson and Co., Ltd. 
110 West Regent Street, Glasgow, C.2— 
wall tiling. 

Central Area Clydebank (392 multi- 
storey flats): Toffolo Jackson and Co., Ltd., 
110 West Regent Street, Glasgow, C.2— 
wall tiling. 

Toryglen, Glasgow: James Strang and 
Son, Brightons, Polmont — boundary fenc- 
ing. 

Carluke, Lanarks. (222 concrete): Joseph 
Connolly, 37 Station Road, Muirhead, 
Chryston—painter. 

Holytown, Lanarks. (36 concrete): Joseph 


Kirkintilloch 
Kirkintilloch 


(150 No-fines): 
treatment of 


Connolly, 377 Station Road, Muirhead, 
Chryston—painter. : 
15-21 Palmerston Place, Edinburgh: 


J. _ Loughridge, 1 Featherhall Avenue, 
Edinburgh — interior painting and decora- 


tion. 
37. Manor Place, Edinburgh: T. W. 
Scott, 62 Castle Street, Edinburgh—in- 


terior painting and decoration. 

Bow Farm, Greenock (38 traditional): 
S.S.H.A., Ltd., D.L.O.— replacement of 
balcony doors. 

Spennymoor, Dur.—(a) Thirteen dwellings at 
Byers Green; (b) 16 dwellings at Tubhoe 
Moor for U.D.C. Geo. H. Gray and 
Partners, 8 Portland Terrace, Newcastle, 2 

(a) D. V. Roper, Ltd., Bondgate, 
Bishop Auckland, £19.657 (accepted); Bell 
and Ridley Ltd., £19,837; W. Stobart, 
£21,019; Edwin Pye and Son, Ltd., £23,645; 
E. and A. Nelson, £25,072; Thos. Arm- 
strong, Ltd., £21,601. (b) Bell and Ridley, 
Ltd., North Road, Durham, £16,208 (ac- 
cepted); Edwin Pye and _ Son, Ltd. 
£20,033; E. and A. Nelson, £20,460; 
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. Stobart, £22,285; Messrs. Wilsons, 
£24,800; Thos. Armstrong, Ltd., £19,192. 

swansea.—One hundred and sixty-six houses 
and 23 garages at Clase for B.C.—John 
Laing and Son, Ltd., Mill Hill, London, 
N.W.7. Estimated cost £277,007 (subject 
to Ministry approval). _ 

Tamworth, Staffs. — Erection of 16 flats for 
R.D.C. — Gregory Housing, Ltd., 21 Farn- 
combe Road, Worthing, Sussex. 

Tendring, Essex. — Four houses, 28 flats and 
two bungalows at Lawford estate for R.D.C. 
—C, H. Chaston, Ltd., 47 Holland Main 
Road, Clacton-on-Sea, £55,436. 

Trowbridge, Wilts. — Following for U.D.C.: 
One hundred and eighty-seven dwellings, 
136 garages and site works at Grove estate 
and two houses and nine garages at Lambrok 
Road—T. Holdoway and Sons, Ltd., Station 
Road, Westbury, £475,662 and £7,662, 
respectively; six old people’s bungalows and 
site works at Islington—Gaiger Bros., Ltd., 
50 Northgate Street, Devizes, £12,790. 

West Ham, Essex.—Eleven houses, 15 flats and 
19 garages at Balaam Street for B.C, J. A. 
Burrell, quantity surveyor, 7 Grays Inn 
Square, London, W.C.1—William J. Jerram, 
Ltd.. Sandford Works, London, E.6._Esti- 
mated cost £65,000. Work expected to 
commence next month. 

Whittlesey, I. of E. — Six Homeville tradi- 
tional bungalows at South Green and two 
houses at North Green for U.D.C.—L. Peat, 
Chatteris, Cambs. 

Willesden, Middx.—Following for B.C.: One 
hundred and _ forty-two dwellings and 
ancillary buildings at A.B. Cinema site 
(housing site 149), South Kilburn—Pitchers, 
Ltd.. 57 Ashburton Grove, London, N.7, 
£429,505 (recommended, subject to Ministry 
approval). 

Provision of floor tiling at South Kilburn 
(blocks P and Q)—The Marley Tile Co., 
Ltd., 251 Tottenham Court Road, London, 
W.1, £4,239 (recommended). 


MATERIALS AND SUPPLIES 


Durham.—Supply of standard reinforced con- 
crete tunnel linings for C.C.—Kinnear 
Moodie and Co., Ltd., 299 Hither Green 
Lane, London, S.E.13, £904. 
Leeds.—Supply of traffic signs and posts for 
City Council—John Needham and Sons. 
Ltd.. Portwood Foundry, Stockport, £755 
and £621, respectively (recommended). 
Plymouth, Devon.—Supply of sanitary ware 
and 100 fortic tanks for 44 houses at 
Southway for City Council—The Plymouth 
Tile and Hardware Co., Ltd., 6 Whimple 
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Plymouth, £967, 
mended). 


respectively (recom- 


Willesden, Middx.—Supply of sanitary equip- 


ment for blocks P and Q, South Kilburn, 
for B.C.—Standard Range and Foundry Co., 
Ltd., Mansfield House, Strand, London, 
W.C.2, £5,981 (recommended). 


PLANT AND MECHANICAL TRANSPORT 
Barnstaple, Devon.—Supply of a Track Mar- 


shall refuse control tractor for B.C— 
Thos. W. Ward, Ltd., Albion Works, 
Saville Street, Sheffield, £2,745 (recom- 
mended). 


Belfast. — Supply and delivery of the follow- 


ing for City Council: Five Scwt. vans— 
Charles Hurst, Ltd., Belfast (Morris); one 
2-ton van, one 4-ton truck with hydraulic 
loader—R. E. Hamilton and Co., Ltd., 
Belfast (Ford); one 3-ton truck with 
Simons hydraulic platform —J. E. Coulter, 
Ltd., Belfast (Ford); one 6-8-ton motive 
unit with hydraulic loader—D. Marshall, 
Ltd., Belfast (Bedford). 


Bolton, Lancs.—Supply of a Ford Thames 


4D chassis, equipped with gully-emptying 
machinery for B.C.—Gordon’s (Bolton), 
Ltd., 54 Higher Bridge Street, Bolton, and 
Eagle Engineering Co., Ltd., Eagle Works, 
nae respectively. Estimated cost 


Bradford, Yorks.—Supply of (a) two 11/15 


cu. yd. Blenheim compressor-type refuse 
collectors; (b) one 10 cu. yd. Karrier Game- 
cock refuse collector; (c) one 7 cu. yd. 
Karrier Bantam refuse collector fitted with 
night soil tank; (d) one 18 cu. yd. Karrier 
dual-tip refuse collector; and (e) two 
Karrier Yorkshire 1,000-gallon capacity 
gully emptying vehicles for City Council— 
Thornton Engineering Co., Ltd., 150 Man- 
ningham Lane. Bradford, 8—(a) £4,200; 
(b) £1.577; (c) £1,320; (d) £2,375; and 
(e) £5,280 (recommended). 

Bury, Lancs.—Supply of one new L5cwt. diesel 
dumper for B.C.—Benford, Ltd., The Cape, 
Warwick. 

Durham.— Supply of two IL5cwt. diesel- 
engined vans for C.C.—Minories Garages, 
Ltd., Darlington, £1,176. 

Shoreditch.—Provision of the machinery for 
modernisation of the public laundry at 
Haggerston Baths for B.C.—Lister Bros., 
Ltd., Nightingale Vale, London, S.E.18, 
£11,972 (recommended). 

Southport, Lancs.—Supply of one Bedford 
l5cwt. LWB/Martin Walter Utilabrake for 
B.C. — Southport Engineering Co., Ltd., 7 
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PLAYING FIELDS, PARKS, ETC. 


Oxford.—Construction of four tennis courts, 


bowling green, car park and road at Barton 
Village recreation ground for City Council 
Sportworks, Ltd., 47 Gosbrook Road, 
Caversham, Reading, £9,058 (recom- 
mended). 


RAILWAY ENGINEERING 


British Railways.—Following contracts placed: 
Eastern Region: 


Repairs to reinforced concrete super- 
structure of overbridge 267A between 
Grimsby Docks and New Clee—Clark and 
Fenn, Ltd., 16 Old Town, Clapham, London, 
S.W.4. 

Repairs to reinforced concrete superstruc- 

tures of overbridges 40A and 42 and under- 
line bridge 43 between Althorpe and 
Appleby—Clark and Fenn, Ltd.. 16 Old 
Town, Clapham, London, S.W.4., 
_ Supply and installation of car park light- 
ing, medium voltage distribution and light- 
ing and battery charging points in carriage 
cleaning sidings at Colchester station— 
Connaught Construction (Send), Ltd., Ports- 
mouth Road, Send, Surrey. 

Stabilisation of slip in embankment north 
of Bardney station—Wellerman Bros., Ltd., 
Dun Street, Sheffield, 3. 

Provision of building to accommodate 
traffic accounting staff at Cambridge— 
Bovis, Ltd., 1 Stanhope Gate, London, W.1. 

Provision of building to accommodate 
traffic accounting staff at Lincoln—Bovis, 
Ltd., 1 Stanhope Gate, London, W.1. 


London Midland Region: 


Construction of club building for Staff 
Association, Wellingborough—R. C. Tann 
(Builders), Ltd., Finedon, Wellingborough. 

Reconstruction of bridge 35 on the 
Welwyn/Dunstable branch—Thos. Fletcher 
and Co., Ltd., Mansfield, Notts. 

Piling for bridge 84 (Bushbury/ Stafford 
line) and station buildings and yardmaster’s 
office in connection with reconstruction of 
Stafford station—Braithwaite Foundations 
and Construction, Ltd. Regent Street, 
London, S.W.1. 

Yardmaster’s office and amenities— 
George A. Poole, Ltd., Newcastle, Staffs. 

Addendum for additional earthworks and 
services—new police and capstanman’s 
buildings at Freight Terminal, “Stoke-on- 
Trent—Wilson Lovatt and Sons, Ltd., 
Wolverhampton. 

Repairs to roof at Road Motor Depot, 








Street, Plymouth, £1,339, and Cole Bros. King Street, Southport, £645 (recom- Saltley — Industrial Engineering, Ltd., 
and Fox Eliott, Ltd., Millbay Docks, mended). Hanover Square, London, W.1. 

mn - ae eae tip? sere . y $4 2 tae “3 w~! > pe laptnes a’ ® a «9 é 

Oe ef Ere ttyign TOK Bee, -s wen yest “eae . ; 


_* 


a 
he 
< Oe meg sen «7 
wine B® es Oly ot ae re ge 


™, ‘a De," 2, 

oe CaN Ne 

we Seg Stee ete NY 
Wek E SMa e oho 






Age > “tu ; 
& ete uit oan oo!) 





4 


jose 


, . tia re 
ve, , 
verre wre S.: 





*y 
4 “4 GSO fey’ 
4 a. ‘. aS ee. 6 . 
Boe oe ee ee te. Ses 

oe ste 8 Ne gapetog vA S« . 

hg Saree oad Mesaetes vhs 8 


. a. eS fe 
Tobe Lis ‘3° she ‘and on “5, 











JOHN ALLEN & SON'S 














Cs) bat 5% tse. 
netstat nies 


to Loe em 


(OXFORD 








att ‘ 
ee ta? 


‘co wet Ae ys 
he 
. at 4 rN gee" roe, 


> Pet 
% : 


ot es Y -« 
ie 52 ad oie 


Foros ’ 


21 do" 
oe e: 
. co 


LTD. ° 


COWLEY - 


nw” - eign, PES , 


. Ze a 2 
esas 


“A 


O XFORD 


LPM OEE! WAIT. 
We s4-,Qbin it nde 
IAT are ad tee Rage es Rn my 


es 


<*F ses 94 FRR 


















ru ? . 


. -~ a 
Uae. 


‘ 
4 * 
‘oy. @e 
Mrpasheatatw 





TELEPHONE 77155/7 











ROADS, BRIDGES AND SITE WORKS 
Armagh.—Following reconstruction works for 
R.D.C.: 550yd. of the Maghery-Dougherty 
road—Michael Short, Tassagh, £3,215; 
2l6yd. of the Eden-Knappagh road past 
Collone Quarry and 1,400yd. of road at 
Cladybeg — Gerald King, Outlack, Lisna- 
dill, £3,945; 1,500yd. of Watt’s Bare at 
Outlack and Killycopple—W. J. and H. 
Crozier, £4,537; 2,500yd. of road by Agha- 
villy Church in three townlands: Agha- 
villy, Ballynagolan and Kilcreevy Etra— 
Patrick Keenan, Darkley, £4,323; 2,333yd. 
of Cowfair Road at Racarbery, Tully- 
glush and Dundrum—M. Short, £4,506; 
2,58lyd. of Brootally Road at Brootally 
and Lisagally—W. J. and H. Crozier, 
£5,049; 2,36lyd. of road at Naul—Patrick 
Keenan, £2,687; 134yd. of Dobbin land at 
Ballinteggart, 259yd. at Mulladry and 
1,320yd. by Lamb’s at Annahugh and 
Tullymore—George Scott, Annaghmore, 
£4,109; 360yd. at Carrickaness and 150yd. 


of new Glebe Road at Eglish—George 
Scott, £1,986; 1,300yd. Mullyleggan-Hill 
road at CjJoughfin and Ballytrodden— 


Patrick Keenan, £2,460; 1,680yd. Dark 
Lane at Drumcarn—George Scott, £6,438. 
Armagh. — Realignment of 650 lin. yd. of the 
Lurgan-Gilford road for C.C.—Thomas G. 
Troughton, Ballintaggart, Portadown, 
£11,447 (accepted); Thomas George Gil- 

more, £12,341. 

Barnstaple, Devon.—(a) Construction of roads 
and sewers, and (b) site works at Gould 
Road and John Gay Road housing sites, for 
B.C.—(a) Exeter Asphalte and Tarpaving 
Co., Ltd., Exhibition Way, Pinhoe Trading 
Estate, Exeter, £9,676, and (b) Direct 
Labour, £5,150 (recommended). 

Billingham, Dur.—Tar paving of playgrounds 
at Haverton Hill County and Modern 
Schools for C.C.—E. J. Joblin-Purser and 
Co., Ltd., Newcastle upon Tyne, £3,200 
(recommended). 

Caernarvonshire.—Resurfacing the playground 
at the Portmadoc Junior School for C.C. 
Trinidad Lake Asphalt Co. (North Western), 
Ltd., Main Road, Llanfair P.G., Anglesey, 
£1,420. Work about to commence. 

Carshalton, Surrey.—Surfacing of roads at 
Fellowes Road Depot for U.D.C.—F.. J. 
Kennedy, engineer—Roads Reconstruction 
(Contracting), Ltd. Chapel Lane, West 
Drayton, Middx., £2,260. Work com- 
mencing as soon as possible. 
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Colwyn Bay, Denbighs. — Construction of a 
roundabout at the Five Ways junction for 
B.C.—Roger Huges and Co., Ltd. Old 
Colwyn, £6,000. 

Cuckfield, Sussex.—Construction of ap- 
proximately 430 sq. yd. of concrete foot- 
way, 360 lin. yd. of kerbing, 1,200 sq. yd. 
of tar-carpet and other incidental works at 
Covert Mead, Handcross, contract 151, for 


EDA. A. Hutchings, engineer and sur- 
veyor—H. Pannett, Ltd., 32 Preston Road, 
Brighton, £1,530. Work to commence 
April. 

Doncaster, Yorks.—Making-up of Boswell 
Road (part), Sloops Road (part) and 
Saxton Avenue, and_ construction § of 


roads and sewers for the cul-de-sac off 


Meredith Crescent, Weston Road estate 
for B.C.—-North Lonsdale Tarmacadam, 
Ltd., Albion Works, Sheffield, 4, £16,715. 


and McCann, Fleming and Moran, Ltd., 197 
Handsworth Road, Sheffield, 13, £3,758, 
respectively (recommended). 

Durham. — Improvements to access road at 
Langley Park Modern School for C.C.— 
H. Ayton and Sons, Ltd., Blackhill, £2,500 
(recommended). 

Freebridge Lynn, Norfolk.— Construction of 
roads and sewers on the housing site at 
Pentney for R.D.C. — Dredging and 
Construction Co., Ltd., 9 New Conduit 
Street, King’s Lynn, £13,846. 

Fulham.—-Completion of site works at stages 
1 and 2 of Clem Attlee Court housing 
scheme for B.C.—Tersons, Ltd., 4 Dollis 
Park, London, N.3, £47,910 (recommended). 

Gloucestershire. — Construction of the sub- 
structure of the Severn Bridge (contract 1) 
for M.T. Mott, Hay and Anderson, consult- 
ing engineers, 9 Iddesleigh House, Caxton 
Street, London, S.W.l1—John Howard and 
Co., Ltd., 13 Buckingham Gate, London, 
S.W.1, £1,752,767. 

Guildford, Surrey.—Construction of Quarry 
Street relief road for B.C.—Allmacadams, 
Ltd., 332 Brighton Road, South Croydon, 
£43,217 (recommended). 

Ilford, Essex.— Following for B.C.: Con- 
struction of footways, 1961-62—J. Murphy 
and Sons, Ltd., 43 Charteris Road, 
London, N.4; reinstatement of trenches 
and maintenance of carriageways and foot- 
ways, 1961-62—H. V. Smith and Co., Ltd., 
Walkden House, 3-10 Melton Street, 
London, N.W.1; paving works at Ley Street 
Depot—Ruddock and Meighan, Ltd., Bur- 
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ford House, Harrow View, 
Middx. (recommended). 
Ilkeston, Derbys.—Construction of roads and 
sewers at Kirk Hallam estate, sections ]]] 
and IV, for B.C.—Fitzgerald, Hanlon and 
Co., Ltd., 8a Castle Chambers, 5 Houndsgate 
Nottingham, £17,617 (negotiated tender, 
recommended, subject to Ministry approval) 
Isle of Wight.— Construction of access road 
to housing site at Freshwater for R.D.C— 
Cheek Bros., 1 Church Litten, Newport, 
£6,625 (subject to Ministry approval). 
Leeds. — Following for City Council: Private 
street works—Monk Bridge Terrace (part) 
and Parkville Place and Parkville Road— 
Dalton and Higgins, Canal Wharf, Leeds, 11, 


Wealdstone, 


£1,563 and £1,107, respectively; Primley 
Park View (part)—General Contractors 
(Leeds), Ltd., 54 Bentley Lane, Leeds, 6, 


£2,329; Oakwood Grove and Parkside Lane 
(part 2)—Leake and Carney, Ltd., 11 Holm. 
field Lane, Wakefield, £2,982. 

Construction of shop sites on various 
housing estates—Swinnow estate, off Well- 
stone Rise—J. W. Tait, Ltd., £3,195 and 
£2,330, respectively; Queenswood Drive, 
Beckett Park estate—Pavior Construction 
Co., Ltd., Ings Road, Wombwell, Yorks,, 
£2,479 (all recommended). 

Llandudno, Caerns.—Retread surfacing of the 
Marine Drive for U.D.C.—Tarmac Road- 
stone, Ltd., Wolverhampton, £2,188. 

London.—Paving works at Bread Street, Queen 
Victoria Street and Watling Street frontages 
to redevelopment unit 25 for City Corpora- 
tion—Willment Bros., Ltd., Baltic Wharf, 
Waterloo Bridge, London, S.E.], £4,349 
(recommended); Howard Farrow, Ltd, 
£4,468; Mowlem (Civil Engineering), Ltd. 
£4,790; Fitzpatrick and Son (Contractors), 
Ltd., £4,837; William F. Rees, Ltd., £5,242. 

Site boreholes and soil tests as a 
preliminary to detailed designs for founda- 
tions of the major buildings in the Barbican 
area for City Corporation—Foundation 
Engineering, Ltd., 111 Westminster Bridge 
Road, London, S.E.1, £14,498 (recom- 
mended); Geo. Wimpey and Co., Ltd. 
£14,738; Soil Mechanics, Ltd.. £22,456. 

Londonderry.—Following for C.C.: Recon. 
struction of approximately two miles of road 


between Coleraine and Garvagh at Kil- 
league cross-roads and Drumcroon— 
J.M’Lean and Sons, Knockloughrim, 
£79,370; reconstruction of streets in 
Swatragh village—Patrick Bradley, Ltd. 
Drumsara, Kilrea, £12,836. 
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Middleton, Lancs.— Rhodes redevelopment, 


stage 1, construction comprising approxi- 
mately 5,500 sq. yd. of carriageway, 2,700 
sq. yd. of footpath and 390 lin. yd. of sewers, 
for B.C.—Cain and Vosper, Ltd., 6 Chapel 
Street, Middleton. 


Osgoldcross, Yorks.—Surface dressing of ap- 


proximately 120,000 super. yd. of carriage- 
way comprising class III and_ unclassified 
county roads for R.D.C.—W. and J. 
Glossop. Ltd., St. George’s Place, York. 


Oxford.—Following for City Council: Con- 


struction of a car park at Cuttleslowe 
Park—Direct Labour (recommended). Esti- 
mated cost £1,400. 

Roads and sewers at Blackbird Leys 
estate, section Va—Tilbury Construction 
Co.. Ltd.. Ruscombe Works, Twyford, 
Reading, £89,149 (recommended). 


Rochdale, Lancs.—Construction of footpaths 


at Gerrard Street, Snowdon Street and 
Caesar Street, Kirkholt estate, for B.C. 
Slater Bros., Rochdale, £6,131 (recom- 
mended). 


Shorne, Kent.— Construction of tarmacadam 


road and footpaths, together with surface 
water drainage, to serve 12 houses at Race- 
field Close for P. Miller and Son 
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Non-Impact Services, Ltd., Johnston House, 
Hatchlands Road, Redhill, Surrey; asphalt 
maintenance—George Wimpey and Co., Ltd., 
Hammersmith Grove, London, W.6; _ re- 
surfacing school playgrounds, paths in parks, 
cemeteries, etc.—Allmacadams, Ltd., 332 
Brighton Road, South Croydon, Surrey. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 





Aberaeron, Cards.—Llangybi sewerage scheme 


for R.D.C., comprising the provision of 
approximately 1,050yd. of 6in. diameter 
concrete tube and asbestos-cement sewers 
and 50yd. of 4in. diameter spun-iron rising 
main with pump house and pumping plant 
complete with other incidental works. 
J. Owen Parry and _ Lewis, consulting 
engineers, Arcade Chambers, Ammanford— 
D. C. Evans and Co., Bran Bridge Yard, 
Llangadog, Carms., £15,048 (recommended). 
Work to commence April. 


Ashbourne, Derbys. — Construction of Kirk 


Ireton sewerage and sewage disposal scheme 
for R.D.C., comprising about 370yd. of Qin. 
diameter concrete pipe sewers and 1,130yd. 
of 6in. diameter concrete and glazed stone- 
ware pipe sewers and manholes; and a 
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at Leven; two 40 gallons per minute sewage 
ejectors in ejector station at Tickton. 
John H. Haiste and Partners, consulting 
engineers, Belmont House, 20 Wood Lane, 
Headingley, Leeds, 6 — Hughes’ and 
Lancaster, Ltd., Acrefair, Wrexham, North 
Wales, and Pulsometer Engineering Co., 
Ltd.. Oxford Road, Tilehurst, Reading, 
respectively. Work commencing soon. 


Bradford, Yorks.—Reconstruction of approxi- 


mately 163yd. of old stone sewer with 
9in. diameter pipe sewer at Eldon Place, 
for City Council— Direct Labour (recom- 
mended, subject to Ministry approval). 
Estimated cost £950. 


Brandon, Dur.—Deerness Valley and Browney 


Colliery sewerage scheme for U.D.C. 
Waterhouse and Rounthwaite, consulting 
engineers, 165 Westmorland Road, New- 
castle upon Tyne—Thyssen Shaft Sinking 
Co., Ltd., New Malden, Surrey. Estimated 
cost £250,000. Work commenced. 


Buckingham. — Marsh Gibbon flood relief 


sewer for R.D.C., including the execution 
of works of sewerage, comprised in the 
furnishing and laying of about 1,000yd. of 
Yin. and 12in. stoneware pipe sewers, man- 
holes, etc., and other appurtenant works. 


Gravesend), Ltd. — Hodsons, Ltd 17 sewage disposal works, including detritus D. Balfour and Sons, consulting engineers, 
eeshens Road. Gravesend eee tank, settlement tanks, circular bacterial 131 Victoria Street, Westminster, S.W.1— 

SI - Bucks aa Consteaction of roads and filter, humus tanks, sludge drying beds, site G. F. X. Hartigan, Ltd.. High Street, New- 
ough, .— ns ct oads anc 


pumping station, and ancillary works. Elliott 


port Pagnell, £8,592 (accepted, subject to 
and Brown, consulting engineers, Stanley 


sewers at Parlaunt Park housing estate, Ministry approval); Tilbury Construction 


Langley, for B.C, E. Gardner Thorp, 


: House, Pelhs Road, Notting Es d Co., Ltd., £13,022; Marshall Andrew and 
borough engineer—Stanley Hugh Leach, on (Mansfield), "1. yy se ome — Co., Ltd., £11,863;  Vibrated Concrete 
Ltd., 231-23la Yeading Lane, Hayes, Middx., Mansfield, Notts. : Construction Co., Ltd., £10,595; Concrete 
£148,000. Work commencing April 4. Aylesbury, Bucks.—Construction of a sewer: Piling, Ltd., £10,400; Sydney Green and 





Sunbury-on-Thames, Middx.—Construction of 
roads, foul and surface water sewerage, etc., 
at housing site 21, Oakhall, for U.D.C— 
M. Mansell and Son, 203 Bilton Road. Banffshire. — Keith - Craigellachie - Grantown 
Perivale, Middx., £3,652. Work commencing Road, route A.95: Construction of an 8ft. 


this month, - by 8ft. culvert, 120ft. long in reinforced 
Tenterden, Kent.— Several works to be 


age scheme for Hardwick and Weedon for 
R.D.C.—William Ord, Ltd., 433 Pinner Road, 
Harrow, Middlesex, £64,126. 


Sons (Contractors), Ltd., £14,533; Farmiloe 
and McvVie, Ltd., £10,928; A. H. Busby 
(Buckingham), Ltd., £9,700; Bridgwater Bros. 
(P.W.C.), Ltd., £9,682. 

Chesterton, Cambs.—Eighteen dwellings and 
the laying of sewers at Little Shelford for 


Sea & IS": 


carried out in the reconstruction of 
exising road and footpath at Bridewell 
Lane, High Street, for B.C. R. J. Nichols, 


concrete with ‘mass concrete wing walls, R.D.C. H. Jackson, architect—M. Wynn 


with the usual ancillary works, at Bridge of 
Balliemullich, near Aberlour, for C.C.— 
William Tawse, Ltd., Angusfield, Aberdeen, 


(Builders), Ltd., Histon, Cambridge, £25,781. 


Keighley, Yorks.— Construction of approxi- 


mately 2,500yd. of concrete pipe sewer vary- 


borough surveyor—A. H. Hooker and £5,964 (accepted); E. McCormack, £6,227; ing from 36in. to 5lin. diameter, together 
Sons, Ltd., Leeds, near Maidstone, £1,144. Frank McIntosh (Builders), Ltd., £6,479: with manholes, including an inverted siphon 
Widnes, Lanes.—Erection of a Westmorland James Leith, Jnr. Ltd., £7,981; John below the River Worth, for B.C. R, C. 
stone wall, approximately 2ft. high and 90ft. McAdam and Sons, Ltd., £8,032; William Gibson, borough engineer—Mactrac (Engi- 
long at the crematorium, for B.C. H. Nevile Briggs and Sons, Ltd., £8,697. neering), Ltd., Canada House, Chepstow 
Player, borough architect — Thos. G. Beverley, Yorks.—Leven and Tickton sewerage Street, Manchester, £96,096. 
Robinson, Widnes. scheme for R.D.C., involving supply and Leyton, Essex.—Construction of the West 
Wigston, Leics—Making-up of Burleigh erection of pumping and ejector plant, com- Leyton drainage area scheme, stage I, for 
Avenue (part), Kingston Avenue (part), plete with electric motors, starters and B.C.—James Miller and Partners, Ltd., 


Westfield Avenue (part) and The accessories, as follows: Contract 2—two 180 Station Works, Pump Lane, Hayes, Middx., 
Crescent, a total of approximately 860 gallons per minute sewage pumps in pump- £486,227 (recommended, subject to Minis- 
lin. yd. for U.D.C. F. Isherwood, engi- ing station at Leven; one 100 gallons per try approval). 

neer and surveyor—C. and W. Butteriss, minute sludge pump in sludge pumping Oundle, Northants. — Construction of sewers 
Kibworth, Leicester, £9,503 (recommended). station at Leven; one 100 gallons per and sewage disposal works for U.D.C— 
Work commencing May. minute sludge pump in sludge pumping Stirton Partners, Ltd., 3 St. Mary’s Place, 
Willesden, Middx.—Maintenance work, 1961- station at Tickton. Contract 3—two 40 Stamford, £58,740 (subject to Ministry 
62, for B.C.: Surface dressing—H. V. Smith gallons per minute sewage ejectors in ejector approval). Y 

and Co., Ltd., Walkden House, 3-10 Melton station 1 at Leven; two 30 gallons per Pershore, Worcs.—Regional sewerage and 
Street, London, W.1; heating and planing— minute sewage ejectors in ejector station 2 sewage disposal scheme (contract 1) for 
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R.D.C., comprising the construction of 
approximately 360 lin. yd. of 9in. and 6in. 
diameter iron sewers, 124 miles of 2lin. to 
9in. diameter concrete, and 6in. diameter 
glazed stoneware pipe sewers, together with 
concrete tube manholes, five sewage pump- 
ing stations, approximately three miles, 12in. 
and 4in. diameter iron and steel rising main, 
and sewage disposal works, comprising 
detritus tanks, settling tanks, bacterial 
filters, humus tanks, sludge drying beds, 
sludge pumping station, and other incidental 
works. Willcox, Raikes and Marshall, 
consulting engineers, 33 Great Charles 
Street, Birmingham, 3—Thomas Vale and 
Sons, Ltd., Lombard Street, Stourport, 
£408,838. 

Reading, Berks. — Following for B.C.: Con- 
struction of a surface water sewer at Bruns- 
wick Hill—Direct Labour (recommended). 
Estimated cost £750. 

Supply of new pumps at the pumping 
station at Kilmore End Road—Wallwin 
(Pumps), Ltd., Saltisford, Warwick, £1,456 
(recommended). 

Rugeley, Staffs.— Construction of sewage 
disposal works in the Wolseley Road area 
for U.D.C.—T. Vale and Sons, Ltd., Lom- 
bard Street, Stourport, £379,895. 

Uttoxeter, Staffs—Construction of the Den- 
stone sewerage and sewage disposal scheme 
for R.D.C.—O’Dair Bros., Ltd., Uttoxeter 
Road, Tean (subject to Ministry approval) 


Winslow, Bucks.—Construction of the Swan- 
bourne, Mursley and Stewkley sewerage 
and sewage disposal scheme for R.D.C., com- 
prising the furnishing and laying of about 
6,400yd. of Yin. and 6in. stoneware and 
spun-iron pipe sewers, manholes, ventilators, 
etc., about 500yd. of 4in. asbestos-cement 
pumping main, and the construction of a 
sewage pumping station and sewage dis- 
posal works consisting of screening chamber, 
sedimentation tanks, percolating filter, 
humus tanks, sludge drying beds, feed, 
affluent, sludge and topwater pipes, etc., 
and other appurtenant works. D. Balfour 
and Sons, consulting engineers, 131 Victoria 
Street, Westminster, S.W.1—T. H. Con- 
tractors, Ltd., 300 Chiswick High Road, 
London, W.4, £57,867 (accepted); Bridg- 
water Bros., Ltd., £59,560; Brooks and 
Johnson, Ltd., £65,419; A. H. Busby, Ltd., 
£58,689; Concrete Piling, Ltd. £60,097; 
Gillham and Horsman, Ltd., £62,213; William 








Warrington, Lancs. 
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Press and Son, Ltd., £74,641; Roads and 
Sewers, Ltd., £66,344; Vibrated Concrete 
Construction Co., £62,950. Work com- 
mencing April 1. 


STREET LIGHTING 


Caernarvon.—Supply, erection and painting of 


100 group A _ sodium lanterns on _ steel 
columns on the A.499 for B.C.—Abacus 
Municipal, Ltd., Sutton-in-Ashfield, Notts. 


Trowbridge, Wilts——Completion of the street 


lighting scheme for U.D.C. — Southern 
Electricity Board, £12,452. 

Contract 157: Provision 
and installation of street lighting on the 
dual carriageway road, A.57, at Hollins 
Green, near Warrington, for R.D.C. The 
scheme comprises 73 class A street lights 
and seven class B street lights—Engineering 
and Lighting Equipment Co., Ltd., Sphere 
Works, St. Albans, Herts. Work conr 
mencing May/June. 





GOVERNMENT CONTRACTS 


Air Ministry—Contracts to the value of 


£4,000 or over for the week ended 


March 3: 

Building work: Bentwaters, Woodbridge, 
Suffolk—Sadler and Sons, Richmond Road, 
Ipswich, Suffolk; Wittering, Northants— 
E. Bowman and Sons, Ltd., Cherryholt 
Road, Stamford, Lincs.; Digby Lincs.— 
Frank R. Eccleshare, Ltd., Dixon Street, 
Lincoln; Lakenheath, Suffo}k — Thomas C. 
Stewart (Contractors), Ltd., The Industrial 
Estate, Newmarket Road, Bury St. 
Edmunds, Suffolk; Coningsby, Lincs.— 
A. Monk and Co., Ltd., P.O. Box 4, Stam- 
ford, Lincs. 

Artificers’ work: Exeter Airport (Devon), 
etc.—Humphreys, Ltd., Market Road, 
Plympton, Plymouth, Devon. 

Runway construction, etc.: Turnhouse 
Airport, Edinburgh, 12— The Limmer and 
Trinidad Lake Asphalt Co., Ltd., Trinidad 
House, Crewe Road North, Edinburgh, 5. 


Ministry of Finance, Northern Ireland—Con- 


tracts exceeding £250 in value _ placed 

during the period Feb. 13 to Feb. 28: 
External and internal painting: R.UAC. 

Station, Ardglass—George I. Morrison, 30 
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Slievenamaddy Avenue, Newcastle, County 
— h 

Alterations to eating system: L 
Office, Corporation Street, Belfast, - 
J. Robinson and Co., Ltd., 37 Pandora 
Street, Belfast, 12. 

Demolition of buildings on site of ex. 
tension; Ministry of Labour and National 
Insurance, Local Office, Corporation Street 
Belfast, I1—R and W. Lusty, Ltd., 26 
Townsend Street, Belfast, 13. 

Erection of hutting in the completion of 
a drill hall: U.S.C., Boho, Monea, County 
Fermanagh—P. L. Cassidy and _ Sons, 
Derrygonnelly, County Fermanagh. 

Re-covering of floors, ground floor, cor. 
ridor and waiting room: Ministry of Heath 
and Local Government, Tyrone House, 
Ormeau Avenue, Belfast, 2—The Marley 
Tile Co., Ltd., Hydepark, Mallusk, County 
Antrim. 


Metropolitan Police.—Recent contracts placed 


include: 

Erection of boundary walls, site clear. 
ance, etc., prior to erection of new sec- 
tion house: Willow Way, Sydenham, S.E.26 
—Robert Hart and Sons, Ltd., £6,278. 


Post Office.—Contracts for duct laying, etc., 


works to the value of £4,000 and over 
placed during the two weeks ended 
Feb. 25: 

Hugh Brown (Engineers), Ltd., Chart 
Road, Ashford, Kent; John Brown and 
Sons (Wolverhampton)), Ltd., Chell Street, 
Hanley, Stoke-on-Trent, Staffs.; Christie 
and Co. (Contractors), Ltd., Raemoir Road, 
Banchory, Kincardines.; J. Crockard, 72 
Parkgate Avenue, Belfast; The Eden Con- 
struction Co., Ltd., English Damside, Car- 
lisle, Cumb.; Jennings and Geary (Con. 
tractors), 60 Tewther Road, Bristol, 3; 
J. Murphy and Sons, Ltd., 43 Charteris 
Road, Finsbury Park, London, N.4; The 
North Midland Construction Co., Ltd. 
Portland Works, Daybrook, Nottingham; 
The Norwest Construction Co., Ltd. 
Litherland, Liverpool, 21; J. O’Malley and 
Co., Ltd., 17 Vaughan Avenue, Doncaster, 
Yorks.; William Press nad Son, Ltd., 22 
Queen Anne’s Gate, Westminster, London, 
S.W.1: Stanley Raymond and Co., Ltd, 
Sussex Road, Southall, Middx.; The Unit 
Construction Co., Ltd. Church View, 
Holywood, Belfast, Northern Ireland. 





y When site buildings are required urgently a telephone call to Wernicks will bring immediate 
delivery of the exact type of building you need. 
Send for our superb new catalogue giving details of our complete range including Wheelbarrows 


No fuss! No delay! Lowest prices 


Ladders, Outdoor Sanitation Units, etc. 


OR WRITE 


S. WERNICK & SONS LTD. 


Dept. 83, Waterloo Road, Wolverhampton * Dept. 83, 108 High Street, Billericay, Essex 
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THE CASE W.5 FRONT-WHEEL DRIVE 
TERRALOAD’R 


ho of the American designed 
and built Case W.5 Terraload’r are 
now available in this country. This is a 
front-wheel drive, rear-wheel power- 
steered loading shovel. It has a 1 cu.-yd. 
(standard) bucket, torque converter 
drive and is powered by a 57-h.p. Case 
diesel engine. 

The specifications indicate that the 
“w.5” is a machine which will work at 
speed with a high degree of stability. 
Power-operated shuttle transmission gives 


on-the-go gear shift through four forward 
and four reverse speeds, up to 18 m.p.h. 
forward and 23 m.p.h. in reverse. Ninety 
per cent. power-assisted hydraulic steering 
allows a 360 degree turn in a circle of 
10ft. 5in. radius. Sixty per cent. of the 
machine weight is carried by the rear 
wheels to allow optimum balance when 
the machine is travelling loaded or empty. 
Static lift capacity is 4,500lbs., carry 


capacity (at 4 m.p.h.) 3,000lbs. 

Further details may be obtained from 
J. I. Case Co., Ltd., Mill Road, West 
Drayton, Middlesex. 





W.5 Terraload'’r 


A P.A.Y.E. TAX SLIDE 


The normal procedure for P.A.Y.E. for 
weekly wage-earners requires, per employee 
per week, six columns of figures, one 
addition, two subtractions and reference to 
two tables. Employers may, with the con- 
sent of the Inspector of Taxes, use a 
Modified Procedure. Under this procedure 
tax is deducted from each week’s pay 
by reference to the Simplified Tables—for 
three weeks and in the fourth week, as a 
separate operation, those deductions are 
adjusted to agree with the Cumulative 
Tables. 

The Clayton Tax Slide (Skirden Pro- 
ducts Ltd., 25 Buckingham Gate, S.W.1.), 
has been devised as an adaptation of the 
Modified Procedure. As compared with 
the normal procedure it eliminates—for 
three weeks out of every four—four 
columns of figures per employee, one 
addition, two subtractions and reference to 
two tables. By sliding the appropriate 
Code number to the arrow, the tax on 
a single week’s pay can be read off within 
a maximum tolerance of 2/-. Every fourth 
week the full cumulative procedure is used 
so as to bring the deductions into line 
with the normal procedure. 


LIGHT ALLOY LIGHTING 
COLUMNS 


_A contract for the installation of 665 
light alloy lighting columns has recently 
been completed at Ilford, Essex, as part 
of the Borough’s seven-year plan to re- 
equip their street lighting system. 


The columns, manufactured by Alfred 
Miles, Ltd., Brockworth, Gloucester, are 
15ft. high and have been erected in 40 
Side streets. Atlas Lighting, Ltd., Thorn 
House, London. W.C.2, were responsible 
for supplying the columns, each of which 
has been fitted with a “Post-Top” lantern 
with 45 watt sodium lighting. 


ALUMINIUM SITE CABIN 


Rollalong, Ltd., Southampton Road, 
Ringwood, Hants. have produced a light- 
weight site cabin for contractors which has 
an aluminium exterior and measures 12ft. 
long by 6ft. wide. 

It is fully insulated, having a plastic 
covered hardboard inside. A metal win- 
dow is provided at one end and a door at 
the other. The weight of the unit is 8cwt. 

The price of the cabin, on skids, is £145, 
and a trailer chassis to carry the cabin 
costs £54. 
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CRADLE WINCH INCORPORATES 
LOCKING MECHANISM 


CRADLE winch, which is claimed 

to reduce the manual effort re- 
quired to achieve high lifting rates of 
12-14ft. per minute, is now available for 
hire or sale from the building equipment 
division of Scaffolding (Great Britain), 
Ltd. 

Called the Strateline, the equipment 
embodies a_ self-acting, self-sustaining 
mechanism which locks automatically when 
the winding operation ceases, instantly 
sustaining the load and obviating the 
manual operation of levers and pawls. 

Ball and roller races are used throughout 
together with high quality hypocycloidal 
gearing designed to BSS 436. Single-point 
pivot fixing and a special mechanism which 
provides for quick run-off and re-wind of 
cable reduce fixing time and facilitate 
cable inspection and replacement. 

The whole of the mechanism is totally 
enclosed and grease packed for protection 
from rust, water and dust and under 
normal operating conditions, no mainten- 
ance should be required. 

The winch has an overall weight of 39Ib. 
and is normally supplied with 110ft by jin. 
6 by 19 galvanised pre-formed special 
improved plough steel cable 110/120 ton 
tensile, tested to 5,150Ibs. 


FLAME-PROOF AND 
MOISTURE-RESISTANT BOARD 


A fibreboard which is pressure impreg- 
nated with both a moisture proofing agent 
and Pyrolith fire retardant preservative is 
now on the market. 

The board, known as Pyrestos Dribord, 
may be cut or grooved without losing its 
fire resistant properties. It is marketed by 
Pyrestos, Ltd., 8 Buckingham Palace Gar- 
dens, London, S.W.1, and is manufactured 
by Board Processors, Ltd., Leyborne 
Wharf, Horton Bridge Road, West Dray- 
ton, Middlesex. 


BOLTON GATE EXPANSION 


Bolton Gate Co., Ltd., are converting 
into manufacturing units three former 
cotton mills adjacent to their existing 
works in Waterloo Street and Turton 
Street, Bolton. The company’s premises 
now cover ten acres with a production area 
of more than 100,000 sq. ft. which will be 
doubled when the conversion project is 
complete. 


FORK LIFT UNIT TO FIT TRACTORS 


FORK lift unit which will fit the 


powered from the in-built tractor hydraulic 


standard Massey - Ferguson and pump. 


Fordson tractors has been 
developed by H. Cameron 
Gardner, Ltd., Woodley 
Aerodrome, Reading. 


Priced at £240, the unit will 
lift loads of one ton to a 
height of 6ft., no basic 
alteration being needed to 
the standard form of the 
tractor. 

The weight is carried on 
the large rear-driven wheels of 
the machine, allowing the 
equipment to operate on diffi- 
cult ground. Front weight 
assemblies are necessary for 
maximum loads or, as an 
alternative, a front end loader 
could be fitted. 


The fork arm length is 
36in. or 42in. and the width 
between the fork arm centres 
is adjustable between 27in. 
and 39in. Height of the 
back rest is 46in. and the unit 
tilts 5 degrees forward and 10 
degress back. The lift is 





The new tractor fork lift unit 
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NEW COMPANIES 


The undermentioned particulars of new 
companies recently registered are taken 
from the daily register compiled by Jordan 


and Sons, Ltd., company registration 
agents, 116 Chancery Lane, London, 
W.C.2:— 


Downsview (Builders), Ltd., £100. Directors: 
George E, Ferguson, 36 Bath Road, Worth- 
ing; Sydney J. Middleton, Glengarry, Offing- 
ton Lane, Worthing. 

C. Terry (Bulwell), Ltd., 122 Main Street, 
Bulwell, Notts., builders. £1,000. Directors: 
Chas. J. Terry, 122 Main Street, Bulwell, 
Notts.; Chas. V. Terry, 97 Logan Street, Bul- 


well, Notts. 

. R. Obee, Ltd., 12 Wrotham Road, 
Gravesend, builders. £5,000. Director: Leslie 
R. Obee, 95 Kings Drive, Gravesend. 

Ware and Stevens, Ltd., Lorna, Park Road, 


Hanworth, Middx., builders. £5,000. 
Directors: Edwd. C. Ware, 138 Hounslow 
Road, Hanworth, Middx.; Leonard P. 
Stevens, 61 Ruden Way, Epsom Downs, 
Surrey. 

J. J. Plumbe and Son, Ltd., 86 Wright 
Street, Small Heath, Birmingham, 10, 
builders. £5,000. Directors: John J. Plumbe 
and Gwendoline N. Plumbe, 2 Quinton 
Close, Sheldon, Birmingham, 

T. Davis (Builders), Ltd. £5,000. 


Directors: James T. Davis, Gladys Davis and 
Thos. H. Davis, all of 247 Wolverhampton 
Road, Walsall. 

Hornwood Construction Co., Ltd., builders. 


£1,000. Directors: John G. Caines and 
Clifford J. Ogilvie, 123 Warwick Road, 
Olton, Solihull. 


W. Hibbert and Co., Ltd., Benefit — 
100. 


ings, Moorhead, Sheffield, builders. 
Directors: Walter Hibbert and Mrs. E. 
Hibbert, 45 Carlingford Road, Rotherham; 
Brian Hibbert, Geo. Skinner and Roy 
Standon. 

T. Gorman and Son _ (Builders), Ltd. 


£1,000. Directors: Thomas J. O’Gorman, 27 


Topaz Street, Cardiff; James O’Gorman, 2 


Chaucer Close, Llanrumney, Cardiff; Mary 
E. O'Gorman and Margaret O’Gorman. 
A. Watkins (West Bromwich), Ltd., 


a 
builders. £100. Directors: J. A. Watkins and 
Vera Watkins, 58a Hilltop, West Bromwich, 
Staffs. 

Langler and Son, Ltd., 74 Winner Street, 
Paignton, builders. £4,000. Directors: 
Arthur Langler and Mrs. Kathleen M. 
Langler, 37 Winser Avenue, Paignton. 

Ron Scrivener, Ltd., 284 Warley Hill, 
Brentwood, _ builders. £1,000. Directors: 
Arthur R. Scrivener and Mrs. Barbara 
Scrivener, 284 Warley Hill, Bentwood. 

W. and O. Durling, Ltd., builders. £2,000. 
Directors: Wm. H. H. Durling and Mrs. 
Barbara J. Durling, Whybournes, Ightham. 





R. Platts (Building and Contracting), Ltd., 
13 Denmark Street, Middlesbrough. £5,000. 
Directors: Harold Dawson, Red House, The 
Grove, Marton, Middlesbrough; Robert 
Platts, 2 Windermere Road, Linthorpe, Mid- 
dlesbrough. 

J.T. (Bristol), Ltd., 165 Coronation Road, 
Southville, Bristol, builders. £500. Directors: 
John G. Pontin, 2 Ettricke Drive, Fishponds, 
Bristol; Timothy C. Organ, 165 Coronation 
Road, Sputhville, Bristol. 

Chadderton Erection, Ltd., erectors of steel 
frameworks. £100. Directors: George R. 
Chadderton, 399 Clay Lane, South Yardley, 
Birmingham, 26; Thomas H. Buckler, 4-107 
Hope Street, Birmingham, 

Rapid Conveyors, Ltd., Bromsgrove Road, 
Halesowen, Worcs., £2,000. Directors: 
Clifford C. Bache, Chartwood, 33 Kidder- 
minster Road, West Hagley, Worcs.; Herbert 
G. Whitehouse, Fairview, Hagley Road, Per- 
shore; Howard L. Clarke, 64 The Greenway, 
Sutton Coldfield, War. 

P. Edwards and Co., Ltd., 62 Victoria 
Street, Westminster, S.W.1l, brickwork con- 
tractors, builders, etc. £100. Directors: 
Dennis W. Knight, 56a Woodlands Road, 
Epsom Surrey; Raymond L. Tremaine, 29 
Debden Road, Sutton, Surrey; Peter E. Gar- 
man and Percy C. L. Edwards. 

Hodges and Lawrence, Ltd., Long Drive, 
Baccabox Lane, Hollywood, Worcs., fencing 
contractors. £2,000. Directors: Jesse E. 
Hodges, 179 Station Road, Wythall, Worcs.; 
Eric W. Lawrence, 26 Myrtle Avenue, Birm- 
ingham, 14; Marjorie Hodges and Olive E. 


Lawrence. 

HedJon, Ltd., 152 Billet Road, Chadwell 
Heath, builders. £100. Directors: Harry 
Malone, 152 Billet Road, Chadwell Heath; 
Maurice C. Hedge, 277a Coldharbour Lane, 
S.W.9; Margaret P. Malone and Francis 
M. T. Hedge. 

Harold Needham, Ltd., prefabricated build- 
ings. £10,000. Directors: Harold Needham 
and Grace B. Needham, Glendene, Station 
Road, Dunscroft, near Doncaster. 


Farrant and Jackson, Ltd., Dunelm, Mada 


Road, Orpington, Kent, builders. £100. 
Directors: Derek A. Farrant, 20 Bradford 
Close, Bromley Common, Bromley, Kent; 


Thos. W. Jackson, 42 Mada Road, Orping- 
ton; Eva Jackson and Frances T. Farrant. 


Walter Holme (Erectors), Ltd., builders. 
£500. Directors to be appointed by sub- 
scribers: Subscribers: John B. Lumby, 
Aughton Cottage, Aughton, Lancs.; Arthur 
G. Gardner, The Croft, Hightown, near 
Liverpool (company director). 

R. S. Kennedy and Co., Ltd., 4 Staples 
Corner, N.W.2, civil engineers. £25,000. 
Directors: Robert S. Kennedy and Mrs. 


Yvonne J. Kennedy, Glenarm, The Orchard, 
Melbourne Road, Bushey, Herts. 


The London stores and showrooms of Timeg, Ltd., the protective clothing manufacturers, 


have now been rebuilt following the fire which last year gutted the premises. 


This 


photograph shows the new shopfront of the building, which is at 102 Wardour Street, 
London, W.1 
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News from the Boardroom 


MR. FRANK W. R. DOUGLAS, chairman 
of the U.A.M. Group of Companies, jp 
his recent statement to shareholders said 
that the current year showed a continuing 
demand and a higher rate of production, 
Industrial building approvals during 1960 
had been virtually double those of 1959, 
and many of them were due for completion 
in 1961. He foresaw, therefore, a reason. 
ably heavy demand until the end of the 
group’s financial year, but thought that 
there might be some falling off in industria] 
building after the end of 1961. 


It seemed probable that there might jn 
a comparatively short time be some form 
of common marketing arrangement in 
Western Europe, which might increase 
competition from abroad as well as at 
home, and to meet this new machinery had 
been ordered which would involve new and 
more economical production methods, as 
well as an improved product. “I am hope. 
ful” added Mr. Douglas, “that we will not 
only hold our own but continue to prosper 
as_ before.” 


Mr. Douglas referred to Allied Struc- 
tural Plastics Ltd., newly formed in equal 
partnership with Thermo Plastics Ltd., a 
Tootal subsidiary. There was in increas- 
ing demand for plastics in the building 
industry, and the new Company would 
shortly be manufacturing pipes in all forms, 
rain water goods, cold water cisterns and 
many other articles. 


WORLD-WIDE first quarter net sales for 
Massey-Ferguson were $86.8 millon com- 
pared with $87.9 million for the same 
period a year ago, a decrease of 1.3 per 
cent. Profit before income taxes was 
$2,577,000 against $2,285,000. Net income 
after taxes was $1,627,000 compared with 
$1,031,000. 


Addressing shareholders at the annual 
meeting of the parent company in Toronto, 
president A. A. Thornbrough said that both 
November and December sales were below 
those of lasc year but January sales were 
substantially ahead. Sales of the newly 
acquired Landini Company in Italy, which 
continue satisfactory, are not yet being 
consolidated. 

In North America first quarter sales 
were down 21 per cent., largely to permit 
an adjustment of wholesale receivables and 
inventories. It is expected that this de- 
crease will be recovered in the following 
months of 1961. Retail sales in North 
America were 5 per cent. above those of 
last year. 

Domestic and export sales from Perkins 
in the U.K. increased 19.6 per cent. From 
Massey-Ferguson U.K. Operations they in- 
creased 13.3 per cent. with exports con- 
tinuing strong. 


JHE JEL Grouv of Companies. of 
Hounslow, Middlesex, in announcing their 
recent trading figures, reveal a_ sharp 
increase in turnover. Their total for the 
half year June-December 1960, rose from 
£346,000 to £455,000, compared with 1959. 
Figures for the three:-months September, 
October and November, 1960, are even 
more impressive. They were £259,500, 
compared with £178,400, for the corres- 
ponding period in 1959, 

Mr. C. L. Lesser, the group chairman 
and managing director, forecasts a 15 per 
cent. to 20 per cent. turnover expansion 
in 1961 “subject to the economic climate 
remaining healthy.” 


THE activities of M. J. Gleeson (Contrac- 
tors), Ltd., cover building and civil 
engineering operations and estate develop- 
ment, and Mr. J. P. Gleeson, chairman, 
reports that at the present time the 
company have more contracts on hand than 
ever before. During the year land to a 
value of over £400,000 was purchased and 
developed. 
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THE CONTRACT JOURNAL 


A YEAR OF PROGRESS FOR BUILDING 
BLOCK MANUFACTURERS 


Federation’s Annual General Meeting 


N his review presented at the recent 

annual general meeting of the 
Federation of Building Block Manufac- 
turers, Mr. C. Reeve, the president, said 
that building blocks at present being 
produced were far in advance of any- 
thing available in the immediate post- 
war years and there could be no doubt 
that the work of the Federation in 
encouraging developments which might 
lead to improving the quality of blocks, 
had resulted in a considerable increase 
in the general standard all over the 
country. 

“T look forward confidently to each 
member maintaining and, if possible, im- 
proving his own individal output for the 
general advancement of our industry” he 
stated. 

Mr. Reeve said they must give every 
encouragement to their customers by offer- 
ing good service, well-made and matured 
products, at prices which allowed for rea- 
sonable profit but which did not seek to 
take advantage of any temporary shortage 
of competitive products, thus retaining and 
strengthening the goodwill their section of 
the building industry had been at such 
pains to earn. 


Year Of Progress 


In spite of all the vagaries of the weather 
and the liability of financial uncertainty 
occasioned by the Bank Rate rises, 1960 
must be regarded as one of their best years 
and certainly a year of progress, the 
President stated. According to the pre- 
liminary figures of the Ministry of Works 
Building Block Return for 1960, deliveries 
of dense aggregate blocks amounted to 
12,411,000 yd. super. and deliveries of 
lightweight amounted to 22,175,000. This 
represented in terms of blocks sold 
276,688,000 with an approximate sales 
value of £8! million. It was estimated in 
1958 that production was running at an 
annual turnover of something in the order 
of £7 million. 

Reviewing costs and prices, Mr. Reeve 
said “Taking the country as a whole, a 


review of costs and prices presents some 
difficulty, in that the price of clinker varies 
so distinctly. For example, in some areas 
the variation in price over ten years has 
not been more than some 30 per cent., 
whereas in others the difference has been 
as much as 100 per cent. In the case of 
foamed slag and the proprietary aggregates 
whilst the manufacturers have kept to a 
stable ex-works price, or with only small 
increases, the ultimate cost to block 
makers varies considerably with the cost 
of transport; thus, our members near to 
the points of supply have quite a different 
range of prices from members situated at 
considerable distances. To a lesser extent, 
the prices for dense aggregate blocks vary, 
depending upon the nearness of the pits 
or quarries. 

“It must be remembered that, from the 
agreed standstill on prices in June 1955, 
until the spring of 1959, rising costs had 
been absorbed: it is only in the last 18 
months or so that manufacturers felt they 
could no longer go on absorbing increases 
coming from several directions in rapid 
succession, notably the change in indus- 
trial rating, sand and gravel, cement, trans- 
port and wages. There was some small 
comfort in the knowledge that prices of 
bricks have also had to rise, although we 
realise that in our long-term interests price 
increases are not to our advantage. 

“The picture, therefore, which appears 
to emerge for 1960 is that some of our 
members, by a combination of fortunate 
circumstances, have not been obliged to 
increase their prices beyond about 5 per 
cent., whilst others have been forced to 
apply increases which now total some- 
thing between 15 per cent. and 20 per 
cent., and at the same time endeavouring 
to hold or even reduce this increase by 
streamlining production with the aid of im- 
proved methods of mechanical handling.” 

Increase Productivity Call 

Speaking in reply to the toast of “The 
Building Industry” proposed by Mr. Reeve 
at the luncheon following the meeting, 
Mr. D. E. Woodbine Parish, F.I.O.B., 
chairman of Bovis Ltd., and immediate past 


TENDERS INVITED FOR MAIN BORE OF 
TYNE TUNNEL 


YONTRACTORS are now being 

invited to tender for the construc- 

tion of the main bore of the new Tyne 

tunnel. It is expected that the contract 

will be placed in August and work will 
start soon afterwards. 

The scheme, promoted by the Tyne 
Tunnel Joint Committee, acting on behalf 
of the Northumberland and Durham 
County Councils, provides for a vehicular 
tunnel under the river between Wallsend 
and Jarrow. Grants and loans amounting 
to £9}m. are to be made by the Minister 
of Transport towards the total cost, esti- 
mated at £12}m. 

The 24ft. wide carriageway through the 
31 ft. 3in. diameter tunnel will connect 
with the riverside routes on both banks. 
New dual-carriageway approach roads will 
lead from the entrances to the Gateshead- 
Sunderland Trunk Road (A.184) in the 
south and to the Newcastle-Tynemouth 
Coast Road (A.1058) in the north. Exten- 
sions of these approach roads are planned 
to join the Great North Road (A.1) south 
of Gateshead and north of Newcastle upon 
ryne, so as to provide a by-pass round 
the east side of the main Tyneside urban 


area. Other routes will connect the tunnel 
and its approaches with the important 
industrial areas of south-east Northumber- 
land and north-east Durham. 

Construction of a tunnel on the present 
line, together with two smaller tunnels for 
pedestrians and cyclists, was authorised 
by the Tyne Tunnel Act, 1946. The two 
smaller tunnels were completed and 
opened to the public in 1951, but the rest 
of the scheme was deferred because of 
restrictions on capital expenditure on 
major road works. 

In 1958, the Minister of Transport 
agreed to the scheme proceeding provided 
that part of the cost was recovered by 
charging tolls. Detailed design of the 
tunnel was amended by the consulting 
engineers, Mott, Hay and Anderson, to 
enable the main bore to be driven through 
bedrock under the river, thus avoiding bad 
ground discovered during construction of 
the smaller tunnels; and also to enable 
toll-collecting areas to be provided at each 
entrance. Authority for these amendments 
and for the charging of tolls was given by 
the Tyne Tunnel Act, 1960. 

The whole project is expected to take 
about five years to complete. 
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president of the N.F.B.T.E., stressed :the 
“great need for increasing productivity in 
the building industry.” A higher degree 
of confidence was being shown in the in- 
dustry and the industry must raise the 
standard of quality of management and per- 
formance. 

Congratulating the Federation on their 
contribution to building progress since the 
war he expressed the hope that they would 
lose no opportunity in building up “know 
how.” During the next 25 years there 
would be staggering demands on the build- 
ing industry and he wondered whether the 
industry was well enough equipped to 
meet these demands. 

The toast of “The Guests” was proposed 
by Mr. J. L. Chapman, A.M.I.C.E., immedi- 
ate past president, Mr. Philip Gooding, 
director of information, Cement and Con- 
crete Association, responding 


Election of Officers 


The following officers were re-elected at 
the annual general meeting:—President 
C. Reeve (Prestatyn Precast Concrete Co. 
Ltd.); vice -president—J. H. Moore (New 
Process Breeze Slab and Mortar Co. Ltd.); 
hon. treasurer—D. D. Render (Warecrete 
Products Ltd.); trustees—R. E. Fearnley 
(Haddon Concrete Co. Ltd.) and C. R. 
Longley (C. R. Longley and Co. Ltd.). 

Members of Council for 1961, in addition 
to the above offices, are L. W. Bradley 
(Bourncrete Products Ltd.); J. L. Chapman 
(Stresscrete Ltd.); P. Flynn (Flynn Brothers 
(Concrete) Ltd.); H. G. Friswell (Morton 
Concrete Ltd.); J. W. Silcox (Atlas Stone 
Co. Ltd.); A. G. Story (Beachcroft Con- 
crete Partitions Ltd.); A. L. Wells (A. L. 
Wells and Son Ltd.); T. J. Day (Fairford 
Concrete Products Ltd.); William Stocks 
(Stocks Brothers (Breeze Slabs) Ltd). 


ROAD IMPROVEMENT SCHEMES 
An Analysis Of The Cost 


The expenditure incurred in road im- 
provements in 1958 averaged £1.11 per 
square foot; it was £1.68 in urban areas 
and £0.83 in rural districts. These figures, 
based on recent schemes for classified or 
trunk roads in England and Wales costing 
more than £10,000, are given in a Road 
Research Laboratory Technical Paper 
No.50—“An Analysis of the Cost of Road 
Improvement Schemes” by R. F. F. 
Dawson, (published for D.S.LR. by 
H.M.S.O. price Is. 9d. net by post 2s. ld., 
U.S.A. 32 cents). 

The investigation was based on Ministry 
of Transport records relating to more than 
two hundred schemes that were carried 
out between August and September 1958, 
or completed in the previous four months. 
It related primarily to the building of new 
roads or the widening or realignment of 
existing ones. 

It was found that land costs accounted 
for 20 per cent. of the total cost in all 
urban. schemes and for more than fifty 
per cent. in one-eighth of them. For rural 
schemes the average land cost was 3.5 per 
cent.-and in only one-sixth of the schemes 
did it account for more than 5 per cent. 
New dual carriageways cost £512,000 per 
mile in urban areas and £256,000 in rural 
areas; new _ single carriageways cost 
£116,000 per mile in urban areas and 
£70,000 in rural areas while the cost of 
converting single carriageways to dual was 
£171,000 in urban areas and £84,000 in 
rural areas. 

These are average values-and cover a 
wide variation in some of the costs. They 
are relevant to general studies but not to 
the evaluation of particular schemes. 


AUSTRALIAN PLANT FOR SHELL 


Plans to build a £A6m. plant at its 
Geelong refinery in Australia, have been 
announced by Shell Petroleum. The plant 
is expected to be operating by 1964, with 
an initial capacity of 80,000 tons of 
lubricating oil components. 
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Talking of Safety 


UE to a change in plans, I was able 
/“ to visit the East Yorkshire site 
instead of my assistant, George. George 
was disappointed for two reasons. The 
first was an opportunity missed to play 
about with the brand-new tower crane 
which had just arrived on the site. The 
second had something to do with a 
certain attraction at Bridlington, and 
this really did produce some protests. 
“I’m sorry, George, but I should have 
gone in the first place. I was booked for 


a lecture, but that was_ cancelled 
yesterday.” 
“Frustration,” said George. “Always 
frustration.” 
When I arrived at the site it was 


raining heavily, and I waited in the office 
for the Agent, Roy Greenfield. He came 
in carrying a pair of very muddy knee 
boots. 

“Some tea coming in presently,” he 
said. “Everybody who comes here gets a 
cuppa, then they go back to Head Office 
and write stinking reports about us.” 

“Depends upon the tea,” I said. 

“It’s all right if you don’t mind the taste 
of chlorine and yesterday’s tea-leaves.” 
He pulled off his raincoat and draped it 
across a chair in front of the stove. “I 


suppose you’ve come about the tower 
crane?” 
I nodded. “We’ve had one or two 


mishaps with these things,” I said. “So 
you’re going to have the benefit of what 
little experience we've had with them, 
from the safety angle.” 

The tea arrived—this must have been 
one of the chef’s better days—and we 
exchanged cigarettes. 

“We had the supplier’s man down here 
last week for a check-up, and everything 
seems to be O.K.” 

“What about the operator?” I asked. 

“He only started here a few days ago, 
but he was working one of these cranes 

“ Dragee,” who is a _ practising safety 
engineer, would welcome subjects for dis- 
cussion in this column. All names of persons 
mentioned in these discussions are entirely 
fictitious. Questions of law are expressed as 
the author’s personal opinions and are not 
claimed to be authoritative-—EDIToR. 





“That’s the second time today that crane driver has nearly given me a ‘short back and sides’! 


by 


“ DRAGEE ” 


at his last job. I ‘phoned the site and 
they gave a good report about him. 
Supplier’s engineer thinks he’s pretty 


good, so there’s nothing to worry about in 
that direction.” 

“That's fine. Has the insurance inspector 
been to see it?” 

“Not yet—he’s due here tomorrow. I 
suppose we get the usual inspection report, 
as we do with all our new cranes?” 

“Yes—-and that means you won't be 
able to use the machine until it’s been 
passed. I see you've got some building 
work going on near the entrance to the 
site, so you'll have to make sure the 
regulation indicators are fitted before the 
inspector arrives. We can check those 
together, and we'll have a look at the 


notices and weight marks at the same 
time.” ; 
“Are there any special regulations 


dealing with tower cranes?” 

“If you mean tower cranes as distinct 
from other types of cranes, the answer is 
—no, not specifically, but some of the 
building regulations are particularly 
applicable to tower cranes. For instance, 
Regulation 43, dealing with the stability 
of lifting appliances, is very important— 
for obvious reasons. So is Regulation 44 
which is concerned with rail mounted 
cranes. I’d better warn you that these 
two regulations appear in the amended 
Building Regulations of 1958 which—as 
you know—came into operation at the 
beginning of 1959.” 

“We've been having some pretty rough 
weather lately. Are there any safety 
precautions to be observed when the 
weather is stormy?” 

“Yes—they appear in the last paragraph 
of Regulation 43, which I’ve already 
mentioned. It says you mustn’t use or 
erect a crane when the conditions are likely 
to affect its stability, and before the crane 
is used again, a competent person must 
examine the anchorages and ballast and 
take whatever action is necessary to make 
it safe.” 

“How strong must the wind be before 
it becomes dangerous to use the machine?” 

“T don’t think it’s possible to give a 
short answer to that question. So much 
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depends upon the type of crane, the 
position of the jib, and the kind of loaq 
you're handling. However, you'll generally 
find that most tower cranes become 
unmanageable before the stability jg 
seriously affected. I don’t think there's 
any point in trying to use an anemometer 
but if you want more detailed information 
about the effects of wind pressure, I’m 
sure the makers would be glad to assist 
Of course, if you're planning a big lifting 
operation where things might be a bit 
critical, you can always ask the Meteoro. 
logical Office to give you a forecast for 
your area.” 

“That’s an idea. Now, one other thing 
is worrying me. We've been using the 
company’s standard hand signals with the 
ordinary cranes, but they don’t seem to 
work so well when the man is in the top 
cabin, about fifty feet up. The new man 
tells me he used a kind of walkie-talkie 
outfit on his last job, and I gather it was 
very satisfactory.” 

“Yes, those radio sets have been quite 
a success. We also use field telephones 
but you have to watch out to make sure 
the cable doesn’t get wrapped round the 
tower. One firm I know of has developed 
a semaphore system with special flags 
quite an effective idea, with the added 
attraction of simplicity. Incidentally, ] 
have a little matter to look into concerning 
the load-radius indicators on these cranes, 
but that will keep until I’ve had a look aj 
yours.” I glanced out of the window. “It's 
stopped raining. Thanks for the tea—-and 
I've no complaints, yet.” 


FLATLETS FOR OLD PEOPLE 
Ministry’s Exhibit at Ideal Home 


A giant model of flatlets for old people 
is a feature of the Ministry of Housing and 
Local Government’s stand at the current 
Ideal Home Exhibition at Olympia. 

Measuring 3ft. high by 10ft. by 4ft., the 
model is of a two-storey block built by 
Brighton B.C. to the Ministry's designs. 
Special points to make life easier and safer 
for the old people are windows with easy 
access for opening and shutting, shelves 
and cupboards at the right height to save 
stretching or standing on chairs, electric 
switches within easy reach, stairs and 
corridors with non-slip floor-coverings and 
central heating to maintain even tempera- 
one and avoid carrying fuel for individual 
ires. 

There are 11 bed-sitting rooms as well 
as a flat for a warden so that someone is 
always in easy reach in case of emergency. 
There is a shared sitting room, a laundry 
with a washing machine, a guest bedroom, 
and bathrooms and w.c.’s which are shared 
by the tenants. The baths have low sides 
and handrails, and there is a shower for 
people who find it difficult to get in and 
out of a bath. The entrance hall and 
sitting room are in a oOne-storey annexe 
to enable visitors to go there without 
entering the main wing. 


CONTRACT SOON FOR £14M. 
BRISTOL WATER SCHEME 


Tenders are to be considered towards 
the end of this month with a view to work 
starting in April on the pipeline for the 
Bristol Waterworks Company's Sharpness 
scheme, estimated to cost £14m. 

Under this scheme a water supply will 
be obtained from the River Severn, the 
River Cam and the River Frome. It entails 
the construction of a 117-mile long trunk 
main from the Sharpness Canal in the 
Purton area to the Severnside Works of 
Imperial Chemical Industries. Another 
main will run from the Littleton area to a 
new purification works. 

An abstraction of 18,000,000 gallons a 
day is provided for, to be developed to 
25,000,000 gallons a day as and when re- 
quired. The scheme is expected to take 
three to four years to complete. 

Mr. J. A. Picken is the company’s chief 
engineer. 
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“RIGHTS OF LIGHT” ACTIONS ARE 
COMPLEX AND COSTLY 


‘“‘Most Cases are Settled out of Court” 


2 of the complexity and 
costliness of actions for the 
preservation of a right to light, far more 
cases are settled out of court than come 
up for hearing.” This was stated by 
Mr. Bryan W. Anstey, B.Sc., F.R.LCS., 
in a Paper entitled “Rights of Light”, 
delivered to a meeting of the Royal 
Institution of Chartered Surveyors in 
London last week. 

“The result,” he continued, “is that the 
law of light does not so frequently come 
to be tested in the courts as do some other 
matters, and the theory and practice of 
measurement of daylight is even more 
rarely discussed there in detail. ; 

“To deal with ancient lights, a mixture 
of legal knowledge and of expertise is 
required,” he said. ‘Neither the law nor 
the practice has reached finality. Though 
mainly based on the Prescription Act, 
1832, as modified by the Rights of Light 
Act, 1959, the law is fundamentally case 
law.” 


The “45 Degree Rule” 


It was commonly believed by the general 
public, and even by some professional men, 
that if the top of an obstructing building 
subtended an angle of 45 degrees or less 
to the ground floor sill of a building which 
claimed ancient rights of light, then there 
would be no actionable injury. “This ‘rule’ 
has been expressly repudiated by the 
courts,” he said. 

It was also futile to attempt to use a 
light-meter to ascertain the distribution 
of daylight in conditions of given obstruc- 
tion. 

In presenting technical evidence to 
support his case, the surveyor had to rely 
upon drawings and _ diagrams, and 
especially upon a particular sort of dia- 
gram prepared by the well-known 
chartered surveyor, the late Percy J. 
Waldram, in conjunction with his equally 
distinguished son. 

“It is necessary to make an important 
distinction between daylight and light from 
the sky,” said Mr. Anstey. “In Percy J. 
Waldram’s day, the term ‘daylight factor’ 
was used in respect of a physical state of 
affairs which is now more correctly 


described as ‘sky factor’; and the term 
‘daylight factor’ is reserved for that to 
which it more truly applies.” 

Sky factors were preferred to daylight 
factors because the patch of sky available 
to illuminate any particular point on a 
plane of reference was capable of precise 
definition and measurement, whereas the 
daylight factor could be influenced quite 
markedly by the reflecting properties of 
the wallpaper, ceiling, furnishings or floor 
coverings in a room, as well as by the 
character of the external surface of nearby 
buildings. 


What is “Sufficient” Light? 


“A man has only a legal easement to 
what is ‘sufficient according to ordinary 
notions’,” said the speaker. This had 
been held and upheld in the courts and, in 
a recent case, the Judge accepted what 
was in fact a 0.2 per cent. sky factor 
contour as a sound guide to adequacy 
“according to the ordinary notions of man- 
kind.” A 0.2 per cent. sky factor contour 
was a line joining points at which 0.2 per 
cent, (or 1/500th) of the dome of the sky 
was available at the plane of reference for 
illumination, and it was with this contour 
that rights of light cases were principally 
concerned. 


Remedies 


“If a client is advised that his right will 
be actionably injured, his proper course 
is to seek an injunction restraining the 
servient building owner from continuing 
his building so as to obstruct the light,” 
he said. “That injunction, if granted, may 
either prevent the erection of the building, 
allow it subject to modifications, or require 
its demolition in whole or in part if it 
has already been erected. Nevertheless, 
it is in the discretion of the court to grant 
damages in lieu of an injunction.” 

Nowadays, the court inclines to damages 
rather than to an injunction, but there 
have been notable exceptions to this. 
However, most cases are settled out of 
court by a money payment, and it is with 
the evaluation of the injury in money terms 
that surveyors are often concerned. Such 
valuations are usually calculated with 
reference to the rental value of the 
particular property concerned. 


20,000 HOUSES RECONDITIONED 
IN BIRMINGHAM 


MILESTONE in Birmingham’s slum 
clearance programme was reached at 
the end of January with the completion of 
the reconditioning of 20,000 unfit houses. 
When, in 1946, the City decided to 
tackle the central redevelopment areas, 
there were some 55,000 unfit houses in the 
city, 28,000 of which were in the central 
areas. Having acquired the central areas, 
it was apparent that it was not enough to 
plan merely for the demolition of the unfit 
houses. It was obvious that complete slum 
clearance would take many years, and that 
it would be quite wrong to leave tenants 
living in shocking conditions for years and 
years. 


Demolition Stepped-up 


A programme of reconditioning was, 
therefore, undertaken, and this is now 
being carried out at a rate of about 2,000 
a year, while in 1960 actual demolition 
stepped up to the fastest rate ever achieved, 
and during the year 2,100 families were 
rehoused. 

Today, some 13,000 of the original 
55,000 unfit houses have been demolished, 


28,000 are under Corporation management 
and the remaining 14,000 are likely to be 
taken over within the next four years. 

So far, well over £7,000,000 has been 
spent on the renovation and repair of unfit 
houses in the city, and the average cost 
to date over the 20,000 houses which have 
been dealt with has been £253 per house. 

It is estimated that a further £350,000 
will be incurred on renovation and repair 
work during the six months commencing 
Ist April. 


UP TO STANDARD 


Before anything can be judged as “up to 
standard”, a standard has to be established. 
This is often far from easy and in a 
“Science Survey” talk on Thursday, March 
23 (B.B.C. Network Three), H. A. R. 
Binney, C.B., director of the British 
Standards Institution, will describe the 
kind of technical problem that often has 
to be overcome before a British Standard 
can be evolved. 

This talk will be repeated on the follow- 
ing Saturday morning in the Home Service. 
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GOOD PROSPECTS FOR 
PAINTING CONTRACTORS 


orem at the annual dinner of the 
Federation of Painting Contractors, 
held in London last week, the Parlia- 
mentary Secretary to the Ministry of 
Works, Mr. R. H. M. Thompson, said that 
the industry faced a period of good pros- 
pects and full employment. 

He agreed that the shortage of labour 
was a serious problem, but said that this 
resulted from the great abundance of work 
being done. His Ministry, for instance, 
expected to spend something like £2} 
million on painting during this year and 
they relied upon the contractors to com- 
plete the work on time and at a cost 
justifiable to the tax payers. In turn the 
Ministry were using their influence to try 
to get work spread over the whole 
of the year so as to avoid overloading the 
industry during the summer months. 

The toast of “H.M. Government” was 
proposed by the Federation’s president, 
Mr. L. A. W. Spratt, who spoke of the good 
relations existing between the Ministry and 
the Federation. 

He said that the Government could not 
be blamed for the shortage of labour, but 
he expressed concern about the effect of 
the new wage increase which becomes 
operative next October. Painting contrac- 
tors would like to know how they stood 
in respect of contracts entered into on a 
firm price basis, he stated. 

Others speakers at the dinner included 
Mr. S. J. Benge-Abbott, past-president, 
who welcomed the guests, and Mr. E. B. 
Calvert, chairman of the Paint Manufac- 
turers’ Joint Executive Council. 


INCREASE IN SCHOOL COSTS 
LIMIT 


The limits of cost for new schools and 
other educational buildings have been re- 
viewed by the Minister of Education in 
the light of the recent agreement on a new 
wages structure for the building industry, 
and the trend of building costs generally. 

He has decided that increases are 
necessary if a reasonable standard of build- 
ing is to be maintained and excessive future 
maintenance costs avoided, and education 
authorities have accordingly been informed 
of the new increases, which will apply 
until further notice to projects finally 
approved on or after March 1, 1961. 

The revised limits allow for the full effect 
of the new wages structure in the build- 
ing industry, and wiil not be further in- 
creased when this comes fully into opera- 
tion on October 1. In the case of primary 
and secondary schools, they also include 
an element in respect of a revised scale 
of recommended kitchen areas which the 
Minister intends to make available in the 
near future. 


PLASTICS MATERIALS SALES 
AND STOCKS RISE 


Figures compiled by the Board of Trade 
from nearly 170 manufacturers of plastics 
materials reveal that production and sales 
of such materials during 1960 increased 
respectively by 19 and 12 per cent. com- 
pared with 1959. 

Sales of plastic materials during 1960 
amounted to 561,700 tons, and stocks at 
the end of the year were 102,900 tons 
(41,200 tons or some two-thirds higher 
than at the end of 1959) of which 81,900 
tons were stocks of thermoplastic materials 
(37,500 tons higher than at the end of 
1959). 

Direct exports of plastics materials in 
1960 at 162,500 tons were almost 11 per 
cent. or 16,000 tons higher than in 1959 
as compared with an increase of nearly 
28 per cent. between 1958 and 1959. Im- 
ports during the year were at the very high 
level of 93,300 tons, 38,800 tons higher 
than in 1959, 
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Power From Water, by T. A. L. 
C.M.G., B.Sc. and J. Guthrie Brown, 
M.I.C.E., M.J.Struct.E., Publishers, 
Leonard Hill (Books) Ltd. 210 pages. 
Price 25s. 

In his Preface, Lord Reith describes this 
book as easy and pleasing to read—-which 
is more than can be said for his own con- 
tribution. It is indeed that, showing none 
of the stilted writing so frequent in 
engineers who turn their attention to 
descriptive writing. The wonder is that 
two such eminent engineers should have 
been able to find time for the preparation 
of such a book and to stamp it so surely 
with their own authority. 

The development of water power is 
traced from the earliest days up to the 
discovery of the possibilities of hydro- 
electric power towards the end of the last 
century. The advantages of hydro-electric 
schemes are set out and the limitations on 
their use—sufficient rainfall and suitable 
topography—are described with the help 
of graphs, charts and sketches. The 
greatest emphasis is given, not unnaturally, 
to the civil engineering works of a project, 
and a fascinating chapter is included on 
the habits of salmon, the precautions 
necessary to ensure that rivers are not 
depleted of this excellent and profitable 
fish, and on the engineering works carried 
out in conjunction with research to provide 
a ladder, lock or lift to assist the ascending 
adult fish and the descending kelts and 
smolts to overcome the obstacle of a high 
dam. 

The book contains descriptions of many 
schemes carried out in Great Britain from 
the earliest—-commercially developed by 
The British Aluminium Company—to the 
latest under the auspices of the North of 
Scotland Hydro-Electric Board, as well as 
some, such as the Severn Barrage, which 
have never been developed. Recent 
advances in design and construction are 
discussed and the efforts of those re- 
sponsible to ensure that any scheme fits 
into the landscape are given prominence. 
Opposition to schemes is still prevalent 


Paton, 
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Book Reviews 


in Snowdonia, for instance— but there can 
be little doubt that the works completed 
recently offer the best argument against 
those who consider any hydro-electric pro- 
ject to be, inevitably, an eyesore. 

The authors have not treated their sub- 
ject technically, but it will be of great 
interest and entertainment to all engineers, 
particularly those not intimately concerned 
with hydro-electric works. However, the 
book is written for the ordinary member 
of the public who desires a good general 
description of the basic principles involved. 
In this purpose it succeeds admirably, 
though it might have made more effort to 
appeal to the wider public which remains 
so ignorant of the activities of the civil 
engineer. For this purpose, more human 
interest would be imperative —-the book 
is sure to capture the layman's imagination 
only in its chapter on salmon, in its brief 
description of the public outcry against 
earlier schemes’ and in its description of 
the tragic failure of the Dolgarrog Dam. 
It was probably never the intention of the 
book to have popular appeal but, for the 
benefit of the civil engineering profession, 
it might be worth trying. 


Design of Steel Structures, by Boris Bressler 
and T. Y. Lin, Publishers, John Wiley 
and Sons, Inc. 710 pages. Price 78s. 

Some idea of the thoroughness. with 
which this book treats the analysis of 
structural steelwork may be gained from 
the knowledge that the section on com- 
pression members covers ninety-five pages. 
The authors are both Professors of Civil 
Engineering at the University of California 
and the book owes much to their experi- 
ence of teaching as well as to their con- 
sulting activities. 

After an introductory chapter on the 
general principles of structural design, the 
basis of an elementary course is contained 
in sections on riveted, bolted, pinned and 
welded connections, on tension and com- 
pression members and on the design of 
beams and girders. All these chapters 
deal with their subject comprehensively. 


INSTITUTION OF PLANT ENGINEERS 
The 1961 Annual Conference 


MVHE 14th Annual Conference of the 

Institution is to be held at The 
Imperial Hotel, Blackpool, from April 19 
to 21, 1961. 

The programme includes a number of 
authoritative papers of wide scope and 
interest. The opening paper, on “Complex 
Automation—Design for a Factory,” is 
to be presented by Mr. J. F. Coales, O.B.E.., 
M.A., M.I.E.E., F.Inst.P., Reader in 
Engineering in the University of Cambridge 
and consultant to a number of industrial 
groups, who led the British delegation on 


Automatic Control which visited the 
U.S.S.R. in 1960. 
Dr. K. J. Irvine, deputy research 


manager of The United Steel Companies, 
Ltd., will present a paper on “Causes and 
Prevention of Corrosion.” 


In addition there will be group dis- 


cussions on the following papers: “The 
Provision of Specialist Information,” 
presented by Mr. D. Clayton, D.Sc., 


M.I.Mech.E., F.Inst.Pet., engineering 
developments manager, Imperial Chemical 
Industries, Ltd., Billingham Division. 
“Broadening the Engineer’s Outlook,” 
presented by Mr. W. K. Martin, B.Sc.(Eng.), 
M.I.Mech.E., M.I.Plant E., chief engineer, 


John Player and Sons, Branch of The 
Imperial Tobacco Co. (of Great Britain 
and Ireland), Ltd.; chairman of the East 
Midlands Branch of the _ Institution. 
“Simplitication of Maintenance Planning 
Methods,” presented by Mr. H.. S. 


Sayles, M.A.(Cantab.), M.I.Plant E., works 
engineer, Imperial Chemical Industries, 


Ltd., Nobel 
member of 


Division, Ardeer Factory; a 
Council. “Utilisation and 
Development of Engineering Methods of 
Lifting,” presented by Mr. G. L. Mitchell, 
M.I.Mech.E., M.I.Plant E., managing 
director, Hills Plant, Ltd.; immediate past 
chairman of the London Branch of the 
Institution. 


The Presidential Address will be 
delivered by Mr. G. D. Jordan, M.Eng., 
A.M.1.Mech.E., A.M.I.Prod.E., and the 
principal speaker at the conference dinner 
will be Mr. T. S. Kilpatrick, director and 
general manager of Steel, Peech and 
Tozer, branch of The United Steel 
Companies, Ltd. 


EXHIBITION OF SURVEYING 
INSTRUMENTS 


A series of exhibitions, displaying all 
makes of surveying instruments, micro- 
scopes and binoculars, is planned by the 
Pyser-Britex Group, which incorporates the 
Survey and General Instrument Co., Ltd., 
and Pyser-Britex (Sales), Ltd. 

The first of these will be held at the 
Civil Engineering Department of Leeds 
University from March 27 to April 6. The 
second will be at the Engineering Centre. 
off New Street, Birmingham, from April 
10 to 19, and the third at the Army and 
Navy Stores, London, S.W.1, from May 
9 to 19. All the exhibitions will be open 
daily from 9.30 a.m. to 5 p.m, 


There are numerous diagrams and ap 
excellent set of problems at the end of each 
chapter. 

For the advanced student, a discussion 
on elasticity, plasticity and safety of 
structures serves as an additional introduc. 
tion to his studies and the philosophy of 
elastic and ultimate design is set out. 
Further chapters deal with torsion jp 
beams, the design of buildings and of 
bridges and with cold-rolled sections. Fy] 
calculations of some existing structures are 
given and the authors have attempted to 
emphasise in these and other examples 


specific points rather than complex 
problems. 
Whatever the full intentions of the 


book, the function for which it is best 
suited is as a text-book for use in con. 
junction with a steel design course. By 
itself it may prove indigestible. Reference 
is made, not extensively, to American 
standards but this should not be a great 
disadvantage to a student concerned with 
fundamental principles. 


National Building Studies Research Paper 
33: Field Measurements of Sound In. 
sulation Between Dwellings. Publishers: 
Her Majesty's Stationery Office. Price 
35s. 571 pages. 

A valuable reference work for architects 
and others concerned with building, this 
book is the result of work carried out by 
the Building Research Station since 1948 
on systematic field measurements of the 
insulation value of different types of con- 
struction in houses and flats. 

The full results of these airborne and 
impact sound insulation measurements, 
most of which have not previously been 
published, are given in 464 data sheets 
which comprise the major part of the 
volume. Insulation figures are given -at 
each of the frequencies of measurement, 
together with a detail of the wall or floor 
measured and a plan of its supporting 
structure. 

A brief account of the present theoretical 
knowledge of sound transmission is also 
included as an aid in estimating the sound 
insulation of new systems of construction, 
and the book is also provided with a 
comprehensive index. 


GLASGOW HOUSING FIGURES 


In 1960, Glasgow City Council com- 
pleted 3,327 dwellings, of which the Direct 
Labour Department built 2,635, contractors 
620 and the Scottish Special Housing 
Association 72. Under construction at 
December 31, were 4.905 dwellings, con- 
tractors having a bigger share at 1,958, 
with the Department doing 2,671 and the 
S.S.H.A. 276. 

In addition to these, approval had been 
given to 653 houses on which work had not 
begun at the end of the year. The proposed 
programme for 1961 involves 14,694. Of 
these, the Housing Department will pro- 
vide 2,699, contractors 1,562, the S.S.H.A. 
3,896 and a further 6,537 will be available 
for tender, making a total of 14,694. 


@bituary 

It is with regret that The Contract 
Journal records the death of the following: 

Mr. L. H. P. Meyer, chairman and 
managing director of Ideal Building and 
Land Development Co., Ltd.- Mr. Meyer 
was born in 1903 at Erith, Kent, and after a 
successful technical education was appoin- 
ted deputy to the engineer and surveyor 
of Erith U.D.C, as it then was. In 1929 he 
founded New Ideal Homesteads, Ltd. and 
later founded a contracting organisation in 
Carlton Contractors, Ltd. 

Mr. E. Llyn Raworth, chairman and 
joint managing director of McCall and Co. 
(Sheffield), Ltd., and MecCalls’ Macalloy, 
Ltd. 

Mr. H. Burnett, Scottish district manager 
of Broom and Wade, Ltd. He joined the 
company in 1937. 
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BEDFORD AND DISTRICT BUILDERS 
FORM NEW COMPANY 


From a Local Correspondent 


EDIUM-SIZED builders, members 
i of the Bedford and _ District 
Branch of the Eastern Federation of 
Building Trade Employers, are joining 
forces to ensure that they get a fair 
share of the building land in the area 
and, as far as possible, a proper alloca- 
tion of work. 

About 25 of these builders are forming 
for this purpose a new company——Associa- 
ted Bedford Developments, Ltd., which will 
buy suitable building land in the area and, 
acting as developers, sell parcels of land 
to individual members. In cases of major 
development, the company itself will 
carry out the construction of roads and 
sewers. 

Continuity of Work 


According to members of the new com- 
pany’s executive sub-committee, one of the 
main objects of the new scheme is to en- 
sure continuity of work, particularly for 
the smaller firm. It is argued that as 
members of the Federation, builders have 
the responsibility for seeing that appren- 
tices and management pupils get proper 
training—-but unless a future pattern of 
work can be laid down it is often imposs- 
ible for employers to discharge their duties 
and obligations. 

Another object is to give the local 
builders a share of the bread and butter 
as well as of the hard crusts. In Bedford 
and district large and attractive sites have 
been snapped up for development by the 
national companies and because of lack of 
the necessary finance the local man has, in 
many cases, stood no chance of competing 
for the land or the work. The new com- 
pany will be able to meet the large 
developers On a competitive basis. 

With professional advice, the executive 
committee—five members—will seek out 
and buy land suitable for development, 
and will also handle planning applications, 
layout, architectural and other details. It 
will circulate members of the company 
with news of the land so acquired and 
will invite applications for the purchase 
of plots for building in accordance with 
the approved scheme. The land will be 


LOCAL GOVERNMENT 


allocated on as fair a basis as possible and 
will be sold at a price that will give the 
company a margin of profit. Where 
applicable, the company will carry out site 
development. 


Shareholding 


Each of the 25 subscribers of the com- 
pany can hold only a single pound A share, 
which entitles the members to equal voting. 
There will also be ordinary B shares and 
preference shares, which members will 
take up in such proportions as they are 
able. It is understood that to date the 
financial holding of the company is sub- 
stantial. 

This money will be used for the purchase 
of land and it is not envisaged that mem- 
bers will be able to turn to the company 
for financial backing by way of loans. It 
is expected, however, that plant will be 
bought for hiring to members at terms 
which will, again, give the company some 
profit. 

A spokesman for the company said the 
profit would, of course, be returned to 
members in the ordinary way on the basis 
of the number of shares bought. 


Local Authority Co-operation 


Co-operation from local authorities has 
been invited and according to some re- 
ports this is likely to be encouraging. One 
big point in the company’s favour here is 
that if schemes are carried out by local 
men with local labour the money tends to 
circulate in the locality; there is, at the 
same time, a greater assurance that each 
local council’s wishes will be considered 
with sympathy. 

The scheme has been described by one 
builder as a “‘lifeline’—and it may well 
be so regarded by others, particularly 
those with slender resources. In Bedford 
and district, as in many other areas where 
land suitable for building is scarce and 
fetching high prices, the smaller builder 
has been severely handicapped. It is con- 
sidered that under the new arrangement 
he will regain his place (if, in fact, he ever 
lost it) as the backbone of the building 
industry 


IN GREATER LONDON 


Statement on Report by R.I.B.A. 


HE Royal Institute of British Architects 
considers that the report of the Royal 
Commission on Local Government in 
London opens the way to long overdue 
reforms, particularly the planning of 
Greater London by a single authority. 

In a statement, which has been sub- 
mitted to the Minister of Housing and 
Local Government, the R.I.B.A. criticises 
the Commission’s view that the major 
housing effort of the proposed Council for 
Greater London will lie beyond the Green 
Belt, and the Commission’s acceptance of 
existing housing densities within Greater 
London. 


Urban Renewal 


Acceptance of these densities, in the 
R.1.B.A.’s view, would spread the built-up 
area far and wide beyond the Green Belt. 
The major housing effort of the Greater 
London Council should consist of schemes 
of urban renewal within the existing built- 
up area. For this the Council will require 
more extensive powers for housing and 
comprehensive redevelopment than the 
Commission proposed. 

_ The R.I.B.A. statement also argues that 
if the boroughs in the Greater London area 


are successfully to tackle the vast problems 
of building and reconstruction and attract 
competent architectural staffs, the borough 
architect must be made a statutory appoint- 
ment. At present only 11 out of the 99 
county, mnon-county and = metropolitan 
boroughs and urban district councils have 
independent architects’ departments. 


LANCASHIRE NEW TOWN 
DESIGNATED 


A draft order has been made by the 
Minister of Housing and Local Govern- 
ment designating 4,029 acres of land at 
Skelmersdale, between Wigan and 
Ormskirk, Lancashire, as the site of a new 
town. 


The town’s primary purpose will be to 
have people from Merseyside and a target 
population of 80,000 is indicated. 


Before any final decision on the new 
town and its boundaries, provision will 
be made for a public local inquiry to be 
held into any objections which may be 
forthcoming. 
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MUNICIPALS AMALGAMATION 
PROPOSALS 


SPECIAL general meeting of the 
4 Institution of Municipal Engineers is 
to be held at Brighton on June 13 to con- 
sider a formal resolution on the amalgama- 
tion proposals. 

In a letter to corporate members, the 
President of the Institution, Mr. Arthur S. 
Hamilton, B.Sc., M.I.Mun.E., M.I.C.E., 
A.R.LB.A. says “Your Council considered 
at great length whether the majority on 
the postal vote was sufficient to justify 
calling a special general meeting. Although 
that majority is such that there must be 
doubt whether the Privy Council would 
approve amalgamation it was felt that since 
an overall majority of members wish for 
amalgamation the special general meeting 
must be called to vote on the Agreement. 

“A more definite decision at the special 
general meeting may go some way to 
reduce the doubt as to whether the Privy 
Council will approve the agreement for 
amalgamation.” 

The agreement for the amalgamation 
with the Institution of Civil Engineers was 
approved on the postal vote by a majority 
of 62 per cent. of the members voting and 
a majority of 52 per cent. of the members 
as a whole. 


£1M. BIRMINGHAM PRECINCT 
DEVELOPMENT 


Outline planning permission has been 
received and tenders are expected to be 
obtained by the early summer for a 
pedestrian precinct development at Perry 
Barr, Birmingham, for Central Land In- 
vestments, Ltd., a member of the Lynton 
Holdings Group of Companies. 

Plans provide for 55 shops with banking 
halls, department stores, showrooms and a 
restaurant surrounding a piazza with gar- 
dens and shelters, on a five-acre site at 
the junction of Walsall Road and the 
Birmingham Ring Road. A feature of the 
scheme, which is estimated to cost £1m., 
will be a central multi-storey tower block, 
120ft. high, and containing eight floors of 
offices. 

The architects are J. Brian Cooper and 
James A. Farquhar, of Birmingham. 
Quantity surveyors have yet to be 
appointed. 


MANGLA DAM TO START 
THIS YEAR 


Tender documents are due to be sent 
to approved contractors in about two 
months and work is expected to start 
before the end of the year on the main 
civil engineering contract for the Mangla 
Dam project, for the West Pakistan Water 
and Power Development Authoritv. 

The damwill be an earth fill embankment 
about 350ft. high, 14,000ft. long and con- 
taining approximately 70m. cu. yd. of 
embankment material. 

As previously reported, among the firms 
on the approved list of tenderers are the 
following: Taylor Woodrow (Overseas), 
Ltd.; Sir John Jackson, Ltd.; John Laing 
and Son, Ltd.; George Wimpey and Co., 
Ltd.; Gammon Engineers, Ltd.; Holland 
& Hannen and Cubitts, Ltd.; Raymond 
International (U.K.) Construction. Ltd. 
Consulting engineers are Binnie, Deacon 
and Gourley, Artillery House, Artillery 
Row, London, S.W.1. 


PROF. NERVI DESIGNS 
EDINBURGH GRANDSTAND 


Italian engineer-architect, Professor 
P. L. Nervi, has designed a grandstand- 
sports pavilion which Edinburgh University 
hope to erect at Niddrie Marischall on 
ground owned by the Corporation. 

In addition, it is intended to provide on 
the site an athletics arena, four rugby 
pitches, three cricket grounds, five hockey 
pitches, at least ten tennis courts and six 
soccer pitches. 
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FOR THE DIARY 


March 16 
Meeting of the Institution of Public Health 
Engineers at Caxton Hall, London, S.W.1, 
at 6 p.m. “Sanitation of Tall Buildings”, 
by R. T. Gillet, superintending public 
health engineer, Ministry of Works. 


March 20 
Meeting of the Faculty of Building (County 
of London Branch) at the Building Centre, 
W.C.1, 7 p.m. A lecture by a Fellow of 
the Royal Geographical Society on Ordnance 
Surveying. 


March 23 

Meeting of the Institution of Structural 
Engineers, 1! Upper’ Belgrave Street, 
London, S.W.1, 6 p.m. “Rubber Tyred 
Overhead Cranes—Their Influence on the 
— of Industrial Buildings”, by E. M. 
ewis. 


April 4 
Meeting of the Manchester and District 
branch of the Contractors’ Mechanical Plant 


Engineers, The Woodcourt Hotel, Brook- 
lands Road, Sale, Cheshire, 7.30 p.m. 
April 5 
North West branch of the Contractors’ 
Mechanical Plant Engineers, Stag Hot-Pot 
Supper, Reece's, Clayton Square, Liverpool. 
Tickets from committee members. 
April 6 
Meeting of the Yorkshire branch of the 
Contractors’ Mechanical Plant Engineers, 


Metropole Hotel, Leeds, 7.30 p.m. 
Meeting of the London branch of the Con- 


tractors’ Mechanical Plant Engineers, 
Hendon Way Hotel, Hendon Way, N.W.4, 
7.30 p.m. 

April 7 


Institution of Highway 
Engineers at 11 Upper Belgrave Street. 
London, S.W.1, 5.30 p.m. “Standards of 
Design for Rural Roads”, by I. A. Cram. 


Meeting of the 


April 8 


Annual general meeting of the Institute of 
Sewage Purification (Metropolitan and 
Southern Branch) at Friends House, Euston 
Road, London, N.W.1, 11 a.m., followed 
at 3 p.m. by talk: “Sewage Disposal in 
Russia,” by D. A. H. Price. 


April 10 


Meeting of the Hants. and Sussex branch 
of the Contractors’ Mechanical Plant Engi- 


neers, Black Dog Inn, Emsworth, 7.30 p.m. 
Discussion on insurances and __ safety 
precautions. 

April 19 
Quantity Surveyors General Meeting, 
R.LC.S., London. 6 p.m. “The Use of 
Cost Prediction as a Guide to Planning 


and Design,” by P. A. Stone, M.Sc.(Econ.), 
of the Building Research Station. 


April 26 
Annual meeting of the Institution of 
Mechanical Engineers, London. 

April 27 
Meeting of the Institution of Structural 
Engineers, 11 Upper Belgrave Street, 
London, S.W.1, 6 p.m. “Composite Con- 
struction in Germany,” by Dr. Ing. Konrad 
Sattler. 

May 2 


Annual general meeting of the Manchester 


and District branch of the Contractors’ 
Mechanical Plant Engineers, Woodcourt 
Hotel, Brooklands Road, Sale. 7.30 p.m. 


Annual general meeting of the Manchester 
and District branch of the Contractors’ 
Mechanical Plant Engineers, The Woodcourt 


DRIVING PRESTRESSED CONCRETE PILES 


Prejudice Among Engineers 


he is unfortunate that some engineers 
who have encountered the cracking of 
prestressed piles under easy driving con- 
ditions do not appear properly to have 
appreciated the situation”, stated Mr. S. V. 
Gardner and Mr. D. H. New in a Paper, 
“Some Experiences with Prestressed Con- 
crete Piles’’—presented at the Institution 
of Civil Engineers in London recently. 

“Because of familiarity through long 
experience the failure by cracking or other- 
wise of ordinary precast reinforced con- 
crete piles generally excites little 
comment”, they said. “The cracking of 
prestressed piles, however, especially un- 
der light driving conditions, is less easily 
understood and in consequence some 
engineers have developed a_ prejudice 
against their use, being content to accept 
the higher overall cost of normal reinforced 
concrete piles with little consideration for 
driving method and equipment” 

The authors said that the overall 
economy of prestressed piles demanded 
high-grade driving practice and equipment. 
They gave their particular recommenda- 
tions as follows: 

Select the heaviest hammer available, 
preferably not less than the weight of 
the pile. 

Ensure that the pile cap fits properly, 
the packing is in good condition, and the 
blow is delivered squarely. 

Ensure that the pile is not being 
strained by toggle bolts or other factors. 

Reduce the drop below normal when 
driving in easy conditions. 

Make careful observations on the first 
few piles on which to base bulk driving 
techniques. 

If, when all precautions have 
observed, tension cracking occurs, 
a still heavier hammer. 


been 
use 


Hotel, Brooklands Road, Sale, Cheshire, 
7.30 p.m, 
These recommendations follow  yood 


driving practice and do not involve any- 
thing elaborate or expensive. 

It is essential that ground conditions 
should be properly considered. These may 
well affect the design of both prestressed 
and normal precast concrete piles and 
there have been instances in which the 
existence of corrosive conditions was not 
appreciated until the piles had been 
delivered to site. 


IMPROVING PRE-WAR 
BIRMINGHAM HOUSES 


Another £250,000 is to be spent within 
the next twelve months by Birmingham 
City Council on the improvement of pre- 
war municipal houses by the provision of 
hot water supplies and wash-hand basins. 

Originally, over 25,000 pre-war houses 
were without a proper hot water system, 
and of these the great majority were also 
without wash-hand basins. Some further 
22,000 houses had obsolete fire grates, and 
of these about 4,000 lacked wash-hand 
basins. 

Recently, an effort has been made to 
speed up the provision of hot water systems 
and hand basins, and in April last a target 
of 2,000 houses per annum was decided 
upon. By making use of different types of 
installations, including not only the normal 
back boiler systems but also systems using 
gas and electricity, it is anticipated that 
in the twelve months ending March 31 the 
target of 2,000 installations will have been 
exceeded, and this has encouraged the 
Housing Management Committee to aim 
at 4,000 installations during the year end- 
ing March 31, 1962. 
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May 4 


Meeting of the London branch of the Con. 
tractors’ Mechanical _ Plant Engineers, 
Hendon Way Hotel, Hendon Way, N.W4 


May 25 


Annual general meeting and luncheon of 
the British Granite and Whinstone Federa- 
tion. 


Annual general meeting of the Institution of 
Structural Engineers, 11 Upper Belgrave 
Street, London, S.W.1. 


Visit of the Institute of Sewage Purification 
(Metropolitan and Southern Branch) to 
British Sugar Corporation, Peterborough, 
followed by a joint visit with members 
from the Midlands Branch to Peterborough 
Sewage Works. 


May 29 


Annual general meeting of the Hants. and 
Sussex branch of the Contractors’ 
Mechanical Plant Engineers, Black Dog Inn, 
Emsworth, 7.30 p.m. 


June 8 
Meeting of the London branch of the Con- 
tractors’ Mechanical Plant Engineers, 
Hendon Way Hotel, Hendon Way, N.W.44, 
7.30 p.m. 

June 16 
Dinner of the Contractors’ Mechanical Plant 


Engineers, Coventry Street Corner House, 
London. 


June 19 
Summer Meeting of the Institution of 
Mechanical Engineers, Glasgow. 

July 4 
Chartered Surveyors Annual Conference, 
University of Leicester, July 4-8. 

July 21 
Half-yearly meeting of the Midland Federa- 
tion of Building Trades Employers 


Trentham Gardens, Stoke-on-Trent. 


CHANCELLOR URGED TO CUT 
ROAD TAXES 


Ihe British Road Federation, has urged 
the Chancellor of the Exchequer to cut 
road user taxation by 30 per cent. in his 
forthcoming Budget. 


In a memorandum, the Chancellor is 
reminded that when petrol tax was raised 
in 1952 to 2s. 6d. per gallon, road user 
taxes yielded under £300 million a year. 
It has now more than doubled. And unless 
the rates are reduced, the forecast growth 
of traffic (from 9.7 million vehicles now to 
some 12 million in 1965 will swell the 
vield to some £800 million by the middle 
1960's. The Federation points out that 
these taxes bear heavily on all processes 
of production and distribution. 

The B.R.F. view is that capital spending 
on new and improved roads should rise to 
not less than £200 million within the next 
three or four years. Government road 
spending for all purposes would then reach 
the £250 million-a-year mark. That figure 
would still be more than twice covered at 
the proposed reduced road user tax rates. 


£9M, FREIGHT MODERNISATION 
SCHEME 


The Eastern Region of British Railways 
are to embark on a comprehensive freight 


modernisation scheme covering _ the 
Sheffield area. 
The £9m. “master plan” for a new 


marshalling yard and diesel depot at 
Tinsley, and a freight concentration depot 
at Grimesthorpe, will provide Sheffield 
with one of the busiest and most modern 
groups of freight installations — in the 
country. Work is expected to begin in the 
late spring and be completed by the end 
of 1964. 
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FIVE-STOREY HOLBORN BLOCK 
NEARS COMPLETION 


FIVE-STOREY building, with a 

HX total floor area of 43,000 sq. ft., is 
nearing completion on a site at 29-34 
Farringdon Road, London, E.C.1, for 
Calgary and Edmonton Land Co., Ltd. 
The building contrasts with the many 

Victorian-type structures in the vicinity, 
most of which have been adapted in vary- 
ing stages throughout the years to their 
present form. It is of reinforced concrete 
frame construction with solid concrete 
floors, brick and glass panel infilling and 
asphalted roof. There are showrooms at 
ground floor level and an area for car 





with the two main entrance doors and 
frames are in Afrormosia, oiled and with 
black finished hardwood recessed strips. 
Feature panels are in precast terrazzo, and 
windows to the upper floors are metal 
framed with heavy section pressed steel 
sills. 

There are two lifts servicing all floors, 
one passenger and one goods. The 
passenger lift accommodates eight persons, 
having a speed of 200ft. per minute. The 
goods lift, carrying a maximum loading 
of 30cwt., has a travelling speed of 100ft. 
per minute. 


The building under construction 


parking is also provided, A feature of the 
design is the provision which has been 
made for a large amount of natural light- 
ing. 

External brick facings, which occur 
mainly in panels under windows and in 
panel infilling to the rear elevation, are in 
Uxbridge Brown Flint facing _ bricks. 
Finished with a deep recessed joint they 
form an attractive clear cut feature in 
contrast with the light, stone dust based, 
paint finish to the external exposed 
columns and beams. The large ground 
floor showroom window frames, together 


There are two main entrances, one to 
Farringdon Road and the other to Greville 
Street, which together with the foyers are 
paved with terrazzo, and two main stair- 
cases serving the industrial section of the 
building are paved with granolithic and 
main floors are in industrial asphalt. 
Access for goods is from Saffron Hill, at 
the rear, and on to a loading bay leading 
directly to the goods lift entrance. 

The architects are Arthur Swift and 
Partners, 21 Upper Grosvenor Street, 
London, W.1, and the contractors are 
Tersons, Ltd., 4 Dollis Park, N.3. 


BRITISH STANDARDS 


Kibre Building Boards’ Revision 


\ ITH the present-day need for rapid 

building methods and_ effective 
thermal insulation and sound control, the 
revision (B.S.1142:1961) of  B.S.1142. 
‘Fibre building boards’ is timely. 

The new edition of this British Standard 
is in step with modern production tech- 
niques and, as far as possible, with inter- 
national practice. The discussions of a 
Technical Committee of the International 
Organization for Standardization (ISO) 
which is studying fibre building board, have 
been taken into account. 

As in the previous edition, dimensions, 
quality requirements and tests are specified 
for the following types of fibre building 
board: insulating board, bitumen-bonded 
insulating board, homogeneous fibre wall- 
board, laminated fibre wallboard, medium 
hardboard, standard hardboard and tem- 
pered hardboard. It says much for the 
Previous edition that the changes made, 
though important, are few. 


Definitions have been brought up to 
date, to take account of developments in 
manufacturing techniques, and the defini- 
tion of fibre building board follows a draft 
ISO recommendation. The minimum den- 
sities of standard hardboard and tempered 
hardboard have been increased, as have the 
mean breaking loads and moduli of rupture 
of insulating board, standard hardboard 
and tempered hardboard. 

The drying temperature in the thermal 
conductivity test has been reduced to con- 
form to international practice. 

It is made clear that boards may, if the 
supplier wishes, be marked to indicate that 
they comply with the standard and the 
requirements for marking flame-retardant 
boards have been made more specific. 
Price 6s. 

Copies of this British Standard may be 
obtained from the British Standards Insti- 
tution, Sales Branch, 2 Park Street, 
London, W.1. 
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TENDERS FOR LUBRICANTS 
To the Editor of “The Contract Journal.” 


Sir.—Through the medium of the 
Journal we should like to put before local 
government officers responsible for issuing 
tenders for lubricants the following com- 
ments which we consider would be helpful 
both to local authorities and to the oil 
companies: 

1. Tenders should not be issued for 

proprietary brands of oil. The best 
method is to give detailed informa- 
tion on the plant or vehicles for 
which lubricants are required. Local 
authorities can rely on oil companies 
not only to supply lubricants suitable 
for their equipment—in many cases 
grades approved by the manu- 
facturers—but also to keep the total 
number of grades to a minimum. 
If specifications are issued they 
should be clear and understandable 
and the standard test method 
applicable to each characteristic 
should be stated. 

3. In recent years it has become the 
habit of certain public bodies to issue 
tenders for lubricating oils embody- 
ing minimum technical requirements 
to Government or Service Depart- 
ment specifications. The standards 
set by Service Departments are based 
on conditions which must cover 
extremes quite unlikely to be en- 
countered in normal goods or 
passenger services in this country, 
and it does not follow that civilian 
requirements are best met by Service 
lubricants. 

4. Samples should not be requested in 
the first instance but should only be 
asked for from those companies 
whose tenders are considered to be 
on the short list. 

5. No tender should require the supplier 
to state the additives employed as 
this is purely a matter for the com- 
pany concerned. 

6. Tenders are often contradictory in 
that specifications are issued, coupled 
with a proviso that the oils must be 
suitable for specific engines or equip- 
ment, despite the fact that the specifi- 
cations are at variance with the 
equipment manufacturers’ own 
recommendations. 

_ The National Lubricating Oil and Grease 
Federation ask that local government 
tenders for lubricants be re-examined and 
perhaps these main points could be 
studied. The Federation would be pleased 
to receive any questions from local authori- 
ties and to give every possible assistance. 


Yourts, etc., 
E. ATTWOOD, 
President, 
National Lubricating Oil and 
Grease Federation, 
London, E.C.3. 


tN 


REPORT PLANNED ON DAM 
PROPOSAL 


The construction of a dam in South 
Australia has been referred to the River 
Murray Commission for early examination 
and report. The Commission represents 
the Federal, New South Wales, Victorian 
and South Australian Governments, and 
controls the various conservation works 
along the course of the River Murray and 
the allocation of its waters between the 
three States. 

The site recommended for the dam is 
12 miles from South Australia’s border 
with New South Wales and Victoria. The 
estimated cost is £A14,000,000. The object 
of the dam is to store the water which now 
runs to waste into the sea and to divert it 
for irrigation and domestic supplies. 

The River Murray water is already drawn 
off by pipeline to supply the rocket range 
town of Woomera and the industrial town 


of Whyalla on the western side of Spencer 
Gulf. 
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Proved over five years 
and millions of miles 
on British roads 
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Performance is the best proof you can get. Reliability 
And with Goodyear 3-T Nylon truck tyres the — a -e ee wnt gives 
ee extra stamina, reliability an 
facts speak for themselves. Britain's haulage protection, ends delays. 
men have proved that these rugged tyres 


Mil increased 
outwork, outlast all others. That's because es 


Both big-fleet owners and one-vehicle 


they are built with nylon cord triple-tempered men report greatly increased 
by the exclusive Goodyear 3-T process for os —— 
unequalled strength and stamina. The verdict ene ere 


is unanimous—3-T Nylon truck tyres pioneered More remoulds 
f b bl Miracle-strength 3-T Nylon carcass 
and perfected by Goodyear, are unbeata - resists heat, shock and moisture 
—performance proves it. to give maximum remouldability. 


GOooDsY 


PIONEERS OF NYLON TYRE DEVELOPMENT 
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33RB, No. 7791, fitted Dragline and Crowd Shovel 
Equipments. Recent overhaul. Complete with 
large quantity of Spares £5,250 
54RB, 21800 Series, Face Shovel Equipment. 

Excellent condition £11,000 | 
33RB Dragline Jib and l4yd. Bucket £125 | 
19RB Skimmer Bucket. Excellent condition £75 | 


BATCHING PLANT 
20-ton Portasilo, new June, 1956, complete with 

pullwey, aeration unit and _ batch counter. 

Repainted and in first-class condition £425 

14 cu. ft. Road Machines Twin Bucket Swing- 

Batcher. Checked over, shot-blasted and repainted £140 


SELECTED ITEMS FROM STOCK :— 
EXCAVATORS 
ei 
2 





TV omeal 


SHOVELS AND TRACTORS 


i ca oe iit ae iv“. IS THE TRIANCO EFFICIENCY 


works rebuild £900 


Cees. "case on nee s4250 RATING SO OUTSTANDINGLY HIGH? 


County Tractor, with Bray Hydraulic Equipment £450 








Fiat 55L Dozer, 1953. Good condition £825 
PUMPS The cost of a boiler can never be measured 
2in. Sykes or Ransomes Centrifugal, J.A.P. petrol in terms of initial outlay—it is how much 
engines from £20 it costs to operate and how efficiently it 
3in. Sykes or Wickham Centrifugal and Lift and oe P ; y 
Force. Petter or Coventry Victor diesel does its job that counts in the long run. 
engines ; from £95 This is why so many heating engineers 
3in. Johnson, Millar or Sykes Centrifugal and recommend the installation of a Trianco 
Lift and Force, Petrol engines from £50 1 eeacth ri ‘id 
4in. Pegson Centrifugal, with Lister diesel engine. Boiler . . . they know it per es 
Very good condition. Choice of three £125 automatically controlled heating with the 
fin, Sykes Diaphragm, with reconditioned Ruston greatest efficiency and economy. Years of 
diesel engine. Excellent order £135 aie andi abead by Tri: 
5in. Vacseal Centrifugal, with 400-440/3/50 motor. research and development by irianco 
Capable of handling high proportion of sand Engineers have perfected a heat exchange 
and slurry — a ; £165 attaining peak efficiency with either solid 
6in. Sykes Centrifugal, with Ruston diesel engine. ' : sah las : ace aad 
Very good condition. Choice of two £150 fuel or oil. This, coupled with Trianco 
craftsmanship, means low operating costs, 

HOISTS plus years of trouble free service. 
5ewt. Ace Electric Scatfold Hoist £45 Tri ae BS . e 
. : : rianco Solid Fuel Boilers from 50,000 
Sewt. BJH.C. Saga Electric Scaffold Hoist £45 ‘ion B.tu. Trjanc om 
l0cwt. Wickham Static, Ruston Diesel. First-class B.t.u. to 2 mi _—" -t.u. i rianco 
condition £145 Oil Fired Boilers from 100,000 B.t.u. 
IScwt. Ace Electric Static Hoist, 54ft. mast £155 iHli 

es : to 3 million B.t.u. 
15/20cwt. B.H.C. Centre-slung Hoist, Petter . 
Diesel. Overhauled and repainted £295 


Number of Rollover and Bottom Discharge Skips 
available. Details on application. 





MISCELLANEOUS 

2}/4-ton Greens Diesel Roller. Recent overhaul £450 

10-ton King Overhead Travelling Crane £275 

IScwt. Liner Roughrider Dumper. Petter Diesel. 

Checked over, repaired where necessary and 

repainted. First-class condition. Choice of four £175 

10-ton Pullen Wobbly Wheel Roller, tyres and 

body in very good condition £450 

Johnson Low Band Loader £295 | 

Eimco Rocker Shovels Offers | 

a Wagon Drill £150 

armanco Horizontal Drill £125 r ; ochur, ‘beci fications 
Vibrosoil Junior Compactor, J.A.P. Petrol £125 Wie for SRO Ak SON Te ee ne 
Dalli Handscraper. First-class condition £215 


TRIANCO LTD., IMBER COURT, 
GREENHAM EQUIPMENTS LTD. ST MoLesey, super, 


CLAYTON ROAD, RUISLIP ROAD, GREENFORD, MIDDLESEX EMBERBROOK 3300 (8 LINES) 
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ALES PLANT REGISTER, tTtTo 
OFFER FOR IMMEDIATE SALE: 
CRANES: 

JONES KL15 1Scwt. MOBILE, Diesel, pneumatics, 

1957, good working order, £650. 


TAYLOR 2-ton JUMBO JUNIOR, Diesel, 
good working order, £950. 
DARLINGTON 2'4-ton HI-MOBILE, 

pneumatics, good condition, £675. 
NEALS NM 2-ton MOBILE, 35ft. Jib, Ruston Engine, 
1951, pneumatics, £1,000. 
JONES KL22 2-ton MOBILE, 24ft. Jib, on pneumatics, 
registered 1954, £875. 


pneumatics, 


1957, petrol, 


JONES KL44 MOBILE, 1951, 24ft. Jib, good condi- 
tion, £1,850. 

SMITH 5-ton DIESEL MOBILE, SOft. Jib, solids, 
£1,500. 

BUTTERS 5S-ton ELECTRIC DERRICK, 75ft. Jib, good 
condition, £650. 

ANDERSON-GRICE 5-ton STEAM DERRICK, 110ft. 
Jib, good order, £1,000. 

JONES KL66 6-ton DIESEL MOBILE, 30ft. Lattice 
Jib, pneumatics, 1952, first-class order, £4,575. 


LORAIN MC3 7'2-ton LORRY MOUNTED, 60ft. Jib, 


Cummins Diesel, pneumatics, £4,950. 

BUTTERS 7-ton ELECTRIC DERRICK, 120ft. Jib, 
Bogies and Bowsill, 1951, £4,400. 

COLES 10-ton CRAWLER CRANE, 2 Jibs included, 


lifts S'2 tons at 20ft. radius, very good condition, 


£2,950. 
BROWNING 12'2-ton LORRY MOUNTED, 60ft. Jib, 


6LW Gardner, pneumatics, good working order, 
£5,500. 
MORGAN 10-ton Single-motor ELECTRIC DERRICK, 


120ft. Jib, Bogies and Bowsill, £4,950. 

COLES 12'2-ton MOBILE, 60ft. Jib, on pneumatics, 
November, 1958, £6,500 

BUTTERS 10-ton Oil-fired STEAM DERRICK, 120ft. 
Jib, good working order, £3,850. 

MORGAN 15-ton STEAM DERRICK, 120ft. Jib, new 


1958, on bogies. Price on application. 

COLES 20-ton FULLY MOBILE, 40ft. Jib, new 1956, 
on pneumatics, very good order, £10,000. 
COLES 40-ton LORRY MOUNTED, new 1954, in very 

good condition. Price on application. 
PINGON P20 and P40 CLIMBING and P60 TRAVEL- 


LING TOWER CRANES, new 1958. Attractive 
prices. 

RECORD 607 TOWER CRANE, 3-ton, 92ft. Jib, new 
1960, £4,600. 

BUILDMASTER SK25N CLIMBING, 1960. 

JULES WEITZ G1S-20 TOWER CRANE, 1953. 


FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 
AND HIRE — SEND FOR VALES FREE PLANT 
REGISTER. 


Further details: 14 Lower Grosvenor Place, London, 
S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 


oR SAL E. 
Irion FORKLIFT, newly reconditioned, £1,500 
CRANOMOBILE, 4-ton, £750. 
Mercury FACTORY TRUCK, £45. 
GEORGE BRISTOW, LTD., 
Manorgate Road, Kingston. KIN 3336. 


OR SALE, HDS5G 1955 TRACTOR SHOVEL, Thames 
Trader 7-ton TIPPER, steel body. Both in good 
working order.—tTel.: ViKing 2486. 


SLOGGETTS PLANT HIRE 


ROLLERS OF ALL TYPES 


2 Burtons Road, Hampton Hill, Middx. 
Telephone : Teddington Lock 1138/9 


tH 














RAILS FOR SALE 

100 tons New Slightly Defective B.H. Rails, 95 Ib. yd., 
chiefly 60ft. 

100 tons Slightly Defective F.B. Rails, 110lb. yd., 
chiefly 60ft. lengths. 

200 tons Good Second-hand 8.H. Rails, originally 
8S5ib. yd., B.S. Section, chiefly 60ft. 

200 tons Second-hand Bull Head Rails, 90/95Ib. yd., 
chiefly 44ft. Gin. lengths. 

100 tons New Perfect F.B. Rails, 7Sib. yd., R.B.S., 
chiefly 40ft. lengths. 

600 tons Unused but Stock Rusty F.B. Rails, 7Sib. yd., 


R.B.S., chiefly 30 36ft. 

tons New Slightly Defective F.B. Rails, 80lb. yd., 
Revised B.S. Section, lengths chiefly 40Oft. 
tons Second-hand Coach Screws, 63gin. x 
Standard Railway Pattern 


100 
30 


17gin., 


S50 Tons Mild Steel Flat, Sin. x '2in., New but Stock 
Rusty, 15ft. to 26ft. chiefly 

300 tons Good Second-hand Re-layable B.H. Rails, 
90/95ib. in 45ft. lengths 

700 tons Good Second-hand F.B. Rails, 75ib. yd., 
R.B.S., chiefly 36ft. lengths. 

150 tons Good Second-hand F.B. Rails, 60lb. yd., 
O.B.S. Section, in 40/45ft. lengths. 

170 tons Good Second-hand F.B. Rails, 75ib. yd., 


O.B.S. Section, in 30/36ft. lengths. 
Ward's also have large stocks of all classes of other 


Railway Materials. 
ALBION WORKS - - - - SHEFFIELD 


Telephone: 26311. 






| 
| 
| 
| 
| 


THE CONTRACT JOURNAL 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


LANT HIRE. 
We supply on ane types of Contractors’ 
lant. 
COMPRESSORS: 
Towing or Mobile, 1 2-, 4- and 6-tool. Com- 
plete with standard tools and also steel rail 
saws, nut runners, drill, etc. 
CONCRETE EQUIPMENT: 
Mixers—-S/3'2 to 42/28 cu. ft 
Vibrators—Poker and Screed type. 
DUMPERS: 
15cwt. to 3 cu. yd. 
EXCAVATORS: 
All types and Earthmoving Equipment 
CRANES: 
Portable, Mobile and Lorry-mounted, 15cwt. to 
25 tons. 
DERRICK CRANES: 
S-ton Electric—120ft. Jib 
7-ton Steam —100ft. Jib 
7-ton Electric—120ft. Jib 
10-ton Electric—120ft. Jib. 
15-ton Electric—120ft. Jib 
PILING PLANT 
Pile Frames 45ft. to 60ft., and ali types of Piling 
Equipment. 
HOISTS 
Scwt. to 25cwt. 
ROAD ROLLERS 
2'2-ton to 10-ton 
Vibrating Rollers—6'»cwt 
LIFTING TACKLE: 
Chain Blocks, Gantries Derrick Masts and 
Winches. 

We shall be pleased to receive your inquiries for 
any item not shown, as it may be available at the 
time of your requirements. Certain Plant is also open 
for SALE. 

PLANT HIRE SERVICE (LONDON), LTD., 
1 Chatheld Road, London, S.W.11. BATtersea 9218. 

CR SALE, J.C.B. EXCAVATOR on Fordson with 

Major Loader. This machine has been extensively 
overhauled, cleaned and repainted, and is in excellent 
condition throughout Price £775.—-PLANT REPAIRS 
(BRISTOL), Fox Road, Bristol, a Telephone: 
Bristol S-6009 (2 lines). 

I1TCHELL'S PLANT SERVICES, LTD., 

can always offer an excellent range of used 
Weatherill Hydraulic or Chaseside MECHANICAL 
SHOVELS. Price to suit all users.—Write or ‘phone 


Enfield, Middlesex. HWHOWard 3493. 


OR SALE.—We have a few DRAGLINE BUCKETS 
for Lima or similar machines, 3'2yd., 2'2yd. and 


Palmers Lane, 


2yd.. complete with Dressings. 
PLANT SALES, LTD., 
25 Castlereagh Street, London, W.1. PAD. 2663/5. 
HAMES VALLEY PNEUMATIC, Pneumatic Tool 
Specialists.——-Complete RECONDITIONING SER- 
VICE for all makes of tool.—South Lodge, Sunbury 
Park, Sunbury-on-Thames, Middx. Sunbury 3168. 
EW 22RB EXCAVATOR for immediate HIRE. 
Dragline or 7Oft. Crane Equipment. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


MARSH PLANT 
mam WW 


HAMPSHIRE AND WEST SUSSEX 


DISTRIBUTORS 





NEW PLANT FOR SALE EX STOCK: 
New J.C.B. 4 Hydraulic EXCAVATOR...£2,780 
New Broomwade WR120 Two-tool COM- 
PRESSOR £1,050 


SECOND-HAND PLANT: 
Choice of two J.C.B. HYORA-DIGGA/LOAD- 
ALL 65; both with Heavy Duty Front Axles, 
extensive selection of equipments. Priced 
from £1,550 
).C.B. HYDRA - DIGGA / COUNTERWEIGHT, 
1959 machine, resprayed and ready for work 
—a carefully used machine . £1,500 
RUSTON-BUCYRUS 10RB, 15000 _ Series, 
fitted Skimmer /Backacter £1,400 
RECORD TOWER CRANE, 1959 machine, 
40ft. high, 4cwt. at 34ft. radius, Petter Diesel, 
hardly used .. £850 
).C.B. Mk. 1 Hydraulic EXCAVATOR, with 
Major Front-end Loader, mid-195S machine, 
with 18in. and 30in. Buckets and Bulldozer 
Blade £650 
ALLIS-CHALMERS HD7, G.M.C.  2-stroke 
Diesel Engine, Gar Wood Hydraulic Bull 
Angiedozer, P.C.U., ready for work £525 
CHASESIDE Syd. DUMPER, Fordson Diesel, 
Cab, good condition £450 
C.P.T. 2-tool Lorry-mounted COMPRESSOR, 
mounted on Karrier Bantam Chassis £400 
Various CONCRETE MIXERS, from 14/10 to 
S/3'2. Prices from > £40 


For HIRE — SALES — SERVICE 
‘Phone: EMSWORTH 2032-2634. 


MARSH PLANT 
& MACHINERY CO., LTD. 


SOUTH STREET, EMSWORTH, HAMPSHIRE. 
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YDRAULIC EXCAVATORS, 

j.C.B. 4 Demonstration Machine, approx, 300 

hours’ work, new November, 1960, £2,400, 
J.C.B. HYDRA-DIGGA/LOADALL, new February, 


1960, £1,795. 
).C.B. February, 


HYDRA-DIGGA/LOADALL, new 
J.C.R. HYDRA-DIGGA and Counterweight, new May, 


1959, £1,450. 


1958, £875. 

J.C.B. HYDRA-DIGGA and Counterweight, new 
March, 1959, £995. 

John as 12/18 TRENCHER, Dorman Diesel Engine, 


Aveling Self-hauling TRENCHER, 11in. and 18in., £95. 
4-ton Aveling-Barford ROLLER, £450. - 
6'2-ton Greens ROLLER, £795. 
10-ton Greens ROLLER, £1,200. 
8-ton Marshall ROLLER, £785. 
Le Tourneau 4yd. SCRAPER, £250. 
DOUBLE SWING WEIGHBATCHERS, £130. 
Please send for our list. 
HUBERT C. LEACH, LTD., 
High Street, Cheshunt, Herts. Waltham Cross 25161, 


Fo HIRE and SALE: ARMSTRONG-WHITWORTH 
PNEUMATIC POKER-TYPE CONCRETE 
VIBRATORS. 

We are distributors for all types of Armstrong. 
Whitworth Pneumatic CONTRACTORS’ TOOLS, includ. 
ing Concrete Breakers, Light Picks, Clay Diggers, Rock 
Drills, Pumps, Backfill Rammers and Tampers, Hoses 
and Accessories. We hold a large stock of Spares ang 
can give a 48-hour repair service. New and Second. 
hand Air Pumps COMPRESSORS for SALE. Send for 
list. 

HUBERT C. LEACH, LTD., 131 High Street, Cheshunt, 

Herts. Tel.: Waltham Cross 25161 (5 lines), 


iR COMPRESSORS FOR SALE, 
Two Bellis and Morcom 2,450 c.f.m., 100 p.s.i,, 
$50-h.p. motor; 1,110 c.f.m. Holland Rotary; 600 
c.f.m. Broomwade EH251; Broomwade S00 .f.m,, 
EH251; 400 c.f.m., EH245; 300 c.f.m., EH240: 
200 c.f.m., 023: 800 c.f.m., D021, new 1950; also 
numerous others of all makes; and AIR RECEIVERS 
from lft. to 9ft. dia., 100Ib. to 1,000Ib., w.p. 
FRED. WATKINS (ENGINEERING), LTD., 
Coleford, Glos. ‘Phone: Coleford 2271/2. 


OR SALE, Consolidated Pneumatic Portable COM. 


PRESSORS, Model 125, powered by _ Ruston 
3VRO Diesel Engines, in good working condition, as 
taken from hire fleet. Prices from £100.—DOUGLAS 
HIRE CO., LTD., Greenhough Road, Lichfield, Staffs, 
Tel. 2287. 

ULL DOZERS, MECHANICAL LOADING 

SHOVELS and TRAXCAVATORS, etc. TIPPING 


LORRIES, 5/7-ton, for HIRE.—HENRY FROUD, LTD., 
Primrose Wharf, Tunnel Avenue, Greenwich, S.E.10. 
Telephone: GREenwich 0072-3. 


VAILABLE FOR HIRE: EXCAVATORS, 
DOZERS, DUMPERS, MIXERS, Coles CRANES, 
All classes of LORRIES, including Low-loaders 


AMEY'S AGGREGATES, LTD., 
Lower Wootton, Boars Hill, Oxford. Oxford 3542. 


ANTED, TD24 
Write Box P.3765, 


WELDERS 


1958 


300 amp. LINCOLN PORTABLE 
DIESEL SETS 


Very Keen Rates—For Long Term Hires 


MOORE’S PLANT LIMITED 


105-129 MARKFIELD ROAD, N.I5 
Phone: TOTtenham 0401/8 


MECHANICAL ENTERPRISES LID., 


PLANT FOR HIRE 


LAND ROVERS - DUMPERS 34 cu. yd. 
4x 4 POLE CARRYING TRUCKS 
4x 4 TOWER WAGONS -_ TIPPERS 


BULL- 


etc. 


** The Contract Journal.” 














4x 4 GS TRUCKS « VANS, 5 cwt.-2 ton 
SHAWNEE DIGGERS, etc. * SMALL PLANT 


PORTSMOUTH (A3) ROAD, 


SURREY 


Phone: RIPLEY 3122-4 


SEND 








CAMBRIDGE 


Modern Diesel 


COMPRESSORS 


EXCAVATORS 
TRENCHERS 
BULLDOZERS 





HIRE—SALES—SERVICE 


Re Lek 


LTO. 





146 HILLS ROAD, CAMBRIDGE. Phone: 87519 


Modern Diesel 


ROLLERS 


DUMPERS 
MIXERS 
PUMPS, ETC. 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


—_—_— 
ORRY-MOUNTED CRANES FOR SALE. 
Coles 6-ton Jason, 30ft. Cantilever Jib. 

10-ton Remus, 60ft. Strut Jib. 

10-ton Centaur, 40ft. Cantilever Jib. 

20-ton Atlas, 8Oft. Strut Jib. 

Coles 40-ton Colossus, 120ft. Strut Jib. 

guston 15-ton Transit, 8Oft. Strut Jib. 

All in excellent order, and can be inspected by 

arrangement. 


write Box P.3779, ‘‘ The Contract Journal.” 


ELMAG Diesel PILE HAMMERS for HIRE . 

Our fleet of these fine machines is the biggest 
in Britain. Models DS, D012 and D22 available with 
wpe suspended leaders and leg guides; sultable for 
driving any section of piles. Also G17T Delmag 
PILE FRAME, with Turntable. 

DUDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252 


CoRTR ACTORS PLANT FOR 41RI 


Coles 
Colen 
Coles 


HIRE. 

EXCAVATORS, TRAXCAVATORS, BULLDOZERS, 
zton Diesel ROLLER, 5S-ton Mobile CRANES, 
MONORAIL TRANSPORTER EQUIPMENT, VIBRA- 
TORY ROLLERS, COMPRESSORS, MIXERS, PUMPS, 
etc—Plant Dept... WM. TOWNSON AND SONS, LTD., 
Higher Swan Lane, Bolton. Tel.: Bolton 62121. 


‘—7ORKING in the Lancs. and Cheshire area? 

Woolfenden’s are your MOBILE CRANE people. 

Light or heavy Lorain, Michigan, Quick-Way, Neals 

its up to 30 tons. Boom lengths to 150ft. 

WOOLFENDEN'S, 

Anheld, Liverpool, 4. Tel: Stoneycroft 3755/9087. 

LANT HIRE: Earthmoving, Site Clearance, 
P Excavations for Roads, etc. 
DOUGLAS HAMILTON, LTD., 

Tunbridge Wells. Telephone: Southborough 1538. 


A AOBILE CRANES for SALE, HIRE and SPARES: 
Coles, Ransomes, Morris, etc.—ROBERT DIXON, 


LTD., Authorised Coles Repairers, Hunsdon, Herts. 
Tel.: Stanstead Abbots 301/3. ; : . 
JANTED,. ALL TYPES OF CLETRAC 


TRACTORS, any condition.—State Serial No. 
and price required.—C. J. THORNE AND CO., LTD., 
Uckfield, Sussex. Telephone 178 (3 lines). 

OR SALE, a good modern Lima 2400 


with both equipments, and in very good order. 
PLANT SALES, LTD., 25 Castlereagh Street, London, 
W.1. Telephone: Paddington 2663/5. 


ANTED, D4, with Blade (without engine); or 
consider any make Bulldozer suitable occasional 


use. Also require small DUMPER. — WHITEGATE, 
Talybont, Merioneth. ‘Phone: Dyffryn 226. 
ANTED, reasonable price, 6in.-8in. Diesel 


CONCRETE PUMP. 
Write P.3766, ‘‘ The Contract Journal.” 


RACKSON TD9 SWING CRANES, choice of three 
at £475 each for quick SALE. — Write Box 
?.3776, ‘‘ The Contract Journal.” 





SECOND-HAND 


BARGAINS 


).C.B. HYDRAULIC EXCAVATOR 
mounted on Fordson 4D Diese! Tractor, 
complete with Major Loader, Face 
Shovel Equipment, Backfilling Blade and 
18in. Backacter Bucket. Operator's cab 
and lighting. A very good runner: in 
sound order snnns £680 


1954 


1958 |.C.B. HYDRA-DIGGA, late type 
Hydraulic Excavator, mounted on Fordson 
4D Diesel Tractor, complete with 18in. 
22in. Backacter Bucket. Operator's cab 
and lighting set. Regularly serviced and 
in good working order. One owner 
only ‘ £820 


1958 j|.C.B. HYDRA-DIGGA LOADALL 65, 
late model all-hydraulic machine, mounted 
on Fordson 4D Diesel Tractor. Complete 
with all equipment and Backacter Bucket. 


Operator's cab and lighting. This machine 


has been operated in our Plant Hire 
Service and maintained by our own staff 
In very good condition and subject to 
any trial. Ref. 1278 £1,050 
1959 Jj.C.B. HYDRA-DIGGA/LOADALL 65. 
A similar machine to Ref. 1278 above, 
and still in operation in our Plant Hire 
Service. A well maintained viece of plant 
subject to any trial. Ref. 1275 £1,350 
from 


sungmary 


w. C. YOUNGMAN LIMITED 
Wandsworth Works, Wandsworth Road, S.W.8. 


Telephone: MACaulay 2233. 








ONTRACTORS' PLANT FOR HIRE. 
New Motorised PAYSCRAPERS 
HIRE (22 cu. yd.). 

BTD6, TD14 and TD18 TRACTORS, fitted with Drott 


BTD6, B8TD20, TDS, 1014, TDI8 and TO24 | 
TRACTORS, with Buligraders and/or Scrapers. | 
TO18 TRACTORS with Pipe-laying Equipment. | 
1ORB. 19RB and 22RB EXCAVATORS, with al! | 
Equipments. | 
First-class machines and operators, backed 
by finest field service in Great Britain. 
Generous transport terms to all parts of England. 
LUMLEY (PLANT), LTD., 
Stratford-on-Avon 4242, Ashford (Middx.) 4191, 


| 
| 
| 
Cardiff 33572. 


for immediate 


Tre Priestman Wolf EXCAVATORS, Mk. IIIB, 1953 
_and 1954, each with Dragshovel and Skimmer 
Equipment, Dorman Engines. Plant can be inspected 
at S.S.H.A., Ltd., Greenfield Depot, Burnbank, Hamil- 
ton, Lanarkshire.—All quotations to the Secretary. | 
15/21 Palmerston Place, Edinburgh, 12, in sealed | 
ore marked ‘Sale of Plant,"’ by 12th April, 


ANTEO_ 

CRAWLER TRACTORS and Gulldozers anv 

condition; also Parcels of Soares for same Promot 
cash and collect. 

SPARE PARTS available for TD6, 9, 14 18 Caterprira. 

02. D4, Fowler VF, FD3, Aliis M and County 

ROBIN BOSWORTH, 
Stoke Saint Milbro 237. Nr. Ludiow Shropshire 


ANTED, FORK LIFT TRUCKS. to e ton | 

capacity, Petro! or Diesel, any condition Cash 
vn inspection. We offer reconditioned machines in 
PART EXCHANGE and HIRE FORK LIFTS for all 
eurposes.— FRED WATKINS (ENGINEERING), LTD.. 
Coleford, Glos Telephone’ Coleford 2271 5 


OR COMPRESSOR HIRE SERVICE.— | 
From 1-tool to 12-tool (70 c.f.m to 625 c.f.m 
t.a.d.). Lorry-mounted and Portable Full range of 
Pneumatic Tools.—HUBERT C LEACH. LTD., High 
et. ow Herts Tel.: Waltham Cross 25161 
nes). 


OR SALE, Coventry Climax FIRE PUMP, without 
Road Trailer, mounted on two wheels, immacu- 
late condition. Offers —BRITANNIA PLANT, LTD., 


Hayricks Wharf, Tewkesbury Road, Cheltenham. 
"Phone 56167. 


ANSOMES AND RAPIER 410 EXCAVATOR, fitted 
with Perkins P4 Diesel Engine, Skimmer and 
Backacter Equipment. in good working order, £550. 
toes: VASS, LTD., Ampthill, Bedford. Tel.: Ampthill 
OR SALE, STEEL SHEET PILES. Various sections | 
and lengths. 
DUDLEY VALE, LTD., 
Place, London, S.W.1. ViCtoria 0252. 


Tel 


»-ton 


3 Buckingham 


erton 


USED LOADER DEPARTMENT 
RELIABLE USED MACHINES 


AVAILABLE AT FELTHAM 
a 


HYDRAULIC LOADING SHOVELS: 


CHASESIDE DIESEL SOO, 
order. One owner, 
(parts and 
available). 
wheel and 


1957, in really good 
one driver, well maintained 
instruction books and service log 
Four good tyres, plus spare front 
tyre. A thoroughly good recom- 

ta £985 


mended machine at 


MERTON 
Diesel 
bucket. 


RSO Two-way LOADER, 
Engine, double-acting rams, 1 
A first-class machine at 


1957, 
cu. yd. 
.. £795 


WEATHERILL DIESEL 2HCR, 
checked over, 
Sayd. bucket 


1954, thoroughly 
painted, with good tyres and 


WEATHERILL DIESEL 4H OVERLOADER, 
1956, carefully overhauled and in excellent 





working order, %4yd. bucket, good tyres and 
paint / .£675 


1957 COUNTY SPECIAL FORESTRY /SWAMP 
TRACTOR, fitted 30in. tracks and Boughton 
Winch. 800 hours work only. Excellent con- 
dition. New price £2,800. Offered at £1,050 


Full particulars from: 


MERTON ENGINEERING CO. LTD. 


Faggs Road, Feltham, Middlesex 


Telephone: Feltham 3045-8 





J J). JOHNSTON AND COMPANY, LTD. 

° OFFER FOR HIRE 

Neals QM 4/6-ton capacity MOBILE CRANES 
24 40ft. Jibs, heavy duty tyres. 

KL44 MOBILE CRANE, 30/40ft. Jib,, 

matics. 

Rapier S-, 6- and 7'2-ton capacity MOBILE CRANES. 

Neals G 1Scwt. capacity PORTABLE CRANE. 

jules Weitz GISHVA TOWER CRANE. 

Drott 1 cu. yd. TRACTOR SHOVELS. 

Rapier 33 cu. yd. Crawler-mounted EXCAVATORS, 
all equipments. 


Jones pneu- 


DUMPERS, 1Scwt. to 22'2cwt. capacity. 
COMPRESSORS, 2- and 4-tool, portable and lorry- 
mounted. 


CONCRETE MIXERS, 5/3'2 to 14/10 cu. ft. capacity. 
SWING WEIGHBATCHERS, 14 cu. ft. Double Bucket. 
Rapier Centrifugal PUMPS, 2in. and 4in. 
Wickham Diaphragm PUMPS, 3in. and 4in. 
Stothert and Pitt 6'2cwt. Vibrating ROLLERS. 
Johnson Poker VIBRATORS, 1'2in. to 3'2in. 

271 Uxbridge Road, London, W.12. 

Tel.: Shepherds Bush 6941. 


OAD ROLLER SALE. 
6/8-ton Aveling-Barford, Diesel, Scarifier, etc., 
£1,150. 
7'2-ton Greens P/TVO, checked and sprayed, £650. 
5-ton Aveling-Barford, Ruston Diesel, £525. 
6-ton Aveling, Horizontal, single-cylinder, 
£525. 
4-ton Aveling PT4, Petrol, ex Ministry, £475. 
2'2-ton Wallis-Steevens, Diesel, Sprinklers, £450. 
3-ton Aveling-Barford, Diesel, very good, £450. 
a Unirol, hand-guided, Footpath Roller, 
Greens Vibrator, Sprinklers, new, £352. 
Hire Purchase. Spares. Service. 
WILLIAM R. SELWOOD, LIMITED, 
Chandier’s Ford, Hants. ‘Phone 2981. 


INKUM MAJOR DIGGER and Power Shovel (July, 


Diesel 


8cwt. 


1960). Power Steering, Twin Crowd Rams. Per- 
fect order throughout, £1,795.——- PLANT REPAIRS 
(BRISTOL), Fox Road, Bristol, 2. Tel.: Bristol 


5-6009 (2 tines), a a, 
‘OR SALE, SKIMMER/TRENCHER EQUIPMENTS 


for Rapier 423 Excavator. — WILLIAM G. 
SEARCH, LTD., Whitehali Road, Leeds, 12. Tel. 
639081 (10 lines). 


[OR SALE, Caterpillar D6 TRACTOR 2H type, 


with Cabledozer, in good order, £350 o.n.o. 
j. W. BASSAM, 3 West End, Whittlesey, near 
Peterborough. ‘Phone: Whittlesey 3117. 


W ANTE D: CATERPILLAR TRACTORS, 
TRAXCAVATORS and EQUIPMENTS, not more 
than five years old.—'Phone Rothwell 3258, or write 
JAW BONE WORKS, Wood Lane, Rothwell, Yorks. 


OR SALE, P.C.U. Caterpillar 29 CCU, ex Series 

D814A, can be fitted to Caterpillar D9. Lying 

London. Price £575. — ROADS AND RUNWAYS, 
Tel.: ABBey 4905 or Bridgend 4163. 


Bell 


Liner Machines delivered ex stock 


HARROGATE 84800 
BROWNS 


MASSEY- FERGUSON 
Tractor-Digger-Shovel 















HIRE PLANT 












aS 


ffAn outstanding machine 
wBwith’a BIGS;WORK output. 
With its rugged construction, 
“great manoeuvrability and 
LOW PRICE it’s the BEST 
BUY in its class. 


For Details and Demonstrations Contact : 


Browns Industrial Equipment Ltd. 
LEIGHTON BUZZARD, BEDS. 
Phone 2062 (4 lines) 








LORRY- 
MOUNTED 


CRANE HIRE 


Capacities : 4°5-°6* 10° 15+ 20+ 224-25 tons 





JIB LENGTHS: 25’ to 140’ 


FREDERICK ATTWOOD LTD. 


257-273 Wood Street, 
Walthamstow, 
London, E.17 


COPpermill 115! (7 lines) 
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Y eR SALE. 
One Good Second-hand Caterpillar 
CAVATOR, complete with Side Tip and Cab 
Serial No. 12A6379, new March, 1959. 
10RB EXCAVATOR, complete with any equip- 
ment, 17000 Series. 
Muir-Hill 10B Diesel DUMPERS, Mk. 2, 3yd. capacity, 

electric start. 

Full details from 
ABELSON AND CO. (ENGINEERS), LTD., 
Coventry Road, Birmingham, 26. SHEldon 2424. 


OWER CRANE for SALE. Vulcan 2-ton capacity 
Model No. 2, complete with rail and ballast 
weights, 4003/50 electrics and trailing cable, lifts 
17cwt. at 52ft. radius, maximum height 104ft., used 
on one contract only, and in first-class condition. 
Can be seen lying at Works, Wigan, by appointment 
Price f.o.|. at site, £1,900.—CENTRAL WAGON CO.. 
LTD., Wigan. Tel.: Wigan 3221. 


ARROW TRENCH BUCKETS to fit ali 

machines. SALE or HIRE. The Norton Backacter 
Bucket designed by user digs harder material and 
empties more efficiently. Sizes ft. Gin./2ft. 4in. 
IMMEDIATE DELIVERY. Other sizes within 10 days. 
Contact NORTON PLANT HIRE, LTD., Ramsden, 
Billericay, Essex. Tel.: Ramsden Heath 365/6. 


ANTED, 22RB, 24RB, 38RB, each fitted with 

112 cu. yd. Grab Shovel and 45ft. Jib. State 
year, condition, serial numbers, prices and where 
available. — Write Box 1746, Eason’s Advertising 
Service, Dublin. ies 


ARSSEN PILES for HIRE. 100 tons brand new 

Larssen 2 Piles, 30ft. lengths. Immediately 

available ex mills —-DUDLEY VALE, LTD., 3 Bucking- 
ham Place, London, S.W.1. ViICtoria 0252. 


FOR SALE 


Lima 2400 EXCAVATORS, with Dragline and Forward 
Shovel. Choice of four. 
Marion 111M EXCAVATORS. Choice of two. 
Lima 1201 EXCAVATORS. Choice of two. 
Ruston 100B EXCAVATOR, Diesel /Electric. 
All machines in excelient condition, may be seen 
working, and are open to any inspection and trial. 
Immediate delivery. 
Call, write or ‘phone: 
A.R.C. MOTOR CO., LTD.. 
Redhill Works. Arnold. Nottingham. Tel. 


95S TRAX- 


One 


26-3331/5. 
—————_—————— 
—— 
AXWORTHY OFFER FOR SALE 
EQUIPMENTS: 


Lima 802 FACE SHOVEL, very good, £625. 

Marion 33M FACE SHOVEL, little used, £495. 

Marion 33M BACKACTER, little used, 

Lorain 40E DRAGLINE JIBS, 35ft., £75 each. 

Marion 33M JIB SECTIONS, various lengths, £20, 
£30 and £50 each. 

Marion 33M 3ayd. FACE SHOVEL BUCKET, £125. 

24RB SKIMMER BUCKET, £60. 

19RB SKIMMER BUCKET, £50. 

Smith 2/10 SKIMMER BUCKET, £40. 

2yd. DRAGLINE BUCKETS, £125 each. 

2'2yd. DRAGLINE BUCKET, fully dressed, £225. 

Sets of 19RB 16in. TRACKS, used, good condition, 
£90 per set. 


Ring Windsor 3434 or 3384, 


AXWORTHY AND COMPANY, LTD. 
(Drotts for HIRE), 


Straight Road, Old Windsor, Berks. 
Cables: Axworthy, Windsor. 


Henry Boor Pianr 


OFFER FOR’ SALE: 

Chaseside 700 £1,200 
Whitlock Dinkum DIGGER and Dozaloda £900 
).C.B. HYDRA-DIGGA £950 
Drott 4-in-1 £2,150 
Ferguson TRACTOR, c w High Lift Loader £225 


Further details from 


HENRY BOOT AND SONS (PLANT), LTD., 

Dronfield, Shefheld. Tel.: Dronheld 3206 

Also at Atlantic St., Broadheath, Altrincham. 
Tel.: Altrincham 1701 


PUMPING MUD ? 


| 


CaM 


£395 


Tag 
TIP 


1954 


quantities. 


3 Buckingham Place, 


4Sin.-S4in. 


iron.—Offers to GEO. H. CAMPBELL AND CO., Atlas 
Works, Carlisle Road, Airdrie. 


Rapier 
P.O. Box 1, 
Swansea, Glam. 


G. SEARCH, LTD., Whitehall 
639081 (10 
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OR SALE. 
Drott SKID-SHOVEL BTD6, Standard Bucket 
Hydraulic Scarifier and Cab, 7000 Series, recent 
overhaul, £2,250. 

Bristol BULL/ANGLEDOZER, 
Conder Scraper, Engine, 
ovehhauled, £375. 


with Cab and 
tracks and gearbox 


Chaseside Major P P ENGINE, in good working order, 


£100. 
Broomwade 2-tool COMPRESSOR, on _ four 
pneumatics, fitted Electric-start Meadows Diesel 
Engine, complete with two Breakers and Hoses 
all in good order, £350. 
BLADES AND WAITE, 
Contractors’ Machinery Merchants, 


The Quarry, Waddington, Lincoln. Waddington 365 
6 ret. SHEET PILES and TRENCH SHEETS urgently 


WANTED. All sections bought; large and smal 
Immediate payment. 
DUDLEY VALE, LTD., 


London, S.W.1. ViCtoria 0252. 
ANTED, MAGNET for lifting scrap, 45in.-54in 


dia., 220-V D.C., and SUSPENSION MAGNET, 
dia., 110-V D.C., for collecting tramp 


Phone: Airdrie 2277 


ANTED, 45ft. DRAGLINE jIB, complete with 
1'4 cu. yd. Bucket, Fairlead, etc., for Ransomes 
462 Excavator.—MOUGET AND CO., LTD 
co Elba Steel Works, Gowerton, near 


OR SALE, Robe! Articulated CONCRETE CON- 
VEYOR, new 1958, 7 x 18ft. sections. —WILLIAM 


Road, Leeds, 12. Tel. 
lines). 


DRAGON 
PLANT HIRE LTD. 


“xcavators, Bulldozers, Overloaders. 
Crawler-Cranes, Trenchers, Dumpers, 
Mixers, Pumps, Drott Shovels, Road 


tollers, Scrapers, 10-ton Articulated 
Loader, ete. 


FOR HIRE EVERYWHERE 
RING GUILDFORD 67277 


WiwmsirolRATy | 


TRA aoe 


E. BOYDELL & CO. LTD. 
USED MACHINES 


Let us supply your used Loading Shovel 
or Dumper requirements from carefully 
selected machines either at our 
Manchester Works, or our Depots at 
Glasgow, Birmingham or London. 


MUIR-HILL Model SS Cable-operated LOADER, 
new 1955, overhauled 1960. Ref. UP 10 
Price £282 
MUIR-HILL Back 
Hydraulic LOADER, overhauled and in excellent 
condition (three months’ guarantee), complete 
with power-assisted steering and 1 cu. yd. full 
width Bucket. Ref. UP 11. Price £1,295 
MUIR-HILL Model LH1 Hydraulic LOADER, 
reconditioned, repainted. and complete with 
10.5 cu. ft. Bucket (three months’ guarantee) 
Ref. UP 22. Price 


i 
Model 
| 
£1,000 
MUIR-HILL Model 2WL Hydraulic |.OADER, 
new 1957, overhauled and in good condition, 
lights and 1 cu. yd. 
. 
i 


2Wt 50° Roll 


complete with working 
Roll Back Bucket. Ref 
MUIR-HILL Model 2WL Hydraulic 
reconditioned, complete 
width Bucket. Ref 
MUIR-HILL Model 
slightly used demonstration 
1960. Ref. UP 40. 

MUIR-HILL Model FD4 Hydraulic 
4-wheel drive, with power-assisted 
and 1 cu. yd. full width Bucket. Ref. 
MUIR-HILL Mode! 10B DUMPER, 3 cu. yd 
Capacity, new 1954, overhauled. Ref. UP 17. 
CHASESIDE Mode! 800TC, in excellent running 
1959, recently 
and beams, 
with 


UP 27. Price £999 


LOADER, 


with 1 cu. yd. full 
UP 32. 


RD2 Hydraulic LOADER, 


machine, new 


LOADER, 
steering 
UP 39 


order, new 
transmission 
yd. Bucket 
UP 3. Price 


CHASESIDE 
LOADER, 


fitted with new 
complete with 1 cu. 
Blade. Ref 

£1,400 


driven 


teeth and Dozer 


Rope-operated 
1952. Ref. 


Diesel 
new UP 31, 
Write or 
fuller 


‘phone R. Wilkinson for 


details of these machines 


E. BOYDELL & CO. LTD. 


SALES DEPARTMENT, 
ELSINORE ROAD, MANCHESTER, 16. 
Tel.:; Trafford Park 1641 


Oe A 8 


Wapwarden Limited 


Asphalt « Construction ¢ Tarmacadam ©  Televpone: Lar 5451-2 


CONTRACTORS’ 
One 


Barkby Road, 


building. 
F.L.525, 


OR SALE or 


FRED. WATKINS 
Glos 


Ruston 10RB, base machine, Diesel Engine. Sees 
LTD., 

LOGGETTS PLANT HIRE.—For DINKUM DIGGERS, 
Hill 


Road 


March 16 196] 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


PLANT HIRING Co., ur 
OFFER FOR SALE D 
D8 Caterpillar TRACTOR, 2U_ Series fitt 
with Le Tourneau Winch, condition very Some 
Le Tourneau 12/13 cu. yd. LP Cable-operare 
SCRAPER, in excellent condition. ted 
D2 Caterpillar TRACTOR, 3) Series, fitteg with 
Hydraulic Angledozer Equipment, in excellent 
condition . 
17RB Ruston-Bucyrus EXCAVATOR, electric Start 
ing, fitted Crowd Shovel Equipment. 
Ace Non-portable 20cwt. 
HOISTS, powered by Lister Petrol Engines 
32RB Ruston-Bucyrus SOft. Lattice DRAGLIn¢ 
Jib, in very good condition. 


CONTRACTORS’ PLANT_HIRING CO., LTD, 

Leicester. Tel.: Leicester 6663}. 

ROTT SHOVEL WANTED, in good condition or 

alternatively, in rough condition suitable for re. 
3yd. DUMPERS also required.—Write Box 

‘The Contract Journal." 

HIRE, Barber-Greene Junior, ney 


Barber-Greene Major, new 1959 
(ENGINEERING), LTD., Coleforg 


Capacity PLATFORY 


1957, and 


running. £275.—HAROLD POTTER AND (co 
Daleside Road, Nottingham. ‘Phone 8217;' 


modern machines.—2 Burtons 


Midox Tel.: Teddington Lock 1138/9. 


ANTED, 15 20-ton LOW-LOADER. —Jjos, ¢ 
CHAPMEN AND SONS, LTD., 26 Chester Pari 
Fishponds, Bristol. Telephone 654384, 


USED | 
EQUIPMENT | 
with a 

GUARANTEE 


CHASESIDE 
USED EQUIPMENT 
DIVISION 


IF YOU REQUIRE A RELIABLE 

USED MACHINE YOU NEED 

LOOK NO _ FARTHER THAN 
HERTFORD. 


Road, Hampton 


] eins 
ees 


NG 


Come and inspect our full stock, for in addition 
to the machines listed below, we _ have 
machines at prices to suit all requirements. 


HYDRAULIC LOADING SHOVELS 
Stock. No. Price ex Works 


SK.1139.—1956 LOADMASTER 500, Ford 
4D Diesel Engine, Cab, 1 cu. yd. Scoop. Very 
condition, on good tyres, rears 1400 x 

. Repainted and guaranteed. Seen 
HERTFORD £1,000 


SK.1295.—1958 WEATHERILL 12H, Ford 4D 
Diesel Engine, Cab, 1 cu. yd. Scoop. Very 
good condition Repainted and guaranteed 
Seen HERTFORD £1,050 


SK.1277.—1958 WEATHERILL HCRQ, Ford 
4D Diesel Engine, Cab 1 cu. yd. Scoop, 
Repainted and HERT- 
FORD £975 


SK.1026.—1957 WEATHERILL 2H, Fordson 
4D Diesel Engine, Cab, 1 «u. yd. Scoop, nood 
tyres Repainted and guaranteed. Seen 
HERTFORD £800 


SK.1255.—1959 WEATHERILL 12H, Fordson 
4D Diesel Engine, Cab, 1 cu yd Scoop 
Machine in very good condition Repainted 
and guaranteed. Seen HERTFORD £1,200 
SK.12¥4.—1957 BRAY BL30, Ford 4D Diesel 
Engine, Cab, 1 cu yd. Scoop Excellent 


condition. Repainted and guaranteed Seen 
HERTFORD £1,000 


SK.1200.—1956 LOADMASTER 500, Ford 4D 
Diese! Engine, All-weather Cab, Lighting, 
1 cu. yd. Toothed Scoop. This is an excellent 
machine. Repainted and guaranteed £1,125 


SK.1216.—-1955 LOADMASTER 500, Ford 4D 
Diesel Engine, Cab, Lighting, 1 cu. yd. Scoop, 
good tyres. Repainted and guaranteed £1,100 


SK.1133.—-1956 WEATHERILL 2HCRA Ford- 
son Diesel Engine, in good condition. Seen 
NOTTINGHAM £600 
SK.1426.—-1958 WEATHERILL Fordscn 
Diesel Engine, Converter 
Cab. New tyres £1,250 


guaranteed Seen 


12H 
fitted with Torque 
Seen BLACKBURN 


CABLE MACHINES 


SK.1303.—1949 CHASESIDE ‘2 cu yd 
Loading Shovel, Fordson Major Petrol Engine, 
Cab In _ good order (ex Council machine) 
Seen HERTFORD ; £150 


SK.1383.—1953 CHASESIDE ‘> cu. yd 
Loading Shovel, Fordson Major Petrol Engine 
Cab. Good tyres. (Ex Council.) Very clean 
machine In good order £175 


Send for full particulars to 
CHASESIDE ENGINEERING CO., LTD. 
Used Equipment Division, 


Station Works, Hertford, Herts. 
Tel.: Hertford 3113-8. 


TAS VED93 
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LLIOoTT RROS. (WORTLEY), LTD. 

E EXCAVATORS: 

gmith_ 2/10 3syd., Backacter/Skimmer, Fowler Diesel, 
Any trial. £450. : 

smith ain 3syd., Dragline, Perkins (electric start), 
450. 

sith 2/10. Base machine. Equipments available. 

~ £20 

pansomes-Rapier 423, Perkins S6 Engine, 40ft. Jib, 
with *ayd. Grab, ex N.C.B., £1,000. 

priestman Panther, '2yd. Crowd Shovel, £1,250. 

priestman Cub, wide tracks, T.V.O. Engine (electric 
start), Wooden Cab, excellent order, Skimmer, 
F/S, Backacter, Dragline, £300. 


coles Super 40 Crawler Crane, very clean and good, 


Nels NM 2-ton CRANE, new 4D_ Diesel Engine 
(electric start), Lattice Jib, less Cab, £400. 
ransomes-Rapier 4syd., Perkins (electric start), Orag- 

line, £500. 


fiat SSL ANGLEDOZER, overhauled, £600. 


guston 17RB, 4VRON Engine (electric start), Crowd 
Shovel, £900. 

puston 19RB, Crowd Shovel, 1000 Series, £1,200. 

puston 10RB, 3VRON, Skimmer/Backacter (electric 
start), £500. 

puston 10RB, Dragline (electric start), S3VRON Engine, 
650. 

aveling-Barford 10-ton ROLLER, Sprinklers and 
Canopy, £650. 

Barford-Perkins 8-ton ROLLER, £875. 

fowler Crawler TRACTOR, 3-cyl. Diesel (electric 
start), good tracks, £130. 

Caterpillar D6 old machine, Cabledozer and D/D 
Winch. Trial. £325. 

caterpillar D8, D’'D Winch only, good, £1,600. 

invenational TD18, Cab, Hydraulic Angledozer, DD 
Winch, £700. 


EQUIPMENTS: 
Smith 2/10——every Equipment in stock. 
N.C.H. and P. and H.—every Equipment in stock 
10RB CROWD SHOVEL 
10RB BACKACTER. 
10RB BACKACTER. 
16RB and 19RB CROWD SHOVEL. 
Priestman Cub and Wolf—most Equipments. 
19RB BACK BALANCE WEIGHTS 
SPARES 
Smith 2/10-—every possible Spare 
second-hand. 
NCH150—every Spare in stock, second-hand. 
Fowler 2B, 38, 4B Spares in stock. 
Ruston Single-cylinder Air Start ex Aveling ROLLER, 
£50 


QUARRY PLANT 


In stock, mostly 


16in. x Qin. Parker CRUSHER, with International 
Power Pack, Diesel, £350. 

Three QUARRY SKIPS, circular, ‘2yd 

Alley COMPRESSOR, two pneumatic wheels, 3-tool, 
Petter Diesel, good, £225. 

C.P.T. COMPRESSOR, Petrol/T.V.O., 160 c.f.m., £80. 

Holman COMPRESSOR, Lorry-mounted, Lister Diesel, 
with Hoses and Drill, £220. 

Two MULEDOZERS, Ford 4D Diesels, Hydraulic, 
ballasted tyres, cabs, lights and screen wipers, 
ideal to take compressors at rear, only need 
seeing, £275 each 

Two 8cwt. DEMOLITION BALLS, £28 each. 

FUEL TANKERS for towing around with Diesel: also 
ENGINE OIL DISPENSER, overrun brakes, good, 
£40 each 

MISCELLANEOUS 

Sykes Diaphragm PUMPS, 3in., petrol, £45 each. 

One Ransomes-Rapier 6in. PUMP, 40ft. Hose, petrol, 
£70. 

Several 2in. and 3in. Ditto, petrol, £20 each 

Johnsons 3in. PUMP, petrol, with Hoses, £27 

GENERATOR, 110-V, Petter air-cooled, for site work, 
£130. 

Glen Works, Deepcar, near Sheffield. 


Telephone: Stocksbridge 3276. 
Deepcar is six miles west of Sheffield, on A.616 
(Woodhead Road). 


ROAD ROLLERS 


FOR HIRE OR SALE 


10 CWTS. to 10 TONS 


with or without drivers 


HALTRAC LIMITED 


Bourne Works, Weimar Street, S.W.I5 
PUTney 4185 
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CONTRACTORS 
PLANT 


COMPARE THESE OFFERS 
WHITLOCK Hydraulic DOZALOADA £600 
BRAY Hydraulic HYALOADER .. £375 
).C.B. 303 Hydraulic LOADER . £1,375 

HYDRA-DIGGA/LOADALLS, choice of 
three, from £1,350 
).C.B. HYDRA-DIGGA, 1957 £725 
10RB, S000 Series, Skimmer Backacter £475 
33RB, with Dragline £1,575 


Sole West Midland Distributors for J.C.B 
Excavators, Joy-Sullivan Breakers and 
Allam and Blaw Knox Concrete Equipment 


A GOOD DEAL AT M.P.S. 


You WILL GET 


| ).C.B. 


MODERN PLANT 
SALES LTD 


WOLVERHAMPTON ROAD 
OLDBURY BIRMINGHAM 
CO ale ce Pia 





OBLE PLANT AND ENGINERING CO. 
143 Hersham Road, Walton-on-Thames, Surrey. 

Telephone: Walton-on-Thames 23693/7. 

PLANT FOR SALE: 

19RB EXCAVATOR, 12000 Series, year 1948, 
Ruston 4VROHN Diesel, Dragline Equipment, 
but can be offered with Skimmer/Backacter, 
£1,800 

10RB FACE SHOVEL EQUIPMENT, 
almost unused, £300. 

19RB SKIMMER BACKACTER EQUIPMENT, 

Seif-dumping GRAB, 


One 


complete, 


complete, good order, £375. 

Westwood 27 21 Hook-on 

ex Ministry, £135 
Priestman 32 27 Single 

GRAB, 135 

Westwood 15 12 cu. ft 

GRAB, £145 

Priestman 27 22 Double Rope GRAB, £195. 

Millars 4ft. Gin. dia. ROLLER PAN MIXER, year 

1948, Ruston Diesel, £120. 

Several Benford 3/2 and 5 3'2 Tilting 

CONCRETE MIXERS, Petrol and Diesel. 

Several Stothert and Pitt 10/7, 14/10 and 21/14 

Closed Drum Hopper-fed Diesel-driven CONCRETE 

MIXERS. 

Pullen 30-ton CEMENT SILO, 

new Pullwey Gear, £425. 

10-ton Independent LOW-LOADING UNIT, first- 

class condition, £275. 

> C.P.T. 2-tool COMPRESSOR, on four pneumatic- 

tyred wheels, Ruston Diesel, £165. 

Pulien 10-ton WOBBLY WHEEL ROLLERS, good 

condition, £350 each. 

10RB, 1954, No. 17926, 

£1,500 

> Priestman 
£775 
Allis-Chalmers 


Chain Ring-discharge 


Hook-on Self-dumping 


Drum 


complete with 


choice of equipment 


1952, No. 5398, choice of equipment, 


HDSG TRACTOR SHOVEL. 
No. 4316, £950. 


Johnson DUMPER, tyd., 1957/58, £175. 
NOBLE PLANT AND ENGINEERING CO., 
143 Hersham Road, Walton-on-Thames, Surrey. 
Telephone: Walton-on-Thames 23693, 7. 


LANT FOR HIRE. Seer 
In| Warwickshire and adjoining counties. 
Oelivered and collected with our Low-loader to your 
site. 


One 


One Greens 10-ton ROLLER, with Scarifier. 

One Greens 4-ton ROLLER. 

Two Priestman Wolf EXCAVATORS, with al! Equip- 
ment. 

One Priestman Cub EXCAVATOR. 

Two Allen 12-21 TRENCHERS. 

Two Allen 12-18 TRENCHERS. 

Several C.P.T. 2- and 3-tool AIR COMPRESSORS, 


complete with hammers. 

8in. Sykes Self-priming Diesel PUMP, complete 

with pipes and bends, and capable of pumping 

90,000 gallons per hour. 

6in. Ditto, capable of pumping 60,000 gallons 

per hour. 

Several 3in. Wickham Diaphragm PUMPS and pipes. 
Apply DUNCHURCH PLANT HIRE, LTDO., 

London Road, Dunchurch, nr. Rugby. Dunchurch 379. 


ANTED, WANTED, WANTED. 
Heavy EARTHMOVING MACHINES and EQUIP- 
MENT of all types. Modern machines preferred, others 
considered. Immediate inspection; spot cash settlement. 
Write, giving full detalis and location, to A.R.C. 
MOTOR CO., LTD., Redhill Works, Arnold, Nottingham. 


One 


One 


Telephone: Nottingham 263331/5 
EADY MIXED CONCRETE.—Stothert and Pitt 
28-b.p. CENTRAL MIXING PLANT, tyd. Mixer, 
complete with Bulk Cement, handling 100 tons; or 
we can build you a plant ‘tailor-made’ to your 
requirements.—WILLIAM G. SEARCH, LTD., White- 


hall Road, Leeds, 12 Tel. 639081 ao lines). 


ANTED, TOS TRACTORS. i 
Write Box P.3778, ‘‘ The Contract Journal. 


FOR HIRE 
COMPRESSORS—ALL TYPES 


FRANK K. MILES 


COWBURN STREET, HEYWOOD, LANCS. 
Phone: HEYWOOD 6856 


NEALE-WRIGHT 


& COMPANY LTD. 
OFFER THE FOLLOWING: 














Hydraulic 
£475 


1955 Bristol! 25 Perkins Diesel 
DOZER, overhauled ready for work 


1957 Winget 10HTH MIXER, completely over- 


hauled, new hydraulic control box, recondi- 
tioned Petter Diesel Engine. Replacement 
Weighbatch Unit £550 


Ant Queen Diese! HOIST, 20ft. lift. Overhauled 
and ready for work ... £225 


12 off 3-wheeled Thwaites Hydraulic DUMPERS. 
In running order, each . £50 
listed subect to being unsold, 


All plant 


and can be inspected at: 


COVENTRY ROAD, CUBBINGTON 
LEAMINGTON SPA 

Spa 924 and 

8574 


925 


Leamington 
London—Gladstone 


Telephone: 





Wis 
yyy 


Uff 














(CONSTRUCTION), 
OFFER FOR SALE: 


BROOMWADE SVD1 2-tool COMPRESSOR, powered 
by Lister 3-cyl. Electric-start Diesel Engine, 
mounted on Morris 5-ton Short-wheelbase 
Chassis. Overhauled. £300. 

NEALS QM 4/6-ton MOBILE CRANE, 30ft. 
Jib, Ruston 3VSH Diesel Engine, 
pneumatic tyres, new 1951, £1750. 

ROAD MACHINES 27yd. Batchermatic 
PLANT, 30-ton Cement Silo, new 

BROOMWADE Model WR210 210 Rotary 
COMPRESSOR, fitted S10E Diesel Engine, two- 
wheel pneumatic-tyred chassis, new late 1959. 

NEALS NM 2-ton MOBILE CRANE, 35ft. Jib, Ruston 
2VTH Diesel Engine, four heavy duty pneumatic- 
tyred wheels, new 1950. 

JONES KL44 34-ton MOBILE CRANE, 
Lattice Jib, Ruston 2VSH Diesel 


N EAGRON LTD. 


Lattice 
heavy duty 


BATCHING 
1959. 


up to SOft. 
Engine, crawler 


mounted, new 1953. 

22RB 34yd. EXCAVATOR, rigged as a 10ft. crane, 
60ft. Jib, Power Boom Lowering, Ruston 4YCN 
con Engine, mounted long, wide tracks, new 

BUTTERS 5S-ton 2-motor Electric DERRICK CRANE, 
90ft. Jib, new 1948. 

BUTTERS 7-ton 2-motor Electric DERRICK CRANE, 


120ft. Jib, Bowsills and Dum Bogies, new 1951. 
MORGAN 10-ton 3-drum Steam DERRICK CRANE, 
120ft. Jib, Safe Load Indicator, new 1956. 
PINGON P20 2'2-ton CLIMBING CRANE, 88ft. 

ca Jib and nine Mast Sections, first used 
PINGON P40 3-ton TOWER CRANE, 82ft. Saddle 
Jib, 162ft. under hook, new 1958. 
22RB_  3ayd. EXCAVATOR, Standard Face Shovel 
Equipment or Dragline Equipment and Crane 
Hook, Ruston 4YEN Diesel Engine, new 1955. 
43RB 15s4yd. EXCAVATOR, Face Shovel and Dragline 
Equipment, Ruston Diesel Engine, new 1954. 
BLAW KNOX Rex 7S 10/7 Closed Drum CONCRETE 


MIXER, with Weighgear and Scraper Shovel, 
Ruston Diesel Engine. 
BLAW KNOX Rex 12S 18/12 Closed Drum 


CONCRETE MIXER, with Weighgear and Scraper 


Shovel, Ruston 1VSH Diesel Engine. 
STOTHERT AND PITT 21/14 High Discharge 
CONCRETE MIXERS, with Integral Weighgear 
<r Shovel, Petter Diesel Engine, new 
ZENITH No. 20 PILE EXTRACTOR, with Grip and 
Lifting Ring, reconditioned, new 1952. 


PORTASILO P20 20-ton CEMENT CONTAINER, with 
Pullway 250lb. Weighman, new 1957. 

SYKES Gin. Model SPB6 Centrifugal PUMPS, Ruston 
2VSH Diesel Engine, on steel wheels, new 1951. 


BRAY Model BL4S5S5T 154yd. Hydraulic LOADING 
SHOVEL, Leyland Diesel Engine, with Torque 
Converter, new 1959. 

INTERNATIONAL BTD6 Crawler TRACTOR, with 
Drott B6K3 tyd. Skid-Shovel Equipment and 
4-in-1 Bucket, recently overhauled, new 1958. 

INTERNATIONAL TD14A Crawler TRACTOR, with 


Hydraulic Angledozer, P.C.U. and Ruston Scraper. 
WESTWOOD 21/17 Whole Tine Single Chain Ring 
Discharge GRAB, weight 40cwt. 
PRIESTMAN 27,22 Double Rope GRAB, with teeth, 
new 1958. 


Approx. 3,000 3ft. x 2ft., 3ft. x ft. 3in. and 
3ft. x 9ft. FLOOR PANS. 
Approx. 40 tons Appleby-Frodingham No. 4 SHEET 
STEEL PILES, 32ft lengths. 
Further details: 
Abbey House, Victoria Street, London, S.W.1. 


Telephone: ABBey 5152, Sullivan 7626 (10 lines). 


LOGGETTS PLANT HIRE.— Fleet of DIGGER- 
LOADERS for immediate HIRE.—2 Burtons Road, 
Hampton Hill, Middx. Tel.: Teddington Lock 1138/9. 


OR SALE, Rodgers TRACK PIN PRESS, with 


Hydraulic Nut Runner and Accessories, £400 0.n.o. 
Write Box P.3802, “The Contract Journal.” 


WANTED 


to purchase urgently for export, Lima 
1201 excavators. Best possible price 
offered. Condition immaterial. 


Write, giving fullest details to ; 
Box No. V.V.520, “ The Contract Journal” 








CONTRACTORS 
PLANT 

AND LOW 
LOADING 
VEHICLES 

OF ALL TYPES 
AND SIZES 





A.E.FARR (Plant Hire) LTD 





WESTBURY - WILTS - Tel: 356 (Stines) b 
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ILSON PLANT HIRE offer the following: 
Broadbent 14in. x S4in. S.S. Centre LATHE, 
motorised, 3'gin. hollow mandril, 12 spindle 
speeds, 6.7-230, c/w 24in. face plate and 12in 


4-jaw chuck. 

Broadbent 14in. x Sd4in. S.S. Centre LATHE, motor- 
ised, 3'gin. hollow mandril, 12 spindle speeds, 
6.7-230, c/w 24in. face plate and 12in. 4-jaw 
chuck. 

One Dorman 4DS CYLINDER HEAD. 

One 4in. Auto Diesel CENTRIFUGAL PUMP. 

Several Parker 5/3'2 CONCRETE MIXERS. 

SKIMMER BUCKET for Tiger Mk. V_ Excavator. 

WILSON PLANT HIRE, LTO., 
Weedon Road, Northampton. Telephone 4653/4. 


OR SAL E. 
Atlas 2-tool COMPRESSOR (December, 1958), 
in excellent condition, £600. 

Jenbach COMPRESSOR (1958), in good order, £360 


Acrow 16-ton CEMENT SILO, little used, £395 
Stothert and Pitt 21/14 Diesel MIXER, £210 
Parker ROLLER PAN MIXER, 440-V, £80 
Trianco PADDLE MIXER, £40. 

Trianco BLOCK MACHINE, £60. 


Liner BLOCK MACHINE, £60. 
Winget BLOCK MACHINE (hand), £15. 
ANGLIA PLANT, 
18 Quadling Street, Ipswich. Tel. 56555. 


elegy Peete or DRIVE SHOVEL.—1959 Bray BL430T 

Four-wheel drive LOADING SHOVEL with Torque 
Converter, fully guaranteed, £1,950 delivered, or 
deposit £195 and 12 monthly payments of £155 
or 18 payments of £106 Ss. 6d. or 24 payments 


of £81 18s. Free demonstration. Free operator 
training.—ERNEST DOE AND SONS, LTD., Therapia 
Lane, Mitcham Road, Croydon. ‘Phone: Thornton 


Heath 4844. 


Gree. SHEET PILES and TRENCH SHEETS urgently 
WANTED. All sections bought; large and smal: 
immediate payment. 

DUDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252 


“OR SALE, Coles 15cwt. MOBILE CRANE, Machine 


quantities. 


No. 6276, new 1959, petrol/electric drive to 
Hoist, Derrick, Slew and Travel, Rubber tyres. 
All in reasonable condition.—Write for full details 


to Box P.3733, 
ANTED, Good 


“The Contract Journal.” 
1201, with Shovel 


Write Box P.3764, ‘‘ The Contract Journal.” 



































BIG CRANE EXCAVATORS 


Several for Sale 


A.R.C. MOTOR Co. Ltd. 


REDHILL WORKS, ARNOLD, NOTTINGHAM 
Telephone: 26-3331/5 


GAZEWAY 


PLANT FOR SALE 
1961. 








MARCH, 


500 c.f.m. COMPRESSOR, CPT Ruston, 6VRHN Diesel, 
on pneumatics, £1,175. 

110 c.f.m. COMPRESSOR, CPT Dorman 4DL Diesel, 
mounted on Austin chassis, ee ; pe 

RACTOR, fitted Hydraulic ngle- 

eS lh overhauled, sound, £72S. 

Drott SKID-SHOVEL, new August, 1959, Standard 
Bucket, £2,000. 

HDSG Tractor SHOVEL, fully reconditioned and carries 
our guarantee, £1,750. 

Challenger II! R, fitted Bray Hydraulic Angledozer, in 
good order throughout, £875. 


10RB EXCAVATOR, 12000 Series, fitted Skimmer 


Backacter, electric start, £700. 

Muir-Hill 108 DUMPER, Perkins P6, overhauled, good 
order, £325. 

Muir-Hill 108 DUMPER, Perkins P4, overhauled, good 
order, £350. 

N.C.K. FORWARD SHOVEL EQUIPMENT, very good 
order, complete, £450. 

Electric driven 5/3'2 MIXER, unused, complete 
with Lifting Gantry, ideal for cast unit work, 
£250. 


3-ton Aveling-Barford ROLLER, Diesel, 1950, Water 
Tank and Sprinklers, good order, £385. 

14 cu. ft. Road Machine WEIGHBATCHERS, £50. 

TD18 TRACTOR, fully reconditioned, fitted P24 
Winch, B.E. Hydraulic Angledozer. This machine 
is first class, offered at £1,650. 

Atlas ROCK DRILLS, little used, good order, £5. 

Foden Unit with 10/12-ton Low-loading Trailer, Knock- 
out rears, F/4 Diesel, 1954, £950. 

Priestman Wolf 3B, Dorman Diesel, year 1955, fitted 
Skimmer/Backacter, £1,150. 

€/8-ton Aveling-Barford TANDEM ROLLER, Ford D4, 
Hydraulic Steering, Model TRV, 1956, £1,150. 


Benford 5/3'2 Diesel MIXERS, £75. 


10S c.f.m. CPT COMPRESSOR, Ruston Diesel, 
pneumatics, O/R Brakes, £295. 

CPT Air Poker VIBRATORS, each £7 10s. 

15-ton LOW-LOADER, Knockout rears, AEC Diesel 


Reconditioned Engine, £950. 


GAZEWAY PLANT HIRE LTD. 
Anchor Wharf, Windmill Lane, 
Thames Ditton, Surrey. 


Telephone : EMBerbrook 2800/1 





MOORES 


Lincoln 300 amp portable diesel. 


RANES FOR SALE— EX STOCK. 
8'2-ton Rapier Super Diesel/Electric, SOft. Jib, 
2-off, £3,750. 

7-ton Rapier Fast Standard Diesel/Electric, 1957, 
£3,250. 

S-ton Coles-Thornycroft Diesel/Electric, Series 7, 

ee -—, z £2,750. 

-ton ichigan T6K Lorry Crane, Dorman Diesel, 
£3,250. 

2'2-ton Morris Petrol/Electric, ex Ministry, first- 
class, £775. 

2-ton Neals NM, Ruston Diesel, pneumatics, 30ft. 
Jib, 1951, £1,250. 

1'2-ton Lows Special Lorry Mounted, Bedford Short- 
wheelbase, 28ft. Jib, £400. 

2-ton Rapier 410 Crawler Diesel Excavator, 28ft. 


Crane Jib, £475. 


All machines certified test-loaded before dispatch. 
Hire Purchase. Spares. Service. 
WILLIAM R. SELWOOD, LIMITED, 

_ Chandler's Ford, Hants. ‘Phone 2981. 
Rewtey PLANT COMPANY, LTD. 
OFFER FOR SALE: 
22RB, 23592 Series, Face Shovel, 6-cy!l. Ruston YDA 
Diesel Engine, excellent condition, as new, 

£5,850. 

6 8-ton Aveling-Barford ROLLER, 1955, Serial No. 
GC1784, c/w Scarifier, Water Tank and 
Sprinklers, totally enclosed driver's cab, Perkins 
P4 Diesel (electric start), very good order, 
£1,755 

6 8-ton Aveling-Barford ROLLER, 1955, Serial No 
GC1771, all extras as above, very good order, 
£1,735. 

10 12-ton Aveling-Barford ROLLER, 1953, Serial No 
GOR1730, ali extras as above, Ruston 3VSH 
Diesel, very good order, £1,765 

ROWLEY PLANT CO., LTD., 


Beddington Lane, Croydon. THOrnton Heath 5634 


EW Cheshire HIGHWAY BORER, 

powered 4D Unit, with Traverse. On Bedford 
4 x 4. Supplied with 26ft. Rack Bar, three Augers 
and quantity new Spares, £2,500.—Apply: NU-PLANT, 
LTD., 230 Tottenham Court Road, London, W.1. 
Telephone: Langham 7833/5. 


DEMOLITION BALLS WANTED, approx. 1 ton. 
Pear shape preferred. Ace Electric WINCH, 
20cwt., 1958, good working order, for SALE.—Offers 
to LIV 2262. 


Waa 


skid-mounted, 





F. E. WEATHERILL LTD 


USED EQUIPMENT DIVISION 


We can meet your Used Loading Shovel 
requirements either at our main Works 
at Welwyn Garden City or our Depots 
at Walsall, Manchester, West Hartiepoo!l 
and Bothwell. 


1959 (july) WEATHERILL Hydraulic Loader, 
Type 12H, with Fordson Diesel Engine. Fitted 
with 34 cu. yd. 6ft. Gin. scoop and power- 
assisted steering, double-acting main rams, 
digger teeth on scoop and towing hitch. Wide 
front axle with 1050 x 16 front and 1400 
x 24 rear tyres, fibreglass cab ...... £1,480 

1958 WEATHERILL Hydraulic Loader, Type 12H, 
powered by Fordson Diesel Engine with auto- 
matic transmission (Brockhouse Torque Con- 
verter), fitted with 54 cu. yd. scoop. Com- 
plete with mudguards, full lighting equipment 
and towing hitch £1,350 


1958 WEATHERILL Hydraulic Loader, front wheel 
drive, Type 14H, with 54 cu. yd. scoop and 
Fordson Diesel Engine, 1050 x 16 steering 
and 1400 x 24 driving wheels. Driver's cab 
and towing hitch ...... - £1,250 

1958 WEATHERILL Hydraulic 2-way Overloader, 
Type 4HTW, with Fordson Diesel Engine and 
34 cu. yd. scoop, with driver's cab, 29 x 8 
front and 1400 x 24 rear tyres. Overhauled 
by us. Choice of two . £950 

1956 CHASESIDE Loadmaster S00, powered by 
Fordson Diesel Engine, and 34 cu. yd. scoop. 
Lighting equipment and towing hitch, 900 
x 16 tyres at front and 1400 x 24 at rear 


Siaugeac £850 
1956 WEATHERILL Hydraulic Loader, Type 
2HCRQ, powered by Fordson Diesel Engine 


and fitted with 54 cu. yd. scoop with pointed 
toeplate, 1400 x 24 tyres at rear ......£850 

WEATHERILL Hydraulic Loader, Type 
2HCRH, witn 34 cu. yd. scoop, powered by 
Fordson Diesel Engine and with towing hitch 
and lighting equipment, 1400 x 24 tyres at 
rear ; ENE CeRSkOee £650 
1954 BRAY _ Hydraloader, powered by Fordson 


1955 


Diesel Engine, and with 34 cu. yd. scoop, 
towing hitch, 750 x 20 front tyres and 
1200 x 24 at rear ipdieaneeinalitncaee £495 


1953 WEATHERILL Hydraulic Loader, Type 2H, 
with 34 cu. yd. scoop, powered by Fordson 
Diesel Engine and with 1200 x 24 tvres, at 


from our most comprehensive stock. 


F. E. WEATHERILL LTD 


USED EQUIPMENT DIVISION 


Tewin Road, 
WELWYN GARDEN CITY, Herts. 
Tel: Welwyn Garden 4221-5 


SH 


Tee 


RANES FOR HERG, 
1Scwt. GM Neals Fully Mobile Diesel Cr 
18ft. Straight and 20/40ft. Telescopic jibs. 
1Scwt. Jones KL1S Self-propelled Diesel Cran 
2 ton ott gtraigne Channel Jibs. *, 
‘ton Neails ese! obile Cranes, on pn 
28/30ft. Straight Lattice Jibs. cometin, 
3-ton Neals NMS Diesel Mobile Cranes, 
matics, 30/35ft. Straight Lattice Jibs. 
3-ton_ jones Diesel Crawier-mounted Cranes, 
4-t lone Kise Diese! Crawl 
-ton jones ese rawier Cran 
Straight Lattice Jibs. — 
4-ton Jones KL44 Diesel Mobile Cranes, on Prev. 
matics, 30/45ft. Straight Lattice Jibs. 7 
Smith 21 approx. 10-ton capacity Crawler-mounteg 
70ft. Box Lattice, with 10ft. Fly Ibs 










On pnew. 
30/40n, 














Cranes, 





Lorry-mount 
length Jibs. ed Cranes, 


s 
10-ton Coles Diesel Lorry-mounted Cranes, 
length Jibs. 
Hire vour Cranes at most competitive rates 
Crane Specialists: 
MOORE'S PLANT, LIMITED, 
105-129 Markfield Road, Tottenham, N.1§. 
Tel.: TOTtenham 0401 (10 tines). 
SAL E. a 


07 3T Birtley Hydraulic 
Caterpillar 25 C.C.U., £3,250. 


apres pee 


various 
from the 


ANGLEDOZzER, 


O7 3T CABLEDOZER, Le Tourneau P.C.U., £2,150. 

D8 2U CABLEDOZER, Caterpillar 25. C.C.U., £2,100. 

D8s and D7s stripped for SPARES. 

12yd. LP and Syd. LS SCRAPERS. 

Priestman Wolf DRAGLINE/CRANE, £385. 

Caterpillar SPARES. Cheap to clear. 

Drott, Standard Bucket, good order, £1,495. 

25-ton LOW-LOADER and Scammell Unit, £1,200. 
SULLIVAN PLANT HIRE CO., LTD., 


FOR os “SG. 
ne Blaw Knox 6yd. SCRAPER, 

conditioned. ” <> coment. 
One Ruston-Bucyrus C.C.U. for TD9. 


PLANT REPAIRS (BRISTOL). 
Fox Road, Bristol, 2. 


AcRow PROPS.—100 each Sft. 9in./10ft. 3in,; 

40 each 10ft. Gin./16ft.: 10 each 3ft. Sin. /6ft.: 
in excellent condition —HAROLD POTTER AND Co. 
LTD., Daleside Road, Nottingham. ‘Phone 82171' 


EE: 


977 Traxcavators 955 Traxcavators 
HT4Traxcavators 831 John Deere Load- 
ing Shovels | yd. 19 R.B. Excavators 
10 R.B. Excavators D.7 Dozer Scrapers 
D.4 Dozer Scrapers Rollers 2}- 10 ton 
Vibrating Rollers Compressors Mixers 
Dumpers Tippers 


PLANT HIRE & SALES, LTD. 
MILLBROOK POINT ROAD 
SOUTHAMPTON 

Telephone: Southampton 7527! 


4 Denison Road, Feltham, Middx. FEL. 4730/2664, 
= : A 




















/ MEC 





HPLANT 





Available for Hire 


BUILDMASTER 360 TOWER CRANE, 25cwt. 
at 85ft. 3in., 3 tons 10cwt. at 31ft. 3in. 


JONES KL10-10 12'2-ton LORRY-MOUNTED 
CRANE, Jib lengths to 75ft. 


1Scwt. Neals MOBILE CRANE, 20ft. 
Jib. 





Lattice 


Keen Hire Rates quoted from: 


MECHPLANT LIMITED, 
Beckfield Lane, York. 


Telephone: York 78471. 




























ALL BUILDERS’ PLANT 


Alloy and Steel Scaffold tube, 
boards, fittings, Acrow props, 
concrete mixers, etc. 


Prompt delivery, competitive prices and 
terms arranged 


M. SANDERS LTD. 
18/20 Mediar St., Londen, S.E.5. ROD 5143 










Tel: 
TOTtenham 
0401 


(10 lines) 


961 


Cc 

Ibs. 
Cranes, 
IMatics, 


10 /40n, 
0/45n, 
Prev. 


lounteg 
y Jibs 


Cranes, 
various 
“mM the 


‘OZER, 


2,150, 
2,100, 


March 16 1961 


PLANT 

a onan 
RAYSTONS OFFER FOR SALE. 
£.1256.—Priestman Wolf EXCAVATOR, with 
Dragline, F/S and Backacter Equipment, £875. 

£.1279.—10RB EXCAVATOR, 16800 Series, Skimmer/ 
Backacter Equipment, £1,550. 

£.1234.—19RB EXCAVATOR, 17800 Series, F/S 
Equipment, £3,450. 

£.1276.—22RB_ EXCAVATOR, 18100 Series, 

line and F/S Equipment, £4,400. 

0P.236.—22RB EXCAVATOR, 15600 Series, 
line Equipment, £3,200. 

£.1277.—-33RB EXCAVATOR, 4800 Series, Dragline 
Equipment, £2,700. 

£.1220.—37RB EXCAVATOR, 7300 Series, Dragline 
or F/S Equipment, £3,250. 

£.1266.—38RB EXCAVATOR, 17900 Series, Dragline 
and F/S Equipment, £9,000. 

£.1255.—-Osgood 5s cu. yd. EXCAVATOR, with F/S 
and Dragline Equipment, £850. 

£.1237.—-Ransomes-Rapier 440 EXCAVATOR, 1 


Drag- 
Drag- 


cu. 


yd., Dragline Equipment, 1954 machine, £2,300. 

1.1077.—4 Caterpillar DW10 Motorised SCRAPERS, 
£2,850 each. 

TS.25.—-Caterpillar 955 TRACTOR SHOVEL, 12A 
Series, new 1956, £3,850. 

1$.17.—BTO6 Drott SHOVEL, 4-in-1, new 1957, 
£2,000. 


TE.478.—-Birtley and Caterpillar Model 80 SCRAPERS, 


good condition. From £2,300 each. 
¢.989.—7-ton Butters Electric DERRICK CRANE, 
120ft. Jib, £2,250. 


¢.901.—Coles Ajax Diesel/Electric MOBILE CRANE, 
3-ton capacity, with 35ft. 9in. Jib, or would lift 
7 tons with 19ft. 3in. Jib, £2,500. 

¢.891.—Buildmaster TOWER CRANE, Mode! BDK150, 
new 1954, 2-ton capacity, excellent order, 
£1,150 

R.174.—8,/10-ton Aveling-Barford TANDEM ROLLER, 


new 1956, very good condition, £1,500. 
R.175.—25 - ton Vickers - Onions COMPACTION 
ROLLER, late 1959, £1,950. 


D.141.—-2 Aveling-Barford 4'2yd. DUMPERS, powered 


by Dorman Diesel Engines. £575 each. 
D.147.—Muir-Hili 108 3yd. DUMPER, Ford 4D 
Diese! Engine, completely rebuilt, £525. 
D.153.—Several Scammell 10-ton (8 cu. yd.) 4 x 4 
DUMP TRUCKS, new 1956/57. From £2,100 
each. 
OP.235.—Three 9.7 cu. yd. Euclid REAR DUMP 
TRUCKS, Model 27FDs, £1,850 each. 
A.619.—Broomwade 199 c.f.m Lorry-mounted 


COMPRESSOR, Bedford chassis 
Oe nee and BUCKET 802 Lima, 
£350. 
£Q.524.—-DRAGLINE JIB, 7Oft., for 802 Lima, £475. 
MISC.647.—100 tons CAST-IRON KENTLEDGE in 
4-ton blocks, £18 a ton. 
Number of Tower and Derrick Cranes available from 
30cwt. to 15-ton capacity—various models and makes 
to cover a comprehensive range. 


GRAYSTON PLANT AND ENGINEERING CO., 


£285 
for 


LTD., 


32 Stewarts Road, London, S.W.8. 
Tel.: Macaulay 6688 (10 lines). 
DLANT FOR SALE, 


1-ton Neals CRANE, on pneumatics 
3-ton Jones CRANE, on pneumatics. 
Caterpillar 04 Model 2T, LPC Angledozer 
Caterpillar D6 Model 4R, Hydraulic Angledozer. 


Caterpillar D7 Models 9G, 1T and 3T, with Angle 
dozer and P.C.U. 

9 cu. yd. Tournapull MOTOR SCRAPER. 

10RB EXCAVATORS, 5000, 10000, 15000 and 


17900 Series. 
E.R.F. 20-ton Articulated LOW-LOADER. 
For further details, apply: 
ROBERTSON PLANT, LTD., Barkway (Tel. 277), Herts. 


OAD ROLLERS.—Aveling-Barford Footpath Rollers, 


AO Model, 50/60cwt., with Ruston 2VSOR Diesel 
Engines and Sprayers, choice of six, 1947/42. One 
Petro! Ditto, in running order Heavier Rollers 
expected shortly. Inquiries solicited.—A. M. COLE, 
Eastgate, Sleaford, Lincs. Tel. 463. 

ANTED, Diesel ROAD ROLLERS, al! sizes, from 


6-ton to 12-ton, post-war preferred, by Aveling- 
Barford or Marshall | would be interested to hear 
from Borough or County Councils regarding any Rollers 
they may be replacing by new.—A. M. COLE, East- 
gate, Sleaford, Lincs. Tel. 463. 


ANTED TO BUY, Bucyrus-Erie Model 15BE, 

in good condition. Also SPARES for this machine. 
METAL UNION (PLANT), LTD., 75S Victoria Street, 
London, S.W.1. Telephone: ViCtoria 4868/9. 




















DROTT SHOVELS 4-IN-I 
DINKUM DIGGER MAJORS 
BRISTOL DIGLOADERS 
MUIRHILL 3 YD. DUMPERS 
EARTH BORING MACHINES 
PRIESTMAN EXCAVATORS 
VIBRATING ROLLERS 


HIRE FROM 


ACWORTH 
(PLANT HIRE) LTD. 


| 207 HIGH STREET, WALTHAM CROSS | 
HERTS. WALTHAM CROSS 26211 


AND MACHINERY WANTED—FOR SALE—FOR HIRE 


| 


| 





THE CONTRACT JOURNAL 


ONCRETE MIXERS FOR SALE OR HIRE. 
S/3'2 Winget, Benford, Parker and Millars. 
Choice of 25-30 modern diesel-driven machines. 


Reconditioned and guaranteed. 

5/3'2 Various Makes, part-exchange machines. Choice 
of 15-20 in useful working order. From £40 each, 
delivered 


7/5, 10/7, 14/10, 


18/12 and 21/14 Mixers. 
of 20 Diesel and Electric machines in 
working order From £150 each, 
Some with Weighers and Draglines 

Road Machines Double Bucket SWING WEIGHERS 


Choice 
good 
delivered 


Dalli SCRAPERS. 
New 4°3 and 5/3'2 Barford Concrete Mixers from 
stock 


W. V. DAVIES, 
Concrete Mixer Service 
Shipston-on-Stour. ‘Phone 125 and 3212 


ANTED BY CONTRACTOR. 
Two 19RB EXCAVATORS, with Shovel or 
Dragline Equipment. 

One 22RB EXCAVATOR, with Dragline Equipment. 

One Caterpillar D9. 

Three DW21s. 

One 463 SCRAPER. 

Three Caterpillar O7 Hydraulic ANGLEDOZERS, 
Mode! 3T. 

One Caterpillar D6 Hydraulic ANGLEDOZER. 

One Model 955 TRACTOR SHOVEL. 

Two Caterpillar D4 Hydraulic ANGLEDOZERS. 

Send fullest details and price to: 
Box K.K.387, “The Contract Journal.” 
7, OR SALE. 

CONCRETE PUMP, Type PC3, by Pumpcret, 
with 800ft. Gin. Pipe. £800 lot 

Two Winget-Parry 4 cu. yd. CONCRETE TRANSIT 
CARS, on 2ft. Bogies. £550 each. 

Eonit. 60-ton BULK CEMENT PLANT, with 8-ton 
Receiving Hopper, Electric Blowers, etc. £600. 

Marshall 1,600lb. MULTITUBE BOILER. £450. 

Holman-Hea_ Penumatic Double Drum SCRAPE- 
HAULER, with 30in. Hoe Box, £150 


All above may be inspected in Watford, and 
reasonable offers would be considered. 
Write Box P.3737, ‘* The Contract Journal.” 


OR SALE. 

Allen 12/18 TRENCHER, in good working order 
and approx. £200 of spare parts, £600. 
Pescara-Muntz 2-tool COMPRESSORS, manufactured 
1954, choice of three—one requires attention, 
but all spares with machine. Complete with two 
Armstrong-Whitworth Breakers. Two workable 


machines, £250 each; third, £200. All-in price 
for the three, £600. 
Further details from: 


GROCOCK AND DAY 
Rowsley Street, Leicester. 


OR SALE or HIRE: 


(PLANT HIRE), LTD., 
Tel.: Leicester 36566. 


JUBILEE TRACK; TIPPING 

WAGONS; BOGIES, etc.; 8.H. and F.B. RAILS 
tor relaying or shoring; Pierced Steel PLANKING 
and SHUTTERING PANELS; HAND WINCHES; SHEAR 
LEGS and CHAIN BLOCKS; CRANE BUCKETS; LIFT- 
ING JACKS; STORAGE TANKS; GIRDERS; ANGLES: 
CHANNELS and ROOF TRUSSES; Steel Frame and 
Wooden Section BUILDINGS; Steel and Cast-iron 
TUBING up to 24in.—CYMRIC TRADING CO., LTD., 
Liandaff, Cardiff. 


LOGGETTS PLANT HIRE.—Large quantity ot 
ROADFORMS, most sizes, now available for HIRE. 
Contact us for HIRE of all types of CONTRACTORS 


PLANT. — 2 Burtons Road, Hampton Hill, Middx 
Tel.: Teddington Lock 1138/9. fon ae ea 
URPLUS PLANT (al! types) and MATERIALS 


regularly PURCHASED in small or large parcels. 


Rapid inspections, prompt payment.—E. H. CHURCH 
AND CO. (EDMONTON), LTD., 68-70 Penge Road, 
South Norwood, S.E.25. Tel.: SYDenham 3131-3. 
OHN DEERE 1 cu. yd. CRAWLER LOADERS 

available, LONG or SHORT HIRE. Keen rates. 
RINGWAY CONTRACTORS, LTD., Horsforth 4805. 
TOTHERT AND PITT 28W Vibrol! ROLLERS, for 


immediate delivery, £328 each.— ABELSON AND 
(ENGINEERS), LTD. Tel.: SHElidon 2424. 


RGENTLY REQUIRED, SHEET STEEL PILING 
in any length and section considered.—Write 
Box CC.386, “The Contract Journal.’ 


ALLIS AND STEEVENS 6-ton Diesel ROLLER, 
1946, in good working order.—A. J. WARD 
AND SONS, LTD., Egham, Surrey. Staines 54111-3. 


FOR LIMAS 


PLANT SALES LTD., 


25 CASTLEREAGH STREET, LONDON, W.1 
Telephone: PADdington 2663-4 


FOR SALE 


Ref: 1215 
3 Ton Coles Crane Austin 6 x 4 
with P.6 Diesel Engine £700 


Ref: 1409 
Coles |DieseljElectric Crane 
L.W.B. £2000 


Ref: 1410 Dinkum Digger £700 
R.O BERjT,|,D1-X O|N, -L{T D:. 


Hunsdon, Near Ware, Herts. 
Telephone: Stanstead Abbotts 30! (3 lines) 


co. 














Ace Comet mobile and Midget Pei f 
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ONTRACTORS' PLANT FOR HIRE, 
HIRE PURCHASE OR SALE: 
from our comprehensive fleet of 
Plant. 

CRANES (standard gauge). 
10-ton Grafton, Diesel, 34ft. Jib. 
8-ton Wilson, Steam, 35ft. Jib. 
5-ton Grafton, new Diesel conversion, 35ft. Jib 


Selection Modern 


S-ton Smith, SOft. Jib (two). 
CRANES (MOBILE ROAD): 
Lorain. 10-ton Lorry-mounted, extendible jib, 
30/70ft. 
Ruston 10-ton, track-mounted, 40ft. Jib. 
Ransomes 8'2-ton, Diesel, 21ft. jib, 1942. 
Coles S-ton Mark 7, on Thornycroft Diese 
Chassis. 
Coles 4-ton, Diesel/Electric, new engine. 
Jones 3-ton, Super 40. Three available. 
Jones 2-ton, Super 20 and 22. 
OERRICKS: 
7-ton Henderson, 110ft. Jib, 400/3/S50, 1952 
S-ton Wilson, 7Oft. Jib, Electric. 
S-ton Butters, 8O0ft. jib, Electric, new 1949. 
3-ton Smith, 47ft. Gin. Jib, single motor. 
EXCAVATORS: 
Two each, 19RB and 10RB. 
Priestman Tigers, Ssyd., new 1958. 
Weatherill, 3ayd., Loading Shovel, 1959. 
}.C.B. Hydra-Digga Loadall, ’syd., 1960. 
LOCOS.: 
Fowler Diesel Locos., 150-h.p. (two). 
Barclay 80-h.p.; Ruston 88-h.p., Diesel. 
Bagnall Steam, 14in. x 22in., oil-fired. 
Peckett Steam, 7in. x 12in. 
BULLDOZERS: 
Two D4, fully reconaitioned, with Angledozers. 
PORTABLE BOILERS: 
Mobile, Oil-fired Economic, on pneumatics 
(1,500Ib. evaporation); Four 800ib. Mobile, 
Oil-fired; also Static Coal-fired. 


Cochran Cross Tube and Crane Boilers. 


AIR COMPRESSORS (on pneumatics): 

210 c.f.m., 100 p.s.i., Diesel. 

Four 10S c.f.m., 100 p.s.i., Diesel Broomwade. 
ROLLERS: 


12-ton Aveling. 

9'2-ton Marshall. 

6-ton Huber. 
OUMPERS: 

Three Muir-Hill 

Two Muir-Hill 
CONCRETE MIXERS: 

Millars 14/10, Diesel-driven. 

Winget Roller Pan Mixer, Diesel, 4ft. 6in. pan. 
Contractors’ Pumps, Roadforms, Flexible Hoses (4in. 
to 10in.), Steel and Cast-iron Pipes up to 20in., 
Electric Motors, Diesel Engines, Portable Crushing 
Plant, Light Railway Equipment and Locomotives, 
Scaffolding, Fittings, etc. 

FRED. WATKINS (ENGINEERING), 

Coleford, Glos. Telephone 2271 (5 lines). 


ANTED, Late type 4-in-1 Drott, in first-ciass 
condition. 19RB, 14000 Series onwards. Jones 
KL44 or KL66 or equivalent. For SALE—1International 
Drott Skid SHOVEL, B14K3, 1'2 cu. yd. Bucket, 1958, 
overhauled, excelient, £3,750.—GABRIEL MACHINERY 
co., LTO., Palmers Lane, Enfield, Middiesex. Tel.: 
HOWard 4353. 


OR SALE, 10RB EXCAVATOR, Serial No. 17683, 
fitted with 3VRHN Engine, c/w Skimmer and 
Backacter Equipments. Price £1,550, or would con- 
sider exchange in part for Lorry-mounted 6-ton Crane. 
Apply C. FIRBANK (ENGINEERS), LTD., 276A Daliow 
Road, Luton, Beds. 
OR SALE, Five Broomwade 1955 SVD128 AIR 
COMPRESSORS, 3-cyl. Lister Diesel Engines, 
four pneumatics. Price £450 each.—JOSEPH THOMP- 
SON AND CO. (LIVERPOOL), LTD., Wakefield Road, 
Netherton, Liverpool, 10. ‘Phone: AINtree 6262 
(4 lines). 


ANTED, Diesel-driven GRADER; Portable Diesel- 


14B, Diesel, 4'2vd. 
108, 2'2yd. 


LTD., 


driven BORING RIG (soil sampling).—Fullest 
details, condition and price to MADOC JONES 
MACHINERY, Denbigh. Tel. 201. 


OR SALE, Thwaites Diesel DUMPER, 15cwt., nice 
condition, £150.—R. D. SMITH AND SON, 
Inworth, Kelvedon, Essex. hE Seance 


VAILABLE for HIRE and CONTRACT: D9 and D8 


TRACTORS, with Blade or Scraper.—ELLIOTT, 
Wetherby Road, York. Telephone: 78220 and 78501. 








SIDEBOOM TRACTORS 





TRACTORS: 
HD7, HD10, HD14, Dozer or Scrapers. 
D4, DG, DS, Dozer or Scrapers. 
TRACTO-SHOVELS: 
HDSG, with 1's cu. yd. Bucket. 
HDSG, with 2'2 cu. yd. Bucket. 
EXCAVATORS: 
10RB, 19RB, all equipments. 
}.C.B. Hydra-Digga, all equipments. 
OUMPERS: 
Aveling, 4'2 cu. yd. 
Rob Roy, 15cwt. 
ROLLERS: 
S-ton and S-ton, Diesel. 
CRANES: 
S-ton and 10-ton, lerry-mounted, 
30-60ft. Jibs 
PUMPS: 


sin. L. and F. Diaphragm. 
Bin. Centritugat. 


MIXERS: 
S/3'2, 7/5, 10/7, 


TIPPING LORRIES: 
ustin 6 x 4. 


All inquiries tox 


G. GARTER « sons, ur. 


YOKESFORD HILL, ROMSEY, HANTS. 
Telephone: Braishheld 395/6/7. 


14/10. 


Tel: 
TOTtenham 
0401 


(10 lines) 
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LANT FOR SALE, 
19RB Ruston, 3VROH Engine, 11000 Series 
SKBA, £400 spent on tracks, £2,250. 

Terrapin PORTABLE BUILDING, 18ft. Gin. x 24ft. Gin. 


x 1ift. high, folds down for transporting to 
18ft. Gin x 7ft. Gin. New condition. Cost £975. 
Price £350. 


Seven Stothert and Pitt 7/S MIXERS, with S/1 Lister 
Diese! Engines. Extremely clean machines, from 
£50 each. 

Sykes 4in. WATER PUMPS, with Ruston 2VSH Engine, 
complete with Hoses, £175. 


25/30cwt. FOOTPATH ROLLER, by Dixon Hawks- 
worth, Ltd., powered by Ford 10 Engine, 1957 
machine, sprinklers, etc., £225. 

Two C.P.T. MOBILE COMPRESSORS, with Ruston 


4VRHC and 3VSH Engines, 105 c.f.m. and 210 
c.f.m., £150 and £265. 

One 6-ton Diesel ROAD ROLLER, £325. 

Ruston 6yd. SCRAPER, good tyres, £185. 

Winget 12 x 4 BRICK CRUSHER, driven by Lister 
16-h.p. twin-cyl. Diesel Engine, on chassis, £185. 

Chaseside '2yd. Rope SHOVEL, P6 Diesel, 1200 x 24 
twin rears, 1951 machine, in 100% working 
order, £270 o.n.o. 

Platypus CRAWLER DOZER, Perkins P4 Diesel Engine, 
complete with cab. Good working order, £325. 

Two 15cwt. MOBILE HOISTS, by British Hoist and 
Crane Co., Petter AVA1 Diesel Engine. Recondi- 
tioned, £7S each. 

Two Weaver STEAM CLEANERS, one on pneumatics, 
both in good working order, £75 and £95. 

195S Ford TIPPER, new engine and tyres, steel body, 
£85. 

Three 12yd. LP SCRAPERS, first-class condition, £725 
each. 

Platypus Hydraulic OVERLOADER, P4 Perkins Engine, 
Tilting Bucket, £325. 


Aveling-Barford 4-ton T.V.0. ROAD ROLLER, ex 
Ministry, very good condition, £325. 

Two Scwt. SCAFFOLD HOISTS, by British Hoist and 
Crane Co., £45. 

One D6 Caterpillar ANGLEDOZER, 3-cyl. engine, ex 
Ministry. Cheap to clear. 

Six ‘toyd. G.F. Diesel Side and Front Tipping 
DUMPERS. From £75. 

G. H. DUNNING, 


Ballards Yard, High Street, Edgware. Edgware 2572. 
Open week-ends. 
IGHT RAILWAY MATERIAL FOR SALE. 
L 3,000yd. 25!b. B.S.S. TRACK, 24in. gauge. 
1,000yd. 20!b. B.S.S._ TRACK. 





New Lister Diesel LOCOS., from £455. s 
Four Diesel LOCOMOTIVES, by Motor Rail, Ltd., 
with Dorman Engines, 3'2-ton, 24in. gauge. 
Two Montania Diesel LOCOS., 234-ton, 24in. gauge. 
One Simplex Diesel LOCO., with National Engine, 
212-ton, 24in. gauge, ew overhauled. 
2 1yd. TIPPING WAGONS. 
By 2 cu. yd. 24in. gauge Rugga TIPPING 
WAGONS. 
Maco Pressed Steel Lay-on SWITCHES. 
Maco Pressed Steel Lay-on TURNTABLES. 
POINTS and CROSSINGS and TURNTABLES. 
WHEELS and AXLES, al! gauges. 
Maco AXLEBOXES. : 
PLATELAYERS' BOGIES, 4ft. 8'2in. gauge. 
M.E. ENGINEERING, LTD., 
457 Finchley Road, London, N.W.3. Telegrams: 
Mengilim, London. ‘Phone: HAMpstead 7481-2-3. 
OR HIRE OR SALE. 






PC4 CONCRETE PUMP with 1,000 ft. Piping. 
500 c.f.m. COMPRESSOR. 
PORTASILO, P20 Model. 
Broad’s BRICK-HANDLING EQUIPMENT. 
Winget MIXERS, 5/3'2, 7/S, 10/7, 14/10 Models. 
Drag Feeders and Weighers available. 
Weatherill 4HTW Two-way OVERLOADER. 
KINGSBURY PLANT CO., LTD., 


Barnsley Road, Doncaster. Tel. 65242 (7_ lines). 


VAILABLE for HIRE with _ skilled operators, 

pecs Heavy Duty CRAWLER CRANES, tully 
rigged with 120ft. Booms complete with juries, fully 
insured.—PLANT SALES, LTO., 25 Castlereagh Street, 
London, W.1. Telephone: Paddington 2663/5. 

















ANTED, Staffa 2/3-ton MOBILE CRANE, Standard 






or Long Jib considered.—W. B. BAWN AND 
CO., LTD., Byron Works, Blackhorse Lane, €E.17. 
Tel.: LAR. 4411. 





JOOR SALE, Three 634cwt. Stothert and Pitt Petrol- 
driven Vibrating ROLLERS, new 1955, in good 
order.—WILLIAM G. SEARCH, LTD., Whitehall Road, 


Leeds, 12. Tel. 639081 (10 lines). 


ANTED, wide gauge D4 TRACTOR with Hydraulic 
Bulldozer, in good condition.—Write Box P.3795, 
“The Contract Journal.’’ 














MATBRO GROUP OF COMPANIES 


“We sell to a standard, not to a price." 
TWO OUTSTANDING PIECES OF 


INDUSTRIAL PLANT: 

McLAREN 69-kVA Diesel ALTERNATOR, Type MR4, 
Mk. Ii, 400-Volt, 3-phase, 4-wire, C/A start. 
Overhauled. Test run, certificate. Repainted 
manufacturer's colours. Price packed c.i.f. £995. 

MATBRO 60 Diese! FORK LIFT TRUCK, latest type, 
12ft. lift, 6,000lb. capacity, torque converter, 
48in. forks, on pneumatics. 26 months old, one 
















owner, carefully used. Photo available. Price ex 
works £1,295. 
MATHEW BROTHERS, 
Matbro House, Beddington Lane, Croydon, Surrey. 





Telephone: THOrnton Heath 3402 (S lines). 















| PLANT HIRE 
1 @SALE 


| Excavators 

| Bulldozers 

| Scrapers 

| Mixers 

Pumps, etc 
* 


erm from 



















TAYLOR KENT 
WEYDOWN ROAD, 


ASELMERE, SURREY 
lephone: HASELMERE 2294/5 







OR SALE. 

Caterpillar D4, wide gauge, L.P.C. Hydraulic 

Bulldozer, £950. 
cr D4, standard gauge, L.P.C. Angledozer, 
Caterpillar D2, fitted L.P.C. Dozer, £400. 
International TOS, Ruston Angledozer, £650. 


International BTD6, fitted R.B. Angledozer, £575. 
Allis-Chaimers HD14, fitted Bulldozer, £725. 
Allis-Chalmers HD7, Hydraulic Angledozer, £625. 
Allis-Chalmers HD7, Hydraulic Angledozer, £350. 
TRACKS for HD7, new and unused, £175. 
| Fordson County, fitted late-type Angledozer, £475. 
HYDRAULIC ANGLEDOZING EQUIPMENTS to fit 
| International BTD6 and TD9, Fordson County, 
| Caterpillar D2 and D4, Allis-Chalmers HD7. 
Buffalo 6-ton Self-start Diesel ROLLER, £350. 
Holman 2-tool Self-start Diesel COMPRESSOR, £250. 


Atlas 2-tool Diesel COMPRESSOR, £150. 
DINKUM DIGGER, on Fordson Major and fitted 
Skyhi Front Shovel, £550. 
Jones SLEWING CRANE, 12cwt., £75. 
LAND-ROVER, 1959 registration, £155. 
——. TRACTOR and 12-ton Semi-low Trailer, 
| . 
ROBIN BOSWORTH, 
Tel.: Stoke Saint Milborough 237—near Ludlow 
Shropshire. 

ELECTED BARGAINS IN SHOVELS. 
Bray 1 cu. yd. Crawler Shovel, Ford Diesel, Cab, 
£1,250. 

| Muir-Hill 2WL, 1 cu. yd., Ford Diesel, Cab, £675. 

| Weatherill 2H, 3syd., Cab, Ford Diesel, £475. 
Chaseside 700, Cab, power steering, Ford Diesel, 

£1,150. 

| Bray BL430, 4-wheel drive, 1'2yd., power steering, 

| new Cab, etc., £1,450. 

| haere. 500 Hydraulic Shovel, Ford Diesel, Cab 

| £900. 

| All in our stock. Hire Purchase available. 


WILLIAM R. SELWOOD, LIMITED, 
Chandler's Ford, Hants. ‘Phone 2981. 


9, D8, TD18 and TD14 BULLDOZERS and 

Scrapers, Motor Graders, Excavators and new 

Tippers for HIRE or SUB-CONTRACT WORK. 

Particular attention given to finish and compaction. 

New and modern machines in first-class condition. 

Good operators. Technical staff available to analyse, 
programme and price complex projects. 

DICK HAMPTON, 
Broadview Farm, Biacknest, Alton, Hants. 

Telephone: Bentley 2241. 


WANT E D. 
HYDRAULIC RIPPER for 
Traxcavator. 
30 40-kVA DIESEL GENERATING 
400 /3 50, in good order. 
Write Box P.3786, ‘‘ The Contract Journal.” 


EQUIRED, DRAGLINE ROCK BUCKET, 6 cu. yd 

State make and_ condition. ROBERT M 
DOUGLAS (CONTRACTORS), LTD., 209 Walsall 
Road, Birmingham, 22b. 


ANTED, Complete BATCHING 
Silo, for 1 cu. yd. Mixer. 
Write Box P.3767, ‘* The Contract Journal.’ 


ANTED, 10-ton Diesel ROLLER. Cheap. 
Write Box P.3769, ‘‘ The Contract Journal."’ | 


LANT 
Caterpillar 955 


PLANTS 


PLANT, with 








KINGSTON PLANT 
HANWORTH - M:DDX. 


Fork DUMPER § and 


ALL PLANT HIRE 
FELTHAM 4084 





There is no better medium than 


THE CONTRACT JOURNAL 


for small classified 
advertisements 
Telephone for 


LINAGE RATES to 
WATerloo 3411 


PUMPING SLUDGE ? 


; VOD toe: . 
MUD MARVEL 
=n 8 . 
BUY 
i 
i 


from the 
sole makers 


aoe 
a WHITEHALL RD. 
41ers 


eee 














“- ee 
ALES PLANT REGISTER, LTp 
OFFER FOR IMMEDIATE SALE: : 
MISCELLANEOUS: 

BENFORD '2-ton DIESEL DUMPERS, 1 
£115 each. OSS. runners, 
MUIR-HILL 10B 3 cu. yd. DUMPER, Ford Engine 
1954, good working order, £395. P 
AVELING 3 cu. yd. DUMPERS, Fordson Engin 
1955, good order, £675 each. e 
LOW-LOADING TRAILERS, 3-ton, 6/7-ton, 8 10-ton 


ex Ministry. Also TRAILER-MOUNTED T 
250, SOO, 750 and 900 gallons. ANKS, 
C.P.T. 4-tool PORTABLE COMPRESSORS, 1953, Solid 
good working order, £700, 


avant e Ruston Diesel, 
-, 3-, 4- and 6-ton Diesel P 
COMPRESSORS. Details on application ee 
AIR PUMPS 2/3-tool COMPRESSORS, Lister Diese} 
Engine, on 2- or 4-wheel Trailer or Lorry Chassis 
ex Ministry, unused, £490 to £560 each. ’ 
AVELING-BARFORD 2'2/3-ton Diesel ROLLER 
Perkins Diesel, Sprinklers, 1952, good condition’ 
AVELING-BARFORD 6/8-ton ROLLER, Sprinklers 
Scarifier and Cab, new 1955, £2,050. . 
GREENS 7/8-ton ROLLERS, new Ford Diesels 
Sprinklers, Canopies, ex Ministry, £1,300 each. 
PEGSON 16in. x Sin. PORTABLE CRUSHING AND 
SCREENING PLANTS, Ruston Diesel, unused 
as new, £675 each. Also 12in. x ‘ 
WALLIS 8/10-ton DIESEL ROLLER, Water Tank 
Sprinklers and Canopy, 1951, £1,500 each. ° 
HDSG TRACTO-SHOVEL, G.M. Engine, 1955, £2,150 
HD21_ TRACTORS, with or without Angledozer. 
£5,000 £5,500 each. 7 
CATERPILLAR D7 3T TRACTOR, L.P.C. Hydraulic 
reconditioned, £3,100. 


Dozer and Winch, 
KUE-KEN 36in. x 24in. PRIMARY CRUSHER, with 
1958. Price on application. 


7in, 


motor and starter, 
Lying treland. 
NORDBERG 3ft. CONE CRUSHER, with motor and 
starter, 1958. Price on application. Lying Ireland 
CHRISTY-NORRIS PULVERISORS, 30B x 30B, motors 
and starters. Price on application. Lying Ireland 
camo D4 6U TRACTORS. Base machine. 
ROAD MACHINES BATCHERMATIC, 30yd. 
and 16-ton Cement Hopper, new 1958, £2,000 
WOODFIELD 35ft. RAKING FRAME, 2-ton, Diesel, 
Winch, etc. : 
DELMAG DS DIESEL HAMMER, 1959, £1,150. 
TO14A INTERNATIONAL TRACTORS, with Hydraulic 
Segrenneees: P.C.U.s and S67 Scrapers, £1,850 
each. 
REX 7S 10/7 MIXERS, with Weighbatchers and Hand 
Scraper Shovels, Ruston Diesels, £325 each. 
REX 12S 18/12 MIXER, with Weighbatcher and Hand 
Scraper Shovel, Ruston Diesel, £395. 

LINER Cumfiow No. 3 ELECTRIC MIXER, High Dis- 
charge, very good condition, £650. 

20-ton PORTASILO, 1957, very good condition, £325. 

ALLEN 14/30 TRENCHER, Dorman Diesel, 1958, 
very good condition, £3,350. 


FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 


Hopper 


AND HIRE — SEND FOR VALES FREE PLANT 
REGISTER. 
Further details: 14 Lower Grosvenor Place, London, 


S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 


ILLAR ASPHALT PLANT for SALE, 15 t.p.h. 
model, with 3-compartment Aggregate Bin, ali 

in excellent order, complete with Filler Hopper and 
Store and Lister Engine for £3,250.—ROADWORKS, 
LTD., Commercial Road, Ipswich. Telephone 55444 


OR SALE, GANTRY CRANE GIRDERS, approx. 

36in. x 12in., up to 413ft. Sin. run. Suitable for 

a minimum = 30ft. span. Equal to new _ condition. 

Further details, sketch, etc., write JOHN LEE, 96/100 
Corporation Street, Beifast, Northern treland. 


‘OR SALE. — New and used 6Bristoi Diesel 
CRAWLER TRACTORS, with Angledozers, Loading 
Shovels and Trench Diggers.—Demonstrations without 
obligation from the Main Dealers, H. A. SAUNDERS, 
LTD., 14-20 The Butts, Worcester. Telephone 26651. 


RAXCAVATORS for HIRE. Caterpillar 977, 955. 
All in_ first-class condition, with experienced 
operators.—-MOBILE HAULAGE, LTD., 230 Totten- 
ham Court Road, London, W.1. Langham 7833/5. 


OR HIRE, 19RBs and 33RBs, TO and HD14s, ano 
Merton OVERLOADERS.—SAND ANDO SHINGLE, 
ages 


LTD., Road, Feltham, Middx. Feltham 3045. 


ARUP & ARUP LTD - BILTON HOUSE 
54/58 UXBRIDGE RD - EALING W.5 
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All types of plant and equipment for 


: \ N . Als 
SALE or HIRE. More ‘than 500 machines = “ri 
; NUTT, } 
in our own HIRE FLEET. TT 


Plant Register of machines for Sale arn sa “4 
forwarded bi-monthly free on applicatign ‘ & ra i THTTAXS 


VALES PLANT REGISTER LTD 
|4 LOWER GROSVENOR PLACE, LONDON, S.W.I. 
VICTORIA: 3501, 7531, 8080, 9886 (15 Lines) 
Watford Works: Cow Lane, Garston, Watford. 


Telephone: Garston 32667 8 





The only system 


of earthmoving haulage that gives you 


up to 110° of turn and saves up to 


50% in total operating costs 


The Shawnee Poole System is manufactured under British and Foreign patents granted and pending 
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“Their MANOEUVRABILITY 
has produced a much faster 
time cycle”’ 


says Fleet Owner, Ets. Mussat & Binot, Gagny (S é O) France 


IN A GYPSUM MINE 


“The Shawnee Poole system has reduced the 
cost of haulage by 40%, improved output and 
eliminated excessive maintenance costs in 
this Gypsum mine near Paris. Their ability to 


Manoeuvre in the confined underground 


working areas has produced a much faster —_ System of MOBILITY & ECONOMY 
time cycle than with our previous vehicles.” IN EARTHMOVING HAULAGE 


Ask us for a Job Survey on your site 
, POOLE LIMITED, READING, ENGLAND. /Je/ephone: Sonning 2621 Cables: Mobecon, Reading 














BONMIAG 
29 Bw90 


OMPLETE 
OMPACTION 


of extensive surface and foundation work 


Vibratory 
Rollers 











DOTPATHS a —_— 
RENCH REINSTATEMENT SA 
UMINOUS ROAD SURFACES 
NERAL FOUNDATIONS | 


ASK FOR A DEMONSTRATION OF THE BW90 
A C.F. MACHINERY LIMirrTED 


Foremost designers and manufacturers of building construction and mechanical handling equipment. 
PORDEN ROAD, BRIXTON, LONDON, S.W.2. 


elephone: Brixton 3293 (9 Lines). Telegrams: Auscon Telex 23579 London. And at Harlequin Ave., Brentford, Middx. 
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Michigan helps to save time, 
money and manpower. 


What 
Michigan's 
mean to 
Industry 





Central Electricity Generating Board 


Their first, a Michigan 175A was purchased two years ago by the South Eastern 
Division of the Central Electricity Generating Board, after a 3 - days trial, for use 
on the coal stocking area of the Croydon “B” Power Station. A few of the jobs that 
the Michigan carries out during a normal day’s work are picking-up and 
carrying coal, bulldozing levelling and consolidating, wagon filling and 
fly-ash removal. In the reclaiming of coal from stock piles, the 
Michigan 175A with its 3} cu. yd. bucket, fast operating cycles 
7,500 lbs. of coal at each time is really effective. In addition the wide thy 
a q “ 
base, low pressure rubber tyres and 4-wheel drive ensures positive 4h I. 
compaction to avoid the ever present risk of spontaneous combustion 
and contamination of coal. The Michigan can be relied on to do a variety of jobs 


all of them tremendously tough, but it tackles them with speed ease and efficiency. 


THERE’S A MACHINE TO SUIT YOUR NEED IN THIS BROCHURE 


It contains details and specifications of the complete Michigan 
range of Tractor Dozers, Shovels and special Attachments, also 
full description of the unique Michigan Transmission 


System that makes Michigan’s the most scught after machines of 
their type in the world. COMPLETE THE COUPON AND 
POST TODAY ! 







MICHIGAN (GREAT BRITAIN) LTD. 


Please send me a copy of ‘The Michigan Range” and add my name to your 
Sales & Service: Yorktown Works, P.O. Box 3, Camberley, Surrey. mailing list. (CJ/JS5. 
Telephone: Camberley 3421/40 

Distributors in Scotland and the four Northern Counties: 
Scottish Land Development Corporation. 

Scottish Depot: 72, Dykehead Street, Queenslie, Glasgow, E.3. 
Telephone: Shettleston 3546 

Northern Counties Depot: Portobello Road, Birtley, Newcastle. 
Telephone: Birtley 432 


Name Position 
Block Capitals Please) 


(.ompany 
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announcing the 


NORTHFIELD INDUSTRIAL FABRICATIONS LIMITED, OSSETT, YORKSHIFE 
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enew 


TAFIELD 


incomparable ,, vatue ana 


performance 





Pies! ee 


@ Extremely manoeuvrable, 18 ft. 9 in. 
dia. turning circle 
Road speed 28 m.p.h. 


Rapid turnaround means more payloads: 
2-pedal control per hour 


Torque converter and epicyclic gearbox 


High braking factor (6 brakes in all) Low centre of gravity with high 


Low running costs and prolonged tyre safety factor 
life Fully hydraulic articulated steering 


| ° 
Struck load 7 cu. yd., heaped 8 cu. yd. through 180 


SAE ratings 


SONS AND COMPANY LIMITED 


Wood Lane, London, W.12 Telephone : Shepherds Bush 2070 


Telegrams : Omniplant, Telex, London 


Birmingham . Belfast . Glasgow . Newcastle . Leeds . Sheffield . Manchester . Bath . Southampton 





or 
etting down 

o EARTH 
here’s nothing 
ke a 


Hil 


x — A 

e - <: & F Double acting rams and high ten- 
A ‘ . ° ¥ ; ak sile steel ropes rotating in grooved 

i as ' mao : pulleys give exceptional control- 
; . i Peet 8 ability with smooth and fast slew- 
4 Ame Te ing through 190°. Banjo couplings 

V4 we a> Fo e are fitted to hoses at all moving 


< points, and steel hydraulic tubes 
' £2 re built into the jibs. These swivel 
: Ee couplings cut out flexing, stresses, 

chafing and wear. 


A feature unique to Dinkums is 
the Whitlock Rotary Seal enabling 
trouble-free hydraulic tubes to be 
built into the slewpost with short 
connecting hoses. What a tremen- 
dous advantage this is—no 
hydraulic hoses dangling about and 
trailing in the mud. 


nd there’s a 
pmplete range 
! choose from! 


Main Distributors for SOUTH WALES 


0. L. DAVIES LIMITED 


BAGLAN PORT TALBOT, GLAMORGAN 


Tel. Briton Ferry 3266 ‘3 lines) 
Tel. Briton Ferry 3180 (night) 


WOWSTRATIONG + SALES + SERVICE + PART EXCHAWCES + HIRE PURLHASE 
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‘Now then, lad, 
you can strike these 
moulds tomorrow. 
This is FERROCRETE, 
see?” 


eI can remember the time when FERROCRETE was the world’s 


first rapid-hardening Portland 


you've had to hang about for days | BED) Cement. It complies fully with 


B.S.12: it has normal setting 


on this pre-cast stuff. Now it only ODL : properties and therefore gives 


ample time for mixing, placing 
and compacting the concrete. 


takes 24 hours. Anyway, you can’t j ay = In every form of concrete it gives 
az higher early strength than 


get better than this Blue Circle i ordinary Portland Cement. 


cement. I’ve used them all, see? ® 


Make use of our technical service. 


© For all information please write to: 
THE CEMENT MARKETING COMPANY LTD., PORTLAND HOUSE, 
TOTHILL STREET, SW1 - Telephone: ABBey 3456 
ot G. & T. EARLE LIMITED, HULL - Telephone: HULL 26121 
“ Selling Organisations of the Associated Portland Cement Manufacturers Ltd. 
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Stanton Th ic 
Specially 


Engineer to the Board - 
M. R. incent Daviss, Esq. 
B.Sc., MACE. M.1.Mun.£ 
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To do the job better .... always. specify 


CROFT ADAMANT 












aaa = we 





Croft Precast Concrete Drill and Hose Towers Croft Precast Granite Conerete Electrical Structures at the Penn 
(Photograph by courtesy of Birmingham Cor- 132 K.V. sub-station. Authority: Central Electricity Generating 
poration Fire Service and “ Birmingham Post”’). Board. 





Croft Precast Reinforced Portal Concrete Frames for Industrial Croft Precast concrete filter bed units are quick to 
Buildings are quick and easy to erect with great permanent strength. erect and require no skilled labour. 








Croft Granite Concrete Flags, 
Kerbs and Channels. Available in 
buff, grey and red with attractive <<“, 

appearance and non-slip surface, = 





“ Croftmatite ” Wet mix Macadam— 
the sure way to better roads, 













“ 





Croft Tunnel Linings are un- 
equalled for their strength. 
durability. uniformity, and 
speed in.construction. 


Croft Gulley Pots and Catch- g 
pits combine easy installation 
and minimum maintenance. 








A Member of the English China Clays Group. 


For further details write or telephone : neces 
THE CROFT GRANITE, BRICK & CONCRETE CO. LTD., Groft, Nr. Leicester. ALWAYS SPECIFY 
Incorporating The Patent Victoria Stone Co. and Erith Construction. 
Telephone : Narborough 2261/2/3/4. 


London: 638 Salisbury House, Finsbury Circus, E.C.2. Telephone: NATional 0513 (4 lines) 
Branch Offices and Works: West Bank, Widnes. Telephone : Widnes 2656-7. ADAMANT 
Groby: Leicestershire, Telephone: Anstey 2503. eommnemnaenian 
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A wrexerns Onions Scraper 
behind any Crawler tractor 


gets through the job faster 





Here are 7 reasons why: 


1. Onions have achieved Open Bowl design built, their extremely low deadweight allows 
without the usual increase in overall widthon — you to get the most out of your tractor. 


cutting edge width. 
5. The low bowl gives greater stability on 


2. The balanced draw bar enables scraper to all terrains. 
be coupled to tractor by one man. It is perfectly 


safe and will not go over centre. 6. There is an Onions scraper for every 


crawler tractor. 
3. Sidecutters are fitted for peak efficiency in 


ill a ee 
hard going. 7. A wide range of equipment including Con 


trol Units, Compaction Rollers, Rippers, etc. 
4. Althougk Onions scrapers are robustly — can be provided. 


VICKERS-ARMSTRONGS (ONIONS) LTD. 


Onions Works, Bilston, Staffs - Telephone: Bilston 41751/5 
Dealers in Great Britain: 
JACK OLDING AND COMPANY LIMITED -: HATFIELD * HERTS ° Tel: Hatfield 2333 
SCOTLAND: Jack Olding & Co. (Scotland) Ltd., Coupar Angus, Perthshire - Tel: Coupar Angus 281 
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RoapMa 


chores PLANTS 



















ROADMAC OFFER A WIDE VARIETY OF 
BATCHING PLANTS 


UNIT CONSTRUCTION PERMITS THE 
SIMPLEST, CHEAPEST AND QUICKEST 
ERECTION 


ABSOLUTE QUALITY CONTROL BY ONE MAN 


PLANTS AVAILABLE TO MEET VIRTUALLY 
EVERY REQUIREMENT 


eee 


The RoadMac ‘ Newhaven’ Dry Batcher, having a 90 cu. yd. 
aggregate storage hopper and an 80 ton silo. This is one of 
several plants supplied to the Sussex Ready-Mix Concrete 
Co. Ltd. 





For further details about RoadMac Batching Plants fill in this coupon 


ROAD CHINES ( DRAYT ON) LTD. and dispatch it to 


ROAD MACHINES (DRAYTON) LTD., WEST DRAYTON, MIDDLESEX 





Telephone: WEST DRAYTON 3721/6 


WEST DRAYTON, MIDDLESEX 


Name 


Telephone: WEST DRAYTON 3721/6 Address 
Telegrams: ““ ROADMACH ” WEST DRAYTON ss ; , County 
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Cui) 


FOR HIRE 


: also 
a -_ Gullick Hydraulic 
2 ey Concrete Bursters 


a Stationary 
2 Diesel and Electric 
a 18 to 650 cu. ft. f.a.d. 


STS oan te 


CONTACT US FOR SERVICE 


CONTRACTORS SERVICES LTD 


65 EFFRA ROAD, LONDON S.W.2 TELEPHONE BRIXTON 4081 
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TUNNELLING SHIELDS by 





Trial erection at our works of one of the two 
31ft. diameter Shields used at Potters Bar, 
in connection with the doubling of the 
permanent way, under the British Transport 
Modernisation Scheme. 

Chief Civil Engineer: British Railways, 
Eastern Region, A. K. Terris, M.I.C.E. 
Main Contractors: Charles Brand & Son 
Ltd. 


JOSEPH WESTWOOD & CO. LTD. 


NAPIER YARD, MILLWALL, LONDON, E.I4 Telephone: EASt 1043 


Cables : Westwood, London. Grams : Westwood, Easphone, London. 




















“ 


o ae a 


4 ; : " San Ss ’ E > : = x oe Ea’. a j 
WEST STREET, EARL SHILTON, LEICESTER. 


TEL: EARL SHILTON 2210 LEICESTERSHIRE 
SALES AND SERVICE—HIRE PURCHASE—DEMONSTRATIONS AND NORTHANTS 
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CONNELL & FINNIGAN 


LIMITED — MANCHESTER 


FOR 


DEMOLITION & DISMANTLING 


Contracts 





Vy, 


KK 
iy 
Ld 


A FIRST CLASS ENTERPRISE CONSISTING OF 


@ EXPERIENCED OPERATORS 
@ TIP TOP EQUIPMENT 
@ ENLIGHTENED PLANNING 


Which all adds up to a LOW COST 
OPERATION and the GUARANTEE 
of meeting your TARGET DATE 


Could we at least have a talk about your next contract ? 


44 MOLYNEAUX STREET, 
MANCHESTER 13 


Telephone: ARDWICK 2523/4/5 ee Sek 











FOR IMMEDIATE HIRE 





CRAWLER CRANES UP TO 50 TON CAPACITY 
802 & 1201 LIMAS 








43 RB’s D4, D8 TRACTORS 933 & 955 SIDE TIP 

38 RB’s EUCLID REAR DUMPS 977 & DROTT SHOVELS 

33 RB’s GALION GRADERS CHASESIDE & MICHIGANS 

22 RB’s DERRICKS, 5, 7, 10, 20 ton DINKUM DIGGERS 

19 RB’s PILING EQUIPMENT 3yd. DUMPERS 

10 RB’s CRUSHING PLANT 16/60 TRENCHERS 
Lorry mounted cranes NEALS CRANES 4/6 ton COMPRESSORS 


Also all other Civil Engineering Plant available 


ROADS : RUNWAYS 


(PLANT HIRE) LIMITED 


26 VICTORIA ST. LONDON, S.W.! te.: ABBEY 4905 
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from ‘Wet Mix’ to ‘Coated Chippings’ 
with the Standard ZNitienn Paver for 


SA 


ARCATA Rin” 





New Ammann 


The STANDARD PAVER is a logical development from the well known original mobile machine. 
With its increased output and many advanced features the Standard Ammann Paver is still moderately 
priced and represents a first class investment — as economical in use on smaller contracts as 
on major road projects. 


ADJUSTABLE LAYING WIDTH — (by unique telescopic action of tracks 6’ 9” to 10’ 0”). 


FORWARD & REVERSE TRACK DRIVE — Gear box control giving two forward speeds and 
reverse. 


INTEGRAL MATERIAL FEED HOPPER. — No ancillary equipment needed. 
SERVO HYDRAULIC UNDERCARRIAGE — For easy towed transit. 
POWER UNIT — Air-cooled LISTER DIESEL. 


DAVID ROBERTS 


& COMPANY (ENGINEERS) LTD. 


Albert Street, OLDBURY, Birmingham Tel: BROadwell 2851 


London Service Works & Office : 
134 Gloucester Avenue, LONDON, N.W.I Tel: PRimrose 0066 


614 W.A. 
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PuMITLOcK LI MEG.... 
EXCAVATORS 













DUFFLE COATS 
2 and FULL LENGTH, with or 


4 
without hood. 


AND PRICE! 
SHOVELS 
DUMPERS 


Ach ys tor 2 demonstration 


EY” did 






In heavy Melton and Kersey cloth 
or camel hair type. Showerproof, 
double-lined shoulders. 





DONKEY JACKETS 


in various qualities and styles. 


P.V.C. WEATHERPROOF WEAR 
FOR WORK THIS WINTER 


Long Coats — Jackets — Trousers 
Leggings — Sou’westers 


——_———S— ee cc aur au 4 


Also, Rubber Knee Boots. 
Fully lined, guaranteed. 


HUGE STOCKS — ALL SIZES 
IMMEDIATE DELIVERY ALL LINES 


Write or phone for full lists and prices to :- 


TIMEG LIMITED 


Essex bistvibutors 
SYMES (ptant saves) i> in warn ent Pe 
BRENTWOOD: ESSEX Tel: 2116 5 ines < tee, 








TRIANCO 


TELESCOPIC 


CENTERS 


THE ORIGINAL TELESCOPIC 
SHUTTERING 
used by LEADING CONTRACTORS 


@ The TRIANCO Telescopic Center is the 
lightest floor and roof shuttering center 
consistent with essential strength. 


@ Suitable for spans from 2 ft. 104 in. to 16 ft. 


For normal loads no propping required. 






An efficient and -eco 
nomical shuttering for 
hollow block and sus- 
pended reinforced con- 
crete floors. 


@ Easily and speedily erected and offers no 
obstruction to following trades. 


Write for particulars to: ~ Sean 


TRIANCO LTD., Imber Court, EAST MOLESEY, Surrey 


TRI ANCO LIMITED “> Telephone: EMBerbrook 3300 (8 lines) 


Telegrams: TRIANCO, EAST MOLESEY 
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SITE 12 6: Down for good 


OFFICES 
plus 


additional 
‘Bonus’ 


offer 






















Leeson 
PRE-CAST CONCRETE 
BOLT BOXES 


Fitted in a matter of minutes 





No need for stripping 





This is but one example of low cost per sq. ft. 
Portable Timber Buildings, developed by the 


Big saving in labour costs 


Toogood Organisation for Site Works, Material Can be made up into any length 
Storage, and the Building Trade in general. Grooved inside and outside 

Ifit can be made in Timber-Toogoods can make it. for sound keying 

THIS IS YOUR OPPORTUNITY TO BUY CHEAP SITE Bolt accurately centred in box 


OFFICES 


Send this coupon today for full details. 


Grouting space kept clear 
during construction 


Used by world-famous contractors 


Send for illustrated leaflet and prices 


Dept. 55, naan Road, Bristol 3 
RAIN B © Woousraies urp 
Pollington Goole 
Phone Snaith 312 


Name 


Address 


for your plant hire 
requirements 


We can now offer an even wider range of equipment and machines 
from our Plant Hire Fleet. Modernisation is our keynote for 1961 
—whatever your requirements, wherever the job, Chamberlain 
Plant Hire Fleet is at your service. 


PHONE HOWard 4954 


Chamberlain are always ready to help you. 


Staffa Super 4 Mobile Crane, Jenbach Compressors, J.C.B. Hydraulic Excavator, B.T.D. 6 Drott 
Skid Shovel, Case Loader, Smith 21 Excavator, BK 50 Excavator Crane, 22 R.B. Lorry Mounted 
Crane, Fork Lift Trucks, KL 15, KL 44, KL 66 Cranes, Lorry Mounted Compressors, Rollers, 
Vibrating Rollers, Mobile Hoists, M.E. 11 Truck Crane. 


CHAMBERLAIN PLANT LTD. 


(One of the Chamberlain Group of Companies) 


CROWN WORKS, SOUTHBURY ROAD, 
ENFIELD, MIDDLESEX. 
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ESTAB 1930 


Caterpillar Traxcavators, D4, 
D7, D8 Caterpillar Tractor 
Dozer/Scrapers, D8 Caterpillar 
Tractors with Type 80 Birtley 
14/18 cu. yd. Scraper, 10 RB, 
19 RB and 22 RB Excavators. 


ROUND 
THE CLOCK 


LERVICE 


THE BEST ON EARTH— 


BUCKTON OF ASHTON 


BUCKTON LIMITED, 63 Stockport Rd., Ashton-under-Lyne 


Tel: Ashton-under-Lyne-1848 (3 lines) 





EXTRAMYTE 
PIPES ARE 
SWEEPING 
BRITAIN! 


“POULTON” MAIN DRAINAGE 
CONTRACT for the Poulton-le- 
Fylde U.D.C. Engineer: 

T. D. Manning, M.I.Mun.k., 
M.R.S.H. Contractors: M. R. 
Q. Construction Co. Ltd. 


“DONCASTER BY-PASS” for West 
Riding County Council as 
agents for Ministry of 
Transport. Engineers: 

S. Maynard Lovell, O.B.E., 
E.R.D., T.D., M.I.C.E., 
F.I.H.E. Contractors: 
Cubitts Fitzpatrick Shand. 


llispun 


Extramyte 
CONCRETE SEWER PIPES 


Sole Agents; James Smith Brothers. 
24 Half Moon Lane, London, S.E.24 
Phone: Brixton 3000 and 3003 

Made by John Ellis & Sons, Ltd., 

21 New Walk, Leicester 

Phone: Leicester 20891, 
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“ROCHDALE” CULVERT SCHEME 
Borough Engineer: W. H. @. 
Mercer, B.Sc., A.M.1.C.E, 
Contractors: James 
McGowan Ltd. 


“WALSALL” MAIN DRAINAGE 
CONTRACT for Sutton Road 
Relief Sewer. Borough 
Engineer: M. E. Habershon, 
O.B.E., M.Eng., M.I.C.E., 
M.I.Mun.E. Contractors: 
William Kendrick &Sons Ltd. 


Yes, Extramyte Pipes are sweep- 
ing Britain. Every month more 
and more of them are specified. 
Because of their great strength 
(they have been tested up to 10 
times British Standard loadings 
without failure), Extramyte pipes 
do not require site concrete. This 
means they can be laid more 
efficiently, more quickly, with 
the minimum of supervision from 
the Resident Engineer or Clerk of 
Works which results in consider- 
able saving in time and labour. 
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CREDIT IN THE FORM OF HIRE PURCHASE FACILITIES 
for dealers and buyers of motor vehicles, plant, machinery, etce., 
together with Small Unit Facilities. 


CREDIT IN THE FORM OF BLOCK DISCOUNTING 


for the trader who already runs a Hire Purchase scheme, or would like to 
do so, but finds himself cramped by inadequate finance. 


FORWARD 
TRUST 


A SUBSIDIARY OF 


MIDLAND BANK 


AND 


CLYDESDALE & NORTH OF SCOTLAND BANK 


Forward Trust Limited 
14 Waterloo Place, Pal! Mall, London, S.W.1. Tel: TRAfaigar1888/9 
Donne House, Calthorpe Road, Birmingham 15 Tel: Edgbaston 6141 
Branches throughout the United Kingdom 
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appearance. 


SCOTNEY MADE 
US UT Tees 
ARE BRITAIN’S BEST 


Office Block for 
Messrs. Fisons Pest 
Control Ltd. 





Compact and flat 
to transport 








‘VEERITE’ HINGED AND FOLDED 


Reinforcing Mats 


PROVISIONAL PATENT 34826/58 


Unfold flat 
in seconds 


No costly handling ! 
No awkward curling ! 
VEERITE mats will 


speed up your jobs 


V..WRIGHT (LEEDS) LTD. 


STILLHOUSE WIREWORKS, 
WATERLOO ROAD, LEEDS, 10 
Telephone : 76018/9 


and save you money. 


All sizes. Send us your 


enquiry. 


THE CONTRACT JOURNAL 





Scotney made timber buildings are Britain’s best 











March 16 196} 





RANE HIRE |’ ' 
wo There Is no better medium than 
TSO 25 woh _ JIB LENGTHS TO120ft. 
RECONDIWONE od TRAC RUNNING GEAR 
— he THE ONTRACT ff OURNAL 
WELDING 
by for small classified advertisements 
SUBMERGED 
ARC - 
Telephone for linage rates to 
H. SEL 
cae ‘ WATERLOO 3411 J 





in design, construction and 


We at Scotney’s do not look upon a timber building, whatever its requirement, as 
just another temporary affair to fill a gap before a permanent building is erected. 


Allfour buildings are architect designed not only to fit in with local surroundings, 
but to be functional. 
can see throughout the country many permanent Scotney buildings, for offices, 
shops, factories, schools, etc., that have been constructed by most up-to-date 
methods, incorporating the widest use of timber and other materials. 


Though we do supply many for temporary use, today you 


Scotney buildings can be erected quickly, saving much 
time and capital outlay. 
You are invited to use the facilities offered by 
our special advisory department for imagin- 
ative timber construction in conjunction 
with modern materials. 












BUILDING DIVISION, DESIGNERS, TIMBER ENGINEERS 
Dept. 136, ST. IVES, HUNTS. Telephene 242! (4 lines) 


















RIGID WELDED MATS 


Patent No. 15375/54 
increase concrete post 
strength by 20%. 
Supplied flat in any 
length or section for easy 
transport and storage. 
Take only 20 SECONDS 
to bendto shape. Used by 


leading manufacturers. 


“SNAPON” 
(REGD.) 


Split Concrete Snap-on Bar 
Spacers. Regd. Design. Pat- 
ent applied for. Immediate 
delivery. 


Used by the leading concrete 
manufacturers throughout the country 


Send for full particulars and samples. 


V.WRIGHT (LEEDS) LTD.., 


STILLHOUSE WIREWORKS, 
WATERLOO ROAD, LEEDS, 10 
Telephone 76018/9 
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PAYLOADER 


MODEL 


BH-70 


4-wheel drive 
2 cu. yd. Bucket 
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JAMES BOWEN AND SONS LIMITED 
EDINBURGH -. GLASGOW -: ABERDEEN 
45-59 Pitt Street, Glasgow branch: Aberdeen branch: 
Edinburgh, 3. 428 Helen Street, S.W.1. Back Hilton Road. 
Telephone: Telephone: Telephone: 
WaAVerley 4204 GOVan 2611-2 Aberdeen 43332 


: 


i 


NOW 
MANUFACTURED 
IN 
GREAT 
BRITAIN 


INTERNATIONAL 
HARVESTER 
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INTERNATIONAL HARVESTER COMPANY OF GREAT BRITAIN LIMITED * HARVESTER HOUSE + 259 CITY ROAD LONDON EC1 
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BIGGER DRO! 


@ New direct-starting 6-cylinder International Diesel @ New fast lift... positive ejection... extra 
Engine ... 71 horsepower... turbo-charged... high dumping. 
glowplug starting . . . outboard radiator fan. 


@ Exclusive Drott hydro-spring absorbs up to 
67°% on shock loads. Complete three-way protection 
for the hydraulic system. 


@ One gear-shift lever selects . . . 4 forward speeds 
to 6.3 m.p.h. ... 2 reverse to 3.5 m.p.h. 


@ New operator ease . . . spring-boosted steering 
@ Genuine pry-out overskid-shoe action with ... flush deck . . . control tower vision ... 
19,000 Ib. at the cutting edge. and grouped instruments. 


For more details of the new 9K3-B Drott contact your International Construction 
Equipment dealer NOW! Special hire purchase facilities available. 


INTERNATIONAL 
HARVESTER 


CONSTRUCTION EQUIPMENT DEALERS IN GT.BRITAIN AND N.IRELAND 


JAMES BOWEN & SONS LTD 


EDINBURGH, GLASGOW & ABERDEEN 


R. CRIPPS & CO. LTD 
NOTTINGHAM, MANCHESTER & SHILDON 
Internationa 5 SAVILLE (TRACTORS) LTD 
CONSTRUCTION EQUIPMENT Lee 
THE FINEST ON TYRES AND TRACKS 











THE CONTRACT JOURNAL March 16 196] 
















Better Batters—fast! That's the 
revolution Track-Marshalls have 
brought to motorway construction. 
Conventional trimming by drag line 
and hand has been out-dated as slow 
and costly. Fast-moving fine-grading 


T kk Track - Marshalls are proving — often 
rac on1in1 curved slopes — that their 


Marshalls stability and excellent weight dis- 


tribution give quicker, better results 
Can where other crawlers merely churn 


ta ke the topsoil. 


HERE’S WHY 


i fer 
ravity The A micuty Pus There’s real might IT's compact Too Track-Marshalls KEEPS ON CLIMBING Sump trans 

Track 7 Marshall hugs the ground. Its behind the Track-Marshall’s blade can ride the dumpers — fast trans - pump maintains top engine perform - 
weight is evenly distributed. — 13,000 Ibs of sustained push. portation meets and beats schedules! ance even on one-in-one gradients. 





MARSHALL SONS & COMPANY LIMITED * GAINSBOROUGH °* LINCOLNSHIRE 
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Air supply in all Joy-Sullivan rotary portab.e 
compressors is automatically adjusted to meet 

demand by the Servair Demand proportional 
control. Mechanical and pneumatic linkages ( ndepen- 
dent of discharge pressure) relate inlet valve control and 
engine speed from 0 — 60% capacity — engine speed from 
quired — and the Joy-Sullivan 60% — 100% capacity. The result is quiet, progressive 
ingenious Servair Demand Operation, savings in engine and compressor wear, and 
Control system ensures that greater fuel economy — plus the advantage of simple, 
at ed a automatic control. The Joy-Sullivan Servair Control 

f a makes it possible for an RP.600 compressor to produce 
flictuate + 10 p.s.i. The iss; only enough air torun a medium paving breaker whilst 
indicator visually reminds the | ma ntaining a constant r.p.m. and discharge pressure. 
7 i This is one of the many superior design features of 

operator of pressure settings | a Joy-Sullivan rotary portable air compressors. Read all 
between 65 and 125 p.s. i. b=” = about these machines in Publication AD/4 and AD/s. 


Simply dial the pressure re- 


discharge air pressure cannot 


—in POWER | 


JO _ Ae I) GUPTLY Ce 476.4 AIR POWER 


pivision 


7 HARLEY STREET, LONDON W.1. 





EFFICIENT—ECONOMICAL 


LGB4 


THE CONTRACT JOURNAL 


Marc 


Gyro-Flo portable Rotary Compressors powering I-R air driven tools 


cover an impressive range of work, efficiently and economically—concrete breaking, tarmac cutting, 
tamping, excavating, light demolition and pumping. 125, 250, 365 and 600 c.f.m. models. Air-Glide 
capacity control —100°., stepless regulation —1-R exclusive. Simplified, efficient compressor system. 
Thermo-by-pass control of both compressor and engine cooling system maintains proper operat- 


ing temperatures. Automatic oil drainage when unit shut down 


12-volt battery system for fast 


Starting. Fold-back side covers. Greater too! storage capacity. Spring mounted running gear — wide 
track for dependable towing. Ford or Cummins diesel engine 


GYRO-FLO 


- 


* 


a 


PAVING BREAKE8S 
Medium and heavy duty steels 
Larger gripping surface 
Throttle selectivity - Drifter- 
type kicker-port valve allows 
full air pressure for longer 
time- Swivel type air connector 
Strong fronthead springs 
Steels for concrete breaking, 
tarmac cutting and tamping 


bits 


165 Queen Victoria Street, London EC4 Central 5681 


~eeeneerenananeneinenggye 


AIR OPERATED DIGGERS 
One man with Digger =6-8 
men using hand methods 
Speed — efficiency — reduced 
costs - Poppet-type throttle 
valve prevents air leakage 
Lightweight and rigid con- 
struction - Open T or closed 
handle - Fitments for excava- 
tion and light demolition work 


BACKFILL TAMPERS 
Pack dirt into excavations 
solidly and evenly - Easy to 
hold - Long wearing piston 
no wrenches” required 
Adjustable exhaust deflector 
flush with cylinder Butt 
positively retained on piston 
with butt locking screw 


Write for leaflets giving full details 


ee ee 


2 permeate 
| pererenmnen=* 
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SUMP PUMPS 
Sturdy, lightweight unit- one- 
piece housing « Handles clear 
or dirty water, oil sewage or 
medium sludge + Centrifugal 
governor — undamaged even 
if sump is pumped dry « With 
Inlet Air Strainer and 10ft of 
Air Exhaust Hose - Special 
equipment includes Instan- 
taneous Fire Hose Connec- 
tion, 2)” canvas Fire Hose 
in 25ft lengths with instan- 
taneous connections, 1 pint 
capacity Air Line Oiler 


yell ae asbal 


COM PAN Y 


Works: Trafford Park Manchester 17 
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ALLIS-CHALMERS 


First Choice 
on Hard Dozing Jobs 


The big Allis-Chalmers HD-21 diesel crawler trac- 
tor with bulldozer delivers the power, weight and 
strength needed for heavy work under the most 
difficult conditions. It is noted for its remarkable 
fuel economy, and for the ease with which it re- 
sponds to every demand made upon it. 


The turbocharged Allis-Chalmers engine delivers 
225 net usable horsepower, and is electrically 
started on diesel fuel — no auxiliary engine neces- 
sary. The hydraulic torque converter drive auto- 
matically applies the power necessary to move 
varying loads at maximum speeds. 


Track assemblies are precision-built, specially 


ALLIS-CHALMERS > 


BUILDERS OF MACHINERY SINCE 1847 
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The Model HD-21 excels in heavy work like this. 
It is a balanced combination of power, weight 
and strength— easy to operate and control. Three 
smaller models, ranging from 66 to 150 net 
engine horsepower, are also available. 


Model HD-21 


225-hp turbocharged diesel engine 
Hydraulic Torque Converter Drive 
Effortless Hydraulic Steering 
Weight: 25.500 kg 


heat-treated and hardened for resistance to wear 
and long life. Truck wheels, support rollers and idlers 
permanently lubricated at the factory. Hydraulic 
steering and self-energizing brakes enable the op- 
erator to control this 25.500 kg tractor with little 
more effort than is required to drive a motor car. 
Finally, unit-type construction reduces the time 
required for maintenance — an advantage which 
results in lower operating and maintenance costs. 


For complete information, consult the Allis- 
Chalmers Construction Machinery Distributor in 
your area. 


ALLIS-CHALMERS INTERNATIONAL 
Department CJ361, Milwaukee 1, U.S.A. 
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Daving the way to Success. 
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CONCRETE SPREADERS =e SINGLE PASS FINISHERS 


incorporating telescopic strut chassis 

















The modern strut chassis of Vogele Spreaders and Finishers minimise spare 
part stocking and simplify operation and maintenance. Each machine is 
easily controlled by one operator. 


SPREADER FINISHER 


telescopic strut chassis, simple operation, telescopic strut chassis, eight gear operat- 
hydraulic height adjustment, versatility of ion, hydraulic height adjustment, adjustable 
service, excellent manceuvrability, blade screed, excellent manceuvrability, two or 
turnable in 180°, outstanding output capacity. four wheeldrive, outstanding output capacity 


Available in Junior and Senior Models. "ill details sent on request. 


Burlington Works, Abbey Road, Park Royal, W.W.10. Telephone: ELGar 6777 (4 lines) 





(EQUIPMENT) LTD. 


+ 


3 
eee ne 


q sé AIR PUMPS LIMITED 


solve the many needs of 
industry for COMPRESSED air 
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Air Pumps Limited, Raynes Park, London, S.W.20 ~ 
Wimbledon 9441 (6 lines) 
Grams: Airpumps, Wimbie, London. 


trademar 
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" FOR 
y EVERY 
PURPOSE 


David Brown have long experience in 
the field of tractor design. Their present 
range includes models especially designed 
to meet a wide variety of earth-moving require- 
ments. 


The 50TD: 50 b.h.p. 6-cylinder diesel; maximum 
drawbar pull 12,000 Ib; range of attachments 
includes angledozer and hydraulic ripper. Special 
version available for refuse control. 


The 50TD Shovel: Bucket capacity 1 cubic yard; 
loading cycles 5.6 secs. with maximum lift of 10 ft. 
6 in. 

The 40TD: This latest addition to the David 
Brown range supersedes the well known 30TD 
crawler tractor, extensively used by contractors 
and municipal authorities. 42.5 b.h.p. 4-cylinder 
diesel; range of attachments includes angledozer 
and hydraulic ripper. Special version available for 
refuse control. 

The 950 front end loader: 42.5 b.h.p. 4-cylinder 
Diesel engine; § cubic yard bucket; maximum lift 
1700 Ib; maximum discharge height 9 ft. 



































950 Front 
end loader 








DAVID BROWN 


CONSTRUCTION EQUIPMENT LIMITED 


MELTHAM-HUDDERSFIELD-YORKSHIRE*> PHONE: MELTHAM 361 
A subsidiary of the David Brown Corporation Limited 
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BRAITHWAITE 
Pressed Steel 
Storage Tanks 













THOS. W. WARD LTD 


ALBION WORKS « SHEFFIELD 


PHONE:;- 26311 (22 LINES) - GRAMS:- FORWARD SHEFFIELD 


JONDON OFFICE:+ BRETTENHAM HOUSE, LANCASTER PLACE, STRAND, W.C.2 PHONE * TEM 1515 


‘ 
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Effective storage (from 220 
gallons upwards) for water, 
heavy fuel oils and other liquids. 
These tanks, which can be 
enlarged or altered to meet 
varying needs, are light, strong 
and simple to erect with all 
tools supplied. 



















(left) 27,600 gallon covered tank 24’ 
square x 8’ deep with access ladders, 
supporting structure and valve 
control platform, supplied and erected 
at a housing estate. 


(inset) Another covered tank for 
agricultural estate development 40’ x 
30 ‘x 12’ deep capacity nearly 
105,000 gallons. 


Illustrated leaflet on request. 
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THE 

sii) #FOUNDATION 

eee OF 
SUCCESS 


The modern piling techniques and 
systems of Simplex are backed by over 
half a century of experience. Schemes 
and quotations for piling or reinforced 
concrete foundations will be gladly sup- 
plied, without obligation, on request. 
















CONCRETE PILES 


Palace Chambers, Bridge Street, Westminster 
London, S.W.1 Telephone: TRAfalgar 1167-9 























KEYSTONE BVILDINGS | 
are PRECISION built 


THEY ARE GUARANTEED AGAINST FAULTY MATERIAL AND WORKMANSHIP FOR A PERIOD OF TWO YEARS 
FROM THE DATE OF PURCHASE 


© Attractive appearance © Completely weatherproof ® Galvanised bolts and washers 





a © Attractive trade terms available ® Negligible maintenance costs 
@ Up-and-over or timber swing doors optional 


© Steel roof trusses and purlins covered with asbestos sheets ensure a 
strong and very easily fitted roof 
© Designed to house all modern cars and vans giving ample room 
to open car doors 
Battery garage. Prices on application. 






COAL BUNKERS 


in reinforced concrete with The new ‘Rockface’ Garages, Garden 
hinged wooden lid. Sheds and All-Purpose Buildings 
in reinforced concrete. Fireproof, 
rotproof, no maintenance. Approved 
by local councils. Supplied in widths 
from 8’ to 16’ by any 
length. Easy terms 
available. 






Keystone Buildings, W. TIBBETTS & Sons Ltd., = 62 sarrord ROAD, BLOXHAM, OXON. Tel: BLOXHAM 385 
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COMPANY LIMITED 





FOUR WHEELED 


announce the STE TRAILER 
appointment of 
Western Contractors Services Ltd. 
QS distributors 
in Wiltshire, Somerset, Dorset, 
Devonshire, Cornwall, Hampshire 
and the Souther part of 
Gloucestershire 
for their range of 
Portable Air Compressors 
Paving Breakers, Jackhamers, 
Diggers, Sump Pumps, 
Backfill Tampers 
and Accessories 
for Civil Engineering 
and 
Public Works Contractors, 
County & City Councils, 
Plant Hire Operators 
Public Utilities & Quarries 


WESTERN CONTRACTORS SERVICES LIMITED 


Size 25 Sump Pump SEVERN RD. ‘ HALLEN * BRISTOL * TEL: AVONMOUTH 3473 
Branches at SALISBURY & EXETER 








IRO-16 Air Line Lubricator 





44” Asphalt Cutter 
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MACNOR 


FOR YOUR NEXT 


DEMOLITION CONTRACT 


Technicians and Machinery available for any 

size job, contracts carried out for Main 

Building Contractors, Architects, Government 
Departments and Borough Councils 


MACNOR DEMOLITION CO. LTD. 


87 Brixton Hill, London, S.W.2 
Telephone: Tulse Hill 2964 & 5444 











We’re proud of the fact... | | 


that we are the appointed MAIN AGENTS 


in Nottinghamshire, Derbyshire, 
Lancashire, Cheshire and the Six Northern 
Counties of Wales 


FOR THE 


\ J ONE TON 
Vial DUMPER MK. XI 
paooucts J? 
Vv 


THE BEST ON THE MARKET 


A few facts about the Mk. XI 


Rear wheel drive ensures Constant mesh 3 speed & 
maximum traction. reverse gear box. 


Highest power to weight Articulating chassis frame 
ratio. Fully balanced 17 c.f. water 


i - No grease points. level hopper. 
Full details & demonstrations from: ' , a 


YARR PLANT HIRE Tatas FIELD ROAD - WALLASEY 
[NORTH CEE TEL: NEW BRIGHTON 1333/5 





| EN 
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contractors’ Gy U J DE 10 accrecartes 





BEDFORDSHIRE 


HILL QUARRIES (ELLIS AND EVERARD), 

paROD. near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, -_ ov 
FIELD, F. J.. & CO., LTD., 261A Finchley 

Dae eTondon. N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 
FERRERSAND AGGREGATES, LTD., Northampton 
Rd. Quarries, Rushden (2354/5). (See Northants.) 

L PRODUCTS (HUNTS.), LTD., Little Paxton, 
anne Neots, Hunts. (Tel.: St. Neots 308.) Pits at 
Little Paxton, St. Neots, Hunts.; and Blunham, 


eds. : 
HARTIGAN, G. F. X., LTD. (See Buckinghamshire.) 


. IVES SAND AND GRAVEL CO., LTD., 22 The 
S Groadway. St. Ives, Hunts. (Tel.: St. Ives 2441/2/ 


3/4.) (See Huntingdonshire for details.) — 
HOVERINGHAM GRAVELS, _ LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171-15 _ lines.) 


(For details, see Nottinghamshire.) 


WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel. 59966, 53969, 50353 (night)). (See Cambs.) 


WINFIELD, HENRY, LTD., Pix Farm Lane, Hemel 
pemectens, Herts. (Tel.:_ Berkhamsted 1208/9.) 
its at: Leighton Buzzard, Bedford. 


Bullding sands. 


BERKSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8, or 
London: ViGilant 2530.) (For details, see Leics.) 

BULL BROS., S. and L., LTD., 126A High Street, 
Winchester. (Tel. 2264.) (See Hampshire.) 

COFF, HARRY A., LTD., Buckhurst Hill, Cheapside, 
Ascot, Berks. (Tel.: Ascot 1026/7.) Sand, all 
grades of washed aggregates, hardcore, clinker, 
ashes and hoggin. 

CURTIS, J.. AND SONS, LTD., Botley Works, Oxford. 
(Tel.: Oxford 41081/2/3.) _Sand and all grades 
of washed aggregates. Pits at Radley, near 
Abingdon. (Tel.: Abingdon 441.) 

ODANGERFIELD, F. J., & CO., LTD., 261a Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

GRUNDON, S. (EWELME). LTD., Eweime, Oxon. 
(Tel.: Ewelme 20 and 37.) London Office (fel.: 
Uxbridge 36511/2/3). All grades washed aggre- 
gates. Path hoggin, broken stone, building sand. 

HAINES, H. (WITNEY), LTD., Oxford Road, Witney. 
(Tel.: Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone, Cotswold 
building and walling stone. 


HALL AND CO., LTD., Cardiff Road, Reading. 


(Tel. 50458.) Pits at Theale. (Tel.: Theale 373.) 
HOVERINGHAM GRAVELS, _ LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 


(For details, see Nottinghamshire.) 

JANES AND CO., LTD., 2C Buckingham Avenue, 
Slough. Sand aggregates, hardcore, ashes, bulldozing 
and bulk excavation. (Tel.: Slough 20361/2/3.) 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064.) 
SSA Porchester Terrace, North Paddington, W.2. 

RALPH OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
Basingstoke, Hants. (Tel. 85.) Concrete aggregates, 
building sand, path gravel, hoggin, etc. 


BRECKNOCKSHIRE 
NASH ROCKS STONE AND 








LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 

SALOP SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel. 961), Salop. 
BUCKINGHAMSHIRE 
ASPHALTE CARPETS, LTD., 38 Buckingham Palace 


Road, London, S.W.1. (Tel.: Tate Gallery 4857 or 
Gerrards Cross 3496.) Manufacturers of ali grades 
of gravel bitumen macadam, gravel asphalt and 
cold asphalt at Gerrards Cross. 
BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 
BICESTER STCNE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audley 391/2.) 
Manufacturers and suppliers of all grades limestone, 
tarmacadam, dry, pitching stone, hardcore, etc. 
COFF, HARRY A., LTD., Buckhurst Hill, Cheapside, 
Ascot, Berks. (Tel.: 1026/7.) (See Berkshire.) 
DANGERFIELD, F. J., & CO., LTD., 261a Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 


DRINKWATER, W. W., (WILLESDEN), LTD., Rush 
Green, Denham, Bucks. (Tel.: Denham 2241/2/3.) 
GRUNDON, S. (EWELME), LTD., Ewelme, Oxon. 


(Tel.: Ewelme 20 and 37.) London Office (Tel.: 
Uxbridge 36511/2/3). All grades washed aggre- 
gates. Path hoggin, broken stone, building sand. 

HAINES, H. (WITNEY), LTD., Oxford Road, Witney. 
(Tel.; Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone, Cotswold 
building and walling stone. 

HALL AND CO., LTD., Brentford, Middlesex. (Tel.: 
Isleworth 4455S), and Coronation Road, High 
Wycombe (Tel. 4360/1), and at Gerrards Cross. 
Pits at Wraysbury (Middx.), and tver (Bucks.). 

HARTIGAN, G. F. X., LTD., High Street, Newport 
Pagnell. (Tel. 126.) Graded and sgingle-sized 
gravel aggregates to B.S.S. Pits at Newport Pagnell 
and Broughton, adjoining M.1 flyover. 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

JANES AND CO., LTD., 2C Buckingham Avenue, 
Slough. Sand aggregates, hardcore, ashes, bulidozing 
and bulk excavation. (Tel.: Slough 20361/2/3.) 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064.) 
SSA Porchester Terrace North, Paddington, W.2. 

MARLOW SAND AND GRAVEL CO., LTD., 
Westhorpe Pit, Little Marlow, Bucks. (Tel.: 
Marlow 379.) 

STUART MACEY, LTD., Gordon Road, High Wycombe 
(Tel.: High Wycombe 2591/2.) 


CAMBRIDGESHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8: or 
London: ViGilant 2530.) (For details, see Leics.) 

DANGERFIELD, F. j., & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 


CAMBRIDGESHIRE 
KERSON, M. (CONTRACTORS), LTD., Gloucester 
a Cambridge. (Tel.: Cambridge 56973/4.) 


All grades washed sand and gravel, reject stone, 
hoggin, clinker, crushed granite, crushed and 
graded concrete hardcore, brick rubble, ready- 
mixed concrete (all grades). 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lewdham 3171—-15S lines.) 
(For details, see Nottinghamshire.) 

MACLAREN BROS. (KENNETT), LTD., gravel, tarred 
and bituminous, gravel asphalt, washed sand and 
gravel, all to B.S. Specifications. Delivered to any site. 
Station Rd., Kennett, Cambs. (Tel.: Kentford 333/4.) 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. ives, Hunts. (Tel.: St. Ives 
2441/2/3/4.) (See Huntingdonshire for details.) 

WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel.: Cambridge 59966, 53969, 50353 (night).) 
Supplier, at keenest rates, of ‘Finest Quality Only 
all grades washed sand and gravel, reject stone, 
hoggin, clinker, ashes, brick rubble, pitching, 
hardcore and granite chippings. All to  8.S. 
Specifications. Delivered to any site in East Anglia. 


CARDIGANSHIRE 





NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 

SALOP SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel.: 961), Salop. 

CHESHIRE 


BUCKTON QUARRY, broken stone, all grades. (Tel.: 
Mossley 123.) Or write Main Road, Oldham. 
CASTLETON SAND AND GRAVEL QUARRIES, LTD., 

Pennant End Quarry, Whaley Bridge. (Tel.: Whaley 


Bridge 139.) Washed sand and gravel. 

CAWOOD, WHARTON AND CO., LTD., Pistyll 
Gwyn Quarry, Lianarmon, near Mold. (Tel.: 
Lilanarmon-yn-lal a) aorwenes limestone and 
tarred macadam, all grades. 

CHESHIRE AND NORTH WALES TARRED 
MACADAM CO., LTD., Lianarmon, near Mold. 
(Tel.: Lianarmon-yn-lal 43.) Hard, broken 
limestone, dry and coated, to 8.S.S. Inquiries 
to registered offce—Market Chambers, Tower 


Square, Tunstall, Stoke-on-Trent. 


Trent 88094.) 
CROXDEN GRAVEL, LTD., Cheadle, 
Staffs. (Tel.: Tean 393.) Manchester Office: 


stackiriars 3766/7. Plant capacity, 2,000 tons 


per day. : 
DUNNING AND SON, LTD. (See Shropshire.) 
HILTON GRAVEL, LTD., Rice Street, Liverpool Road, 
Manchester, 3. (Tel.: Deansgate 5455S and 5456.) 
Quarries at Cheadle, Staffs. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 
HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 
PENMAENMAWR AND WELSH GRANITE CO., LTD., 
7 Picton Road, Liverpool, 15. (Tel.: Sefton Park 
7261.) All sizes and gradings of crushed granite 
aggregate from our Collingwood Dock (Liverpool) 


(Tel.: Stoke-on- 
Stoke-on-Trent, 


Depot. Any quantity per day; immediate delivery 
ex stock. 
TERN HILL SAND AND GRAVEL CO., LTD., 


Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffordshire for details.) 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Drayton, Salop. 
(Tel.: Pipe Gate 304/S.) All sizes crushed or 
natural washed gravel. Twice washed sharp 
concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day. 

WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 

WILLIAMS, C. F., LTD., Bishop Street Sand Quarry, 
Turncroft Lane, Stockport. (Tel.: Stockport 7096.) 
Building sand and concrete sand. Bulk sand and 
gravel filling a speciality. 


CORNWALL 
PENTEWAN DOCK AND CONCRETE CO., LTD., 
Pentewan Works, near St. Austell. (Tel.: 


Mevagissey 3335/6.) Gwithian Works, near Hayle. 
Pure silica gravel and grit, concreting building, 
plastering and asphaiting sands, elvan and granite 
aggregates, all sizes. 


CUMBERLAND 


BROOMBYS, LTD., Sandside, Milnthorpe (Tel. 3251/2), 
Westmoriand. (See Westmoriand.) 

ESK MANUFACTURING CO., LTD., Caisil Brickworks, 
Brisco, Carlisie. (Tel.: Carlisle 2-4941.) Sand 
lime bricks (common and coloured facings). Ex 


Brisco. Concreting aggregates ex Longtown 
Works (Tel. 365). 


DENBIGHSHIRE 


SALOP SAND AND GRAVEL SUPPLY 
Admaston, Wellington (Tel.: 961), Salop. 


DERBYSHIRE 


BALLIDON QUARRIES, LTD., Ballidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to 8.S.S., all sizes: 
coated limestone to B.S. 802 and 1621 and wet- 
mix; large output; reliable deliveries. 

HILTON GRAVEL, LTD., Hilton, Derby. (Tel.: 
Etwall 422.) Also at Mercaston. (Tel.: Braiisford 
316.) And at Willington. (Tel.: Repton 3215.) 


HOVERINGHAM GRAVELS, LTD., Hoveringham, 


co., 


Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 
HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 


Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 
KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 
Oakamoor 385-386.) Clean graded dry limestone, 
all to B.S.S. sizes. Output 1.000 tons per day. 


SALISBURY AND WOOD, LTD., Matlock (Tel. 
272/273). Limestone and granite, dry or coated 
gravel and sand, kerbs, slabs, blocks, posts, 


reconstructed and natural stone; lime and ground 
limestone, lightweight aggregates, ashes, red shale. 


DERBYSHIRE 


WARDLOW LIMESTONE, LTD., Cauidon Low, N. Staffs. 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 


DORSET 
LTD., 126A High Street, 





BULL BROS., S. and L., 
Winchester (Tel. 2264). (See Hampshire.) 

DANGERFIELD, F. J., & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DORSET LIMESTONES, LTD., Bumpers Lane, Easton, 
Portiand, Dorset. (Tel.: Portland 2207/8.) Tarred 
and bituminous macadam, foundation materials, 
limestone for all purposes and to all gradings. 
Portland stone aggregates and Portland capstone 
aggregates for reconstructed stone. By road and sea. 


HALL AND CO., LTD., 8 Commercial Road, Parkstone. 


(Tel.: 5379.) 
MOREYS (VERWOOD), LTD., Verwood, Wimborne, 
Dorset. (Tel.: Verwood 234.) Concrete aggregates. 


building sand, hoggin, path gravel. 


ESSEX 


ALRESFORD SAND AND BALLAST CO., LTD., 
Alresford Creek, near Colchester, Essex. (Tel.: 
Wivenhce 341/494.) Pits at Alresford Creek, 


Brightlingsea, Stoke-by-Nayland, Bures and 
Holland. All grades of washed shingle, concreting 
sand and building sand. Road and water transport. 

BAKER, F. AND E., LTD., 73_High Road, Rayleigh, 
Essex. (Tel.: Rayleigh 1031/2.) Pits at Great 
Totham, Heybridge and West Tilbury. All grades 
of washed material supplied and delivered; also 
hardcore ashes and bricks. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. Tel.: Coalville 1226/7/8, or 
London: ViGilant 2530.) (For details, see Leics.) 

BUCBRICKS COMPANY, LTD., Sand and Ballast Pits, 
Martells, Ardleigh, Colchester. (Tel.: A‘dieigh 
310.) All grades of washed sogreastes. sand, 
building sand, asphalt, grit. Sterilised dry sand 
accurately graded to buyers’ requirements. 

DANGERFIELD, F. J., & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

FERRIS PITS, LTD., The Limes Garage, Fencepiece 
Road, Barkingside, Essex. (Tel.: Hainault 5271/2- 
3001/2.) Pits at Orsett, near Stanford-le-Hope, 
and Upminster. All grades of washed aggregates, 
plastering and building sands supplied and 
delivered, also hardcore. 

HALL AND CO., LTD., Manor Road, Romford. (Tel.: 
Romford 42321.) Pits at Upminster, Boreham and 
Linford, near Grays. Gravel aggregates, concreting, 
plastering and building sand. 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

HUNNABLE, F. A., AND SON, LTD., Rayne Road, 
Braintree, Essex. (Tel.: Braintree 151 and 1351.) 
Graded washed stone, 'gin. to rejects: washed 
concreting sand and washed soft building sand. 
Classified sand for asphalt. Ready mixed concrete 
to all grades. Pits at Braintree, Bocking, Beasley 
End, Hedingham and Alphamstone. 

LEIGH BUILDING SUPPLY CO., LTD., Head Office: 
956 London Road, Leigh-on-Sea, Es.ex. (Tel.: 
78264—-5S lines.) All grades washed materials, 
building sand, hardcore, ashes, bricks, granite. 

PETERS AND BARHAM, LTD., 309 South Street, 
Romford. (Tel.: Romford 44141—7 lines.) Washéa 
and crushed gravel, all sizes; sand Pits at 
Asheidham, Chignall St. James, Dagenham, Great 
Waltham, North Ockendon, Roxwell, West Thurrock. 

PINCH, L. A. AND A., LTD., Upper Rainham Road, 
Elm Park, Hornchurch, Essex. (Tel.: Hornchurch 


48912/3/4.) Haulage, all aggregates and 
excavation. 

READ, P. T., LTD., Fairlop Airfield, Forest Road, 
ford. (Tel.: Hainault 6111/2/3.) High-grade 


sands, ballast and shingles supplied and delivered; 
also ready-mixed concrete. 

ST. IVES SAND AND GRAVEL CO., LTD., 
Broadway, St. ives, Hunts. (Tel. St. ives 
2441/2/3/4 and Halstead 2323.) Pits at St. ives 
and Gosfield, near Halstead. 

STANWAY CONTRACTS, LTD., Upper Edwards Hall, 
Eastwood, Southend-on-Sea. (Tel.: Eastwood 55161.) 
Sand and gravel pits at Rochford and Woodham 
Walter. Graded aggregates supplied or delivered. 

WIVENHOE SAND, STONE AND GRAVEL CO., 
LTD., Wivenhoe, near Colchester, Essex. (Tel.: 


Wivenhoe 231.) High-quality washed aggregates 
of all grades. 


GLOUCESTERSHIRE 
BENGRY AND SONS, 


22 The 





LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 


301/4.) (See details under Herefordshire.) 

COKE, T. F., (CHELTENHAM), LTD., 267 Gloucester 
Road, Cheltenham. (Tel.: Cheltenham 4717/4874.) 
Sand, graded gravel aggregates, hardcore, lime- 
stone, chippings, tarred and bituminous limestone, 
concrete blocks, fence posts, etc. 

CROMHALL QUARRIES, LTD., Cromhall, Wotton- 
under-Edge, Glos. (Tel.: Falfield 346/7.) Concrete 
aggregates, pre-graded in large quantities. 
Tarmacadam, tarpaving, bituminous macadam and 
cold asphalt to 8.S.S. for hand or machine laying. 

GRIFFITHS, A., AND SONS, Churchdown, Gloucester. 
(Tel.: Churchdown 3135 and 2216.) Pit, quarry 
and dredger owners. All grades and types 
aggregate materials. 

HALL AND CO., LTD., Longmoor House, Ashton Vale 


Road, Bristol, 3. (Tel.: 63001.) Gravel aggregates, 
concreting, plastering and building sand 


HOVERINGHAM GRAVELS, LTD.,  Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

Sea EDealeTyS QUARRY CC., LTD., Cinderford, 

os. el.: 


Cinderford 3197.) ‘“Doura” 
Engineering and Common S&ricks in terra-cotta, 


red and goiden brown. Concrete aggregates, road- 
stones, and Dolomitic media. 


Facing, 


TAYMAC, LTD., Wootton Bassett, near Swindon. 
Wilts. (Tel.: Wootton Bassett 391—5 lines.) 
Cotswold stone, hardcore, 


washed and graced 
aggregates, building sand. 


Rates for insertion in this GUIDE will be forwarded on application 
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GLOUCESTERSHIRE 


WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos. (Tel.: Coleford 3158/9.) Tarred and 
bituminous limestone macadams, asphalt, concrete 
aggregates, dolomitic media, engineering, facing and 
common bricks for all purposes. Delivery road or rail. 


HAMPSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

BULL BROS., S. AND L., LTD., 126A High Street, 
Winchester. (Tel.: 2264.) Concreting aggregates 
(reconstituted, pit- mixed, weighbatched to meet 
any specification); also ballast, hoggin, path gravel 
and sand from own pits at Fawley, Lockerley, 
Ringwood, Romsey, ee’ and Totton. 

OANGERFIELD, F. J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

HALL AND CO., LTD., Baltic Wharf, Marine Parade. 
Southampton (Tel.: Southampton 21234), and at 
Portsmouth. Pits at Ringwood, Highbridge and 

Gravel aggregate, concreting, plastering 
and building sand. 

HASKINS, G., AND SONS, Queen Street, Emsworth. 
For washed sand and graded aggregates, path 
and road — hogging, clinker, ashes. (Tel.: 


Emsworth 227 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

MOREYS (VERWOOD), LTD., Verwood, Wimborne, 


Dorset. (Tel.: Verwood 234.) Concrete aggregates, 
building sand, hoggin, path gravel. 

NEW MILTON SAND AND BALLAST CO., Lymington 
Road, New Milton, Hants. (Tel.: 37 and 566.) 
Guaranteed uncrushed, washed, screened and 
graded concrete aggregates. All sizes. Washed 
sharp and fine sands. 

PRIVETT, W. G., AND SONS, LTD., Drayton Lane, 
Portsmouth. (Tel.: Cosham 70059.) Concrete 
aggregates, building sand, hoggin, ashes, washed 
and graded filter media, etc. 

RALPH OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
Basingstoke, Hants. (Tel. 85.) Concrete aggregates, 


building sand, path gravel, hoggin, etc. 
TWICKENHAM GRAVEL CO., LTD., Ship Lane, 
Farnborough (Tel. 1126); Sandhurst Road, Yateley 
(Tel. 2230). 
WESSEX SAND AND GRAVEL CO., 126 Hillside 


Southampton. (Tel. 56616.) Pits at 


Avenue, 
Concrete aggregates, 


Romsey and Fair Oak. 
hoggin, building sand, etc. 


HEREFORDSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsiand, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
Suppliers of all grades of crushed concrete aggre- 
gates, road metalling, pitching stone, hardcore and 
coated macadam 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow, Salop (Cleehillstone 284). (See Shrops.) 

HOVERINGHAM GRAVELS, _ LTD., Hoveringham, 


Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 
NASH ROCKS STONE AND LIME CO., LTD., 


Presteigne, Radnor. (Tel.: Presteigne 352.) All 
grades of tarred and bituminous macadam, road- 
stone, chippings and concrete aggregates, etc. 
OLD RADNOR TRADING CO., LTD., Kington 
(Tel. 421.) Granite and limestone aggregates. 
coated macadam, concrete products. 
SALOP SAND AND GRAVEL SUPPLY CO. 
Admaston, Wellington (Tel. 961), Salop. 
SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘‘Doura’’ Facing, 
Engineering and Common Bricks in terra-cotta, 
red and golden brown. Concrete aggregates, road- 
stones, and Dolomitic media. 
WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos. (Tel. 3158/9.) (See Gloucestershire.) 


HERTFORDSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

DANGERFIELD, F. J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

EASTWOODS SALES, LTD., Eastwood House, City 
Road, E.C.1. (Tel.: Clerkenwell 2040.) Broxbourne 
pit. (Tel.: Hoddesdon 2456.) Producers and 
distributors of all grades of washed aggregates. 

GABRIEL, C., LTD., Palmers Lane, Enfield, Middx. 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
building sand. Pits at Hertford and Enfield. 

HALL AND CO., LTD., Railway Yard, Orchard Road, 
Stevenage (Tel. 775), and at Hatfield. Gravel 
aggregates, concreting, plastering and building sand. 

HARTIGAN, G. F. X., LTD. (See Buckinghamshire.) 

ST. IVES SAND AND’ GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. Ives 
2441/2/3/4.) (See Huntingdonshire for details.) 

TWICKENHAM GRAVEL CO., LTD., Eleanor Cross 
Road, Waltham Cross. (Tel. 23388.) 

WEBB, G., CAMBRIDGE, 35 Magrath Av., Cambridge. 
(Tel. 59966, 53969, 50353 (night.) (See Cambs.) 

WINFIELD HENRY, LTD., Pix Farm Lane, Hemel 
Hempstead, Herts. (Tel.: Berkhamsted 1208/9.) 
Pits at Hemel Hempstead, Watford, West Hyde, 
Rickmansworth. Concrete aggregates, hoggin, 
building sand. 


HUNTINGDONSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

oo, AGGREGATES, LTD., Northampton 

Road Quarries, Rushden (2354/5). (See Northants.) 

GRAVEL PRODUCTS (HUNTS.), LTD., Little Paxton, 
St. Neots, Hunts. (Tel.: St. Neots 308.) Pits at 
og Paxton, St. Neots, Hunts.; and Blunham, 


Beds 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15S lines.) 
(For details, see Nottinghamshire.) 

NENE BARGE AND LIGHTER CO., LTD., Market 
Chambers, Peterborough (Tel. 5534/5), and Ship 
End Quarries, Wansford, near Peterborough (Tel.: 
Wansford 384/5.) Roadstone, hardcore, broken 
stone, ballast, ashes, silica clay and sand. 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. Ives 
2441/2/3/4.) Producers of all grades of washed 
sand and gravel. Ready mixed concrete. Precast 
concrete of every description. 


HUNTINGDONSHIRE 
WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 





(Tel. 59966, 53969, 50353 (night) ). (See Cambs.) 
KENT 

BRASTED SAND PITS, Brasted, Kent (Tel. 586). 

London Office: 10A Ellery Street, S.E.15. (Tel.: 


New Cross 3337.) Soft and plastering sands, 
lime and sand-mix dry, hardcore, S.H. bricks, 


ashes, As; 
BROWN BROS. (SITTINGBOURNE), LTD., Chalkwell 


Road, Sittin nd, ‘balls Kent. (Tel.: Sittingbourne 
330.) San ballast, shingle, hoggin, hardcore, 
clinker, chalk, etc. 

Dartford, Kent. Tel.: Dartford 


CLUBB, J., LTD. 
25431.) Pits in North Kent, Medway area and 
Sevenoaks district. All washed and —- gravel 
aggregates, concreting and seed on fo 

DIAMOND TREAD CO. (1938), LT Ditton Court 
Quarry, Larkfield, near Maidstone. (Tel.: West 
Malling 3444.)' Quarry owners, tarmacadam, 
bituminous macadam and Sry road stone manufac- 
turers and suppliers. Head Office: 21-22 Old 
Bailey, London, E.C.4. (Tel.: sity 7001—10 lines). 

DIAMOND TREAD CO. (CHART), LTD., Swan Lane 
Quarries, Little Chart, Ashford, Kent. Quarry 
owners; tarmacadam, bituminous mécadam and dry 
roadstone suppliers. All inquiries to Area Office: 
Ditton Court Quarry, Larkfield, near Maidstone, 
Kent. (Tel.: W. Malling 3444.) 

+ LTD., Canning Street, Maidstone. 

(Tel.: Maidstone 51051); and at Folkestone and 

Pits at Lunsford, near Larkfield, Riverhead. 

aggregates, concreting, plastering and 
building sand, Surecrete precision-mixed concrete. 

HARRIS, M. P., N co., Station Road, 
Paddock Wood, Kent (Tel. (See Sussex.) 

TILBURY CONTRACTING AND DRE EDGI NG C 
LTD., ostiey, Maidstone. (Tel.: Maidstone 
§5401/213°) Suppliers of tarred, bituminous and 
dry Kentish ragstone, sea walling, asphalt fillers, 
Scotch granite and kerbing. 


LANCASHIRE 
BROOMBYS, LTD.  Sandside. Miinthorpe | (Tel. 


3251/2), Westmoriand. (See Westmorland.) 
BUCKTON aes Broken stone, all grades. (Tel.: 
Mossley 123.) Or write Main Road, Oldham. 
CASTLETON SAND AND GRAVEL QUARRIES, LTD., 


Trows Lane, Castleton, mear Rochdale. (Tel.: 
Castleton 57100.) Lee Quarries, Bacup. (Tel.: 
Bacup 287.) Washed pit sand, crushed washed 


stone aggregates; pitching stone. 
CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Staffs. (Tel.: Tean 393.) Manchester Office: 
awe 3766/7. Plant capacity, 2,000 tons 


per 

DUNNING AND SON, LTD. (See Shropshire.) 

HARTLEY, JOHN W., LTD., Lundsfield Quarry, Carn- 
forth, Lancs. (Tel.: Carnforth 100.) Large pro- 
ducers of highest quality washed sands, clean 
= natural pebble and crushed gravel aggre- 

ates for all construction purposes. 

HILTON GRAVEL, LTD., Rice Street, Liverpool Road, 
Manchester, 3. (Tel.: Deansgate 5455 and 5456.) 
Quarries at Cheadle, Staffs. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 

HOVERINGHAM GRAVELS, LTD.,  Hoveringham. 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Chorlton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

KELMAC, LTD., 54 Deepdale Road, Preston, Lancashire. 
(Tel.: Preston 84688/9.) Bituminous, tarred and 
waterbound macadams. Dry roadstone, sized and 
High limestone aggregates. All to 8.S. and 

of T. Specifications. 

PENMAENMAW! R AND WELSH GRANITE CO., LTD., 
all sizes and gradings of crushed granite aggregate. 
Immediate delivery ex stock. 

Liverpool and Preston Depots: 
Office: 7 Picton none, siyereeel, 1S. 
(Tel.: Sefton Park 7261.) 

Manchester Depot: 
Office: Cornbrook Road, Manchester, 15. 
(Tel.: Teetors Park 3830.) 

TERN HILL ND AND GRAVEL CO., LTD., 
Almington Seartae. near Market Drayton, Staffs 


(Tel.: Hales 261/2/3.) (See Staffs. for detalis.) 
TRENTHAM GRAVEL CO., LTD., Lordsley Quarries, 
Willoughbridge, near Market Drayton, Salop. 


(Tel.: Pipe Gate 304/5.) All sizes crushed or 


natural washed gravel. Twice washed sharp 
onerenee. sand. Plastering sand. Plant capacity: 
2,000 tons per day. 

WITHERS *TIMESTONE, LTD., Black Lane Quarry, 
Carnforth. (Tel.: Carnforth 327.) Graded lime- 
stone a to 8.S.S., all sizes. immediate 
delivery ex stoc 

X.L. GRANITE <INGLETON), LTD., Head Offices: 


Clapham, via Lancaster. (Tel.: Clapham 318/9.) 
Works Tel.: Ingleton 231. All sizes and gradings 
of Ingleton granite aggregate. 


LEICESTERSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London Office—ViGilant 2530.) Best Leicester- 
shire grey granite, dry and coated gradings to any 





specification, = asphalt and wet mix. Prompt 
rail/road delive 

CLIFFE HILL GRANITE co., LTD., Markfield, near 
Leicester.  (Tel.: 


Markfield 561/2/3.) ranite 
aggregates to -S.S. AM sizes. Tarred and 
bituminous ra. concrete siabs and kerbs. 


seansit- mixe 
DuSsTO STONE QUARRIES, LTO., New Duston, 
Sserthommmien. (Tel.: Brixworth 278 and 298: 
Duston 505.) Northamptonshire.) 


(See 
ENDERBY AND STONEY STANTON GRANITE CO., 


LTD., 21 New Walk, Leicester. (Tel. 20891.) 
Quarries at caderby- London Offices: 29 Dorset 
Square, N.W.1. (Tel.: Amb. 1141.) 
HILTON GRAVEL, LTD., Hemington Fields, near 
Shardiow 266.) 


Shardiow, Derby. (Tel.: . 
HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 
MOUNTSORREL GRANITE CO., LTD., 21 New Walk, 
Leicester. (Tel. 20891.) Quarries at Mountsorrel, 
near Loughborough. ‘gin. pink granite a speciality. 
ondon Office: 29 Dorset Sq., N.W.1. (Amb. 1141.) 
WANLIP GRAVEisS, 


LTD., Waniip Road, Syeten. 

Leicester. Any size or grading, scientifically 

balanced ballast. All to 68.S.S. (Tel.: Syston 
2327 and 2797.) 

WREAKE VALLEY GRAVELS CO., LTD., Melton 


Mowbray. (Tel.: Pit—Rotherby 205 or head office 
Melton 2488.) All grades washed aggregates and 
sand, transit mixed concrete. 


LINCOLNSHIRE 


CONINGSBY SUPPLY CO., LTD., Registered Office: 
The Broadway, Woodhall! ‘spa, Lincs. (Tel.: Woodhaii 
Spa 3150.) Screened limestone, hardcore, pitching, 
filling, flint, hoggin. Ex quarries or delivered, 

DOW-MAC (PRODUCTS), LTD., Tallington, Stamford, 
All grades of washed sand and gravel. (Tei,: 
Market Deeping 2301.) 

EAST MIDLANDS BUILDERS’ SUPPLY CO., 21 Castle. 
dyke West, Barton-on-Humber, Lincs. (Tel.: Barton 
2189.) All grades washed sand and gravel, road- 
stone, hardcore, washed silica sand. 

GIBBONS, F. B., AND SONS, LTD., Registered Office: 
Welby House, Market Deeping, near Peterborough. 
(Tel.: Market Deeping 3321/2383.) Pits at Lang- 
toft, near Peterborough. (Tel.: Market Deeping 
2210.) All grades washed sand and aggregates. 

HARTSHOLME GRAVEL AND SAND CO., LTD., 
Hartsholme Wood, Doddington Road, Lincoln. Sole 
selling agents: Hartsholme Sales, Utd, 17 West 
Parade, Lincoln. (Tel.: Lincoin 23391.) 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

PETERBOROUGH QUARRIES, LTD., Sandylands, 
Maxey, Peterborough. (Tel.: Market Deeping 
2355—3 lines.) Quarry at Ropsley, all Grades of 
hardcore and broken stone. (See also Northants.) 

POLLARD, C., AND SON (TALLINGTON), LTD., 
Walk House, Langtoft, Peterborough. Pits at 
Tallington, near Stamford, Lincs. (Tel.: Market 
Deeping 2140.) All grades washed sand and 
aggregates. For ‘*Supercrete’’ ready mixed 
concrete, ‘phone Market Deeping 3132. 

TRENTFORD GRAVELS, LTD., Head Office: Deansgrove, 
Grimsby. (Tel.: Grimsby 5354.) Washed and graded 
gravel and sand, roadstone, hardcore, slag, tarmac, 
ashes, etc. Pits and quarries throughout the county. 


LONDON 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 


BUCBRICKS COMPANY, LTD., S7 Piazza Chambers, 
Covent Garden, London, W.C.2. (Tel.: Covent 
Garden 0534.) All grades of washed aggregates, 
sand, building sand, asphalt, grit. Sterilised dry 
sand accurately graded to buyers’ requirements. 


COX, H., AND SONS, LTD., 
33 Southampton Way, 
Camberwell, S.E.5. 
(Tel.: Rodney 2215—3 lines.) 

DANGERFIELD, F. J., AND CO., LTD., 261A Finchley 
Road, N.W.3. (Tel.: HAMpstead 8044- 8.) Granite 
limestone or slag, coated or dry, all sizes and 
pitching, granite kerb and setts, felspar quartz and 
other minerals by road or rail, or ex London stock. 


DORSET LIMESTONES, LTD., Bumpers Lane, Easton, 
Portland, Dorset. (Tel.: Portland 2207/8.) (For 
details, see Dorset.) 

ORINKWATER, W. W. (WILLESDEN), LTD., Dudden 
Hill Lane, Willesden, N.W.10. (Tel.: GLAdstone 
6400/5.) Pits: Rush Green, Denham, Bucks. (Tel.: 
Denham 2241/2/3.) Also Staines Road, Hounslow 
Heath, Middlesex. (Tel.: Hounslow 6222/3.) 

GABRIEL, C., LTD., Paimers Lane, Enfield, Middx. 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
building sand. Pits at Enfield and Hertford. 

GREENHAM SAND AND BALLAST CO., LTD., 
Chertsey Road, Feltham. (Tel.: Feltham 2285/7.) 
Pits at Hounslow, Feltham and Staines. Concrete 
aggregates, plastering and building sand. 

HALL AND CO., LTD., Chantrey House, Eccleston 


Street, S.W.1 (Tel.: Sloane 7122), and at East 
Dulwich, Poplar and Wandsworth. Gravel aggre- 
gates, concreting, plastering and building sand. 


magseen. G. F. X., LTD. Washed sharp sand to 
B.S.S. 882. (See Buckinghamshire.) 

KEEN, W. J., A SONS, 18 Granville Road, Epping, 
Essex. (Tel.: Epping 2520.) All sands, ballasts, 
shingle and hardcore supplied. 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064.) 
55A Porchester Terrace North, Paddington, W.2. 

READ, P. T., LTD., Gales Gardens, Bethnal Green, 
E.2. (Tel.: Shoreditch 9128/9.) All sands, ballast 
and shingles supplied and delivered; also ready 
mixed concrete. Pits: Fairlop Airfield, Forest Road, 


\lford, Essex. (Tel.: Hainault 6111/2/3.) 
SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘‘Doura’’ Facing, 


Engineering and Common 6Bricks in_ terra-cotta, 
red and golden brown. (See Glos.) 


MERIONETHSHIRE 


SALOP SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel. 961), Salop. 
MIDDLESEX 
CROSS, GEO. C., AND CO., LTD., Uxbridge Road, 
Southall. (Tel.: Southall 2264/S/6.) Concrete 
aggregates, hardcore, excavations, demolitions. 


ORINKWATER, W. W. (WILLESDEN), LTD., Staines 
Rd., Hounslow Hth., Middx..(Hounslow 6222/3.) 


GABRIEL, C., LTD., Palmers Lane, Enfield, Middx. 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
building sand. Pits at Enfield and Hertford. 

GREENHAM SAND AND BALLAST CO., LTD., 
Chertsey Road, Feltham. (Tel.: Feltham 2285/7.) 
Pits at Hounslow, Feltham and Staines. Concrete 
aggregates, plastering and building sand. 

GRUNDON, S., 100/104 Harlington Road, Hillingdon, 
Middlesex. (Tel.: Uxbridge 36511/2/3.) Sand, 
ballast, shingle, hardcore, ashes, excavation and 


demolition. 

HALL AND CO., LTD., Chantrey House, Eccleston 
Street, S.W.1 (Tel.: Sloane 7122), and at Ashford 
and Brentford. Pits: Bedfont and Shepperton. 

concreting, plastering and 


Gravel aggregates, 
buliding sand. 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064), 
5SA Porchester Terrace North, Paddington, W.2. 

TWICKENHAM GRAVEL CO., LTD., Feltham Hill 
Road, Hanworth. (Tel.: Feltham 2638 

READ, P. T., LTD., Gales Gardens, Bethnal Green, 
E.2. (Tel.: Shoreditch 9128/9.) All sands, ballast 
and shingles supplied and delivered; also ready- 


mixed concrete. Pits: Edmonton Gravel _ Pit, 
Montagu Road, N.9 (Tel.: Shoreditch 9128/9), 
and Fairlop Ayects, Forest Road, Ilford (Tel.: 


Hainault 6111/2 
STUART MACEY, LTD., Gordon nS. High Wycombe. 
(Tel.: High Wycombe 2591/2. 
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MID-WALES 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 

oLD RADNOR TRADING CO., LTD. Quarries in 
Radnorshire. (Tel.: Kington 421.) (See Hereford- 
shire.) 

sacop SAND AND GRAVEL SUPPLY co., 
Admaston, Wellington (Tel. 961), Salop. 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffs. for detalls.) 


MONMOUTHSHIRE 


MONMOUTHSHIRE ASSOCIATED QUARRIES, LTD., 
Head Office: 38 Chepstow Road, Newport, Mon. 
(Tel.: Newport 58311/2.) Suppliers of all grades 
of concrete aggregates, road metalling, pitching 
stone, tarmacadam and bitum/nous macadam in 
limestone, dolomite and blue pennant stone. 

‘ Quarries throughout the county. 

SHAKEMANTLE QUARRY CO., -LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘“Doura’’ Facing, 
Engineering and Common S&8ricks in _ terra-cotta, 
red and golden brown. (See Glos.). 

WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos. (Tel. 3158/9). (See Gloucestershire.) 


MONTGOMERYSHIRE 


NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 

SALOP SAND AND GRAVEL SUPPLY CO., Admaston, 
Wellington (Tel. 961), Salop. 


NORFOLK 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

JOHNSON, P. C. H., LTD., Station Road, Terrington 
St. Clement, near King’s Lynn. (Tel.: Terrington 
St. Clement 248.) Washed and screened gravel, 
roadstone, washed sharp and fine sands. 

St. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. ives 
2441/2/3/4 and Coney Weston 12.) Pits at 
St. Ives and Knettishail, near Thetford. 

SNETTERTON STONE QUARRIES, LTD., Pix Farm 
Lane, Hemel Hempstead, Herts. (Tel.: Berkham- 
sted 1208/9.) Pits at Snetterton. Concrete 
aggregates, building sand. 

THORPE GRAVEL PITS, LTD., Harvey Lane, Norwich. 
(Tel.: Norwich 33243/4.) Washed and graded 
aggregates, stone and gravel delivered to ali parts 
ot Norfolk and Suffolk. 


NORTHAMPTONSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: VIGilant 2530.) (For detalls, see Leics.) 

BICESTER STONE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audley 391/2.) 
Manufacturers and suppliers of all grades limestone, 
tarmacadam, dry, pitching stone, hardcore, etc. 

BILLING GRAVEL CO., LTD., Station Road, Billing, 
Northampton. (Tel.: Cogenhoe 219.) London Office: 
23 Berkeley Square, W.1. (Tel.: Mayfair 6341.) 

BRAYBROOK, E. W., LTD., Newton Road, Higham 
Ferrers, Northants. (Tel.: Rushden 3344 and 
3345). All grades of washed and graded aggre- 
gates to B.S.S., building sand, hardcore. 

DOW-MAC (PRODUCTS), LTD., Taliington, Stamford. 
All grades of washed sand and gravel. (Tel.: 
Market Deeping 2301.) 

DUSTON STONE QUARRIES, LTD., New Duston, 
Northampton. (Tel.: Brixworth 278 and 298; 
Duston SOS.) Producers of building and wailing 
stone roadstone, hardcore, broken stone, ashes, 
sand, gravel and hoggin. Immediate delivery 
throughout Northamptonshire. 

FERRERSAND AGGREGATES, LTD., Northampton 
Road Quarries, Rushden, Northants. (Tel.: Rushden 
2354/S.) Largest producers in the county of all 
grades of high-quality concrete aggregate to 8.S.S. 
Deliveries throughout Northamptonshire and ad- 
Joining counties. 

GIBBONS, F. B., AND SONS, LTD., Welby House, 
Market Deeping, Peterborough. (Tel.: Market 
Deeping 3321/2383.) (See Lincolnshire for detalls.) 

MOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

KETTON STONE CO. (Prop. Andrew's Garage), Ketton, 
near Stamford. (Tel.: Ketton 206.) Hardcore, 
roadstone, crushed stone, top soll, silica clay. 
Quarries at Ketton. 

MACKANESS, A. J., LTD., Ransome Road, North- 
ampton. (Tel.: Northampton 589.) Producers of 
all grades of washed aggregates. Bullcing sand. 
Mixmortar (lime/sand mortar). Prompt deliveries. 

NENE BARGE AND LIGHTER CO., LTD., Market 
Chambers, Peterborough (Tel. 5534/5), and Ship 
End Quarries, Wansford, near Peterborough (Tel.: 
Wansford 384/5). Roadstone, hardcore, broken 
Stone, ballast, ashes, silica clay and sand. 


NEWARK (PETERBOROUGH) SAND AND GRAVEL 
CO., LTO., 127 Eastfield Road, Peterborough. 
(Tel.: Peterborough 2091.) All grades washed and 
screened gravel and sand. 

PETERBOROUGH QUARRIES, LTo., Sandylands, 
Maxey, Peterborough. (Tel.: Market Deeping 
2355.) Eight quarries supplying all grades of hard- 
sore and broken stone. Also Wetmix at Yarwell, 
Wansford. All grades gravel and sand at Maxey. 

POLLARD, C., AND SON (TALLINGTON), LTD., 
Walk House, Langtoft, Peterborough. (Tel.: Market 
Deeping 2140.) (See Lincolnshire for details.) 


STORTON, F. E., LTD., Weedon Road, Northampton. 


(Tel.: Northampton 3358.) Producers of washed 
Gravel and sand to B.S.S. 


NORTH WALES 


CAWOOD, WHARTON AND CO., LTD., Pistyli Gwyn 
Quarry, Lianarmon, near Mold. (Tel.: Lianarmon- 
yn-lal 27.) Crushed limestone and tarred macadam, 
all grades. 

CHESHIRE AND NORTH WALES TARRED 
MACADAM CO., LTD., Lianarmon, near Mold. 
(Tel.: Llanarmon-yn-lal 43.) Hard, broken lime- 
stone; dry and coated to 8B.S.S. Inquiries to 
Registered Office—Market Chambers, Tower 
Square, Tunstall, Stoke-on-Trent. (Tel.: Stoke-on- 
Trent 88094.) 

ENSTON BROS., Liwyn Isaf Quarry, Clynnogfawr, 
Caernarvon. (Tel.: Clynnogfawr 297/8.) All 
sizes crushed, washed natural sand and gravel. 
Highest quality. Precast concrete products, ex_our 
Griffiths Crossing Factory, Caernarvon. (Tel.: 
Caernarvon 2535/6.) Crushed granite ex our 
quarry, Pengwern and Gwydyr Quarries, Ltd., 
Trefriw, Llanrwst, Denbighshire. (Lianrwst 38.) 

PENMAENMAWR AND WELSH GRANITE CO., LTD. 
Quarries at Penmaenmawr (Tel. 2256/8), and at 
Trevor (Tel.: Clynnogfawr 223), Caernarvonshire. 
All sizes and gradings of crushed granite aggre- 
gate. Any quantity per day; immediate delivery 
ex stock. Coated granite also available. 

RUTHIN AND DENBIGH TARMACADAM CO., LTD. 
(a member of the Lunt, Comley and Pitt Group), 
Denbigh. (Tel.: Denbigh 75.) Lime, limestone, 
carbonate of lime, tarmacadam, etc. Also Inquiries 
to Lunt Bros., Ltd., Gazette Buildings, 168 Cor- 
poration Street, Birmingham (Tel.: Central 7408), 
and Lunt Bros., Ltd., Stourbridge (Tel. 5201— 
8 lines). 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffs. for details.) 


NOTTINGHAMSHIRE 


AIZLEWOOD, DOUGLAS E., Bow Bridge, Rotherham. 
(Tel.: Rotherham 2622.) Crushed and graded 
limestone; all grades of washed gravel and sands. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTDO., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

GLEN QUARRIES, LTD., Central Chambers, Wellgate, 
Rotherham. (Tel.: Rotherham 5223.) Crushed 
and graded stone, concreting sand, building sand, 
plastering sand and crushed gravel; could be 
collected ex quarry or delivered. 

GUNTHORPE GRAVELS (1958), LTD. (Tel.: Notting- 
ham 77357; and Works: Lowdham 2131.) (An 
associate company of T. C. Campbell, Ltd.) All 
grades washed gravel and sand to 8B.S.S. 

HOVERINGHAM GRAVELS, LTD.,  Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—-15 lines.) 
Quarries at Hoveringham, Holme _ Pierrepont, 
Colwick, Bleasby and Newark. Other quarries 
throughout the country—deliveries In 21 counties. 
All grades of washed gravel and sand to any 
specification. Crushed quartzite for surface dressing 
of roads a speciality. Combined plant capacity 
20,000 tons per day. 

NEWARK GRAVEL AND CONCRETE CO., LTD., 
Grove St., New Balderton, Newark, Notts. (Tel.: 
Newark 401.) All grades washed sand and aggre- 
gates. 

NORTH NOTTS. GRAVEL CO., LTD., Bellmoor, 
Retford, Notts. (See Yorkshire.) 

SALISBURY AND WOOD, LTD., Matlock. (Tel.: 
272/273.) (For details, see Derbyshire.» 


OXFORDSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 
301/4.) (See details under Herefordshire.) 

BICESTER STONE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audley 391/2.) 
Manufacturers and suppliers of all grades limestone, 
tarmacadam, dry, pitching stone, hardcore, etc. 

CURTIS, J.. AND SONS, LTD., Botley Works, Oxford. 
(Tel.: Oxford 41081/2/3.) Sand and al! grades of 
washed aggregates. Pits at Radley, near Abingdon. 
(Tel.: Abingdon 441.) 

DANGERFIELD, F. J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DUSTON STONE QUARRIES, LTD., New Duston, 
Northampton. (Tel.: Brixworth 278 and 298; 
Duston 505.) (See Northamptonshire.) 

GRUNDON, S. (EWELME), LTD., Ewelme, Oxon. 
(Tel.: Ewelme 20 and 37.) London Office (Tel.: 
Uxbridge 36511/2/3). All grades washed aggre- 
gates. Path hoggin, broken stone, buliding sand. 

HALL AND CO., LTD., Cardiff Road, Reading. 
(Tel. 50458.) 

HAINES, H., (WITNEY), LTD., Oxford Road, Witney. 
(Tel.: Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone, Cotswold 
building and walling stone. 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15S lines.) 
(For details, see Nottinghamshire.) 

SNETTERTON STONE QUARRIES, LTD., Pix Farm 
Lane, Hemel Hempstead, Herts. (Tel.: Berkham- 
sted 1208/9.) Roadstone, Cotswold bullding and 
walling stone. 


RADNORSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Heretordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow, Salop (Cleehilistone 284). (See Shrops.) 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for detalis.) 

OLD RADNOR TRADING CO., LTD. Quarries in 
Radnorshire. (Tel.: Kington 421.) (See Hereford- 


shire.) 
SALOP SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel.: 961), Salop. 


RUTLAND 
GIBBONS, F. B., AND SONS, LTD., Welby House. 


Market Deeping, Peterborough. (Tel.: Market 
Deeping 3321/2383.) (See Lincolnshire for detalis.) 








RUTLAND 


HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15S lines.) 
(For details, see Nottinghamshire.) 

KETTON STONE CO. (Prop.: Andrew's Garage), 
Ketton, near Stamford. (Tel.: Ketton 206.) Hard- 
core, roadstone, crushed stone, top soil, silica clay. 
Quarries at Ketton. 

PETERBOROUGH QUARRIES, LTD., 
Maxey, Peterborough. (Tel.: 
2355.) Quarry at Greetham, all grades of broken 
stone and hardcore. (See also Northamptonshire.) 

POLLARD, C., AND SON (TALLINGTON), LTD., 
Walk House, Langtoft, Peterborough. (Tel.: Market 
Deeping 2140.) (See Lincolnshire for details.) 


SHROPSHIRE 


BALLIDON QUARRIES, LTD., Ballidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) , 
Clean and graded dry limestone to 8.S.S., all sizes: 
coated limestone to B.S. 802 and 1621 and wet- 
mix; large output; reliable deliveries. 

BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow, Salop. (Tel.: Cleehilistone 284.) Granite 
stone, tarmac, chippings, filter media, setts, 
limestone, crushed and walling stone, gravel, 
sand, hardcore and ashes. 

DORRINGTON SAND AND GRAVEL QUARRIES, 
near Shrewsbury. (Tel.: Dorrington 276.) Supplies 
of ready mixed concrete, building sand, washed 
sand, washed and crushed gravel. 

DUNNING AND SON, LTD., Haughmond Quarry, near 
Shrewsbury. (Tel.: Upton Magna 286/7.) All 
grades of high-quality roadstone, concrete aggre- 
gates and coated macadam. All to 68.S.S. Any 
tonnage available for immediate delivery. 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for detalils.) 

OLD RADNOR TRADING CO., LTD., 
(Tel. 421.) (See Herefordshire.) 

SALOP SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel.: 961), Salop. 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel: Hales 261/2/3.) (See Staffordshire for dets.) 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, mear Market Orayton, Salop. 
(Tel.: Pipe Gate 304/5.) _All sizes crushed or 
natural washed gravel. Twice washed sharp 


concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day. 


SOMERSET 


ASHAM QUARRY CO., LTD., Chantry, Frome. (Tel.: 
Nunney 351.) All sizes limestone block, broken 
and aggregates. Tarred and bituminous macadam 
to B.S. Ex quarry and delivered. 

DANGERFIELD, F. J.. & CO., LTD., 216A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

HALL AND CO., LTD., Longmoor House, Ashton Vale 
Road, Bristol, 3. (Tel. 63001.) Gravel aggregates, 
concreting, plastering and building sand. 

WAINWRIGHT, JOHN, AND CO., LTD., Shepton 
Mallet. (Tel.: Shepton Mallet 2366/7.) All sizes 
basalt, coated basalt, concrete aggregates, filtering 
media, bullding blocks and slabs. 


Sandylands, 
Market Deeping 





Kington. 


SOUTH SCOTLAND 


ESK MANUFACTURING CO., LTD., Carlisie. (Tel.: 
Carlisle 2-4941.) (For detalis see Cumberland.) 





SOUTH WALES 


HALL AND CO., LTD., 34 High Street, Narberth. 
(Tel. 74.) 


PENMAENMAWR AND WELSH GRANITE CO., LTD., 
18 Quay Street, Cardiff. (Tel.: 20646/7.) All sizes 
and gradings of crushed granite aggregate from 
our Cardiff and Swansea Dock Depots. Dolomite 
aggregates from Ewenny Quarry, Bridgend. 
(Tel.: Bridgend 3786.) Coated stone also available. 

SESSIONS AND SONS, LTD., West Dock, Cardiff. 
owners; flag, hardcore, ashes, filling, graded 
and graded to British Standards. Branches Newport 
and Swansea. (Also Gloucester and Hereford.) 

SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘“‘Doura” Facing, 
Engineering and Common S&Bricks in_ terra-cotta, 
red and golden brown. (See Glos.) 

SOUTH WALES SAND AND GRAVEL CO., LTD., 
Head Office: P.O. Box 8, Beaufort Buildings, 
Swansea. (Tel.: Swansea 53071.) Sand and gravel 
merchants, builders’ merchants, Pennant Quarry 
owners slag, hardcore, ashes, filling, graded 
clinker filter media. Depots: Cardiff, Newport, 
Barry, Port Talbot, Briton Ferry, Swansea, Lianelly. 


STAFFORDSHIRE 


BALLIDON QUARRIES, LTD., Ballidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry timestone to 8.S.S., all sizes; 
coated limestone to B.S. 802 and 1621 and wet- 
mix; large output; reliable deliveries. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Staffs. (Tel.: Tean 393.) Manchester Office: 
Blackfriars 3766/7. Plant capacity 2,000 tons 
per day. 

DUNNING AND SON, LTD., Wood End Gravel Pits, 
Hednesford. (Tel.: Hednesford 302/325.) Washed 
sand and gravel. All to 8.S.S. High-quality road- 
stone, concrete aggregates and coated macadam 
from our Haughmond Quarry, near Shrewsbury 
(See Shropshire.) 

HILTON GRAVEL, LTD., Cheadle, Staffs. (Tel.: 
Tean 241.) Also at Longton, Stoke-on-Trent 
(Tel.: Longton 32196) and Stretton, Burtou-on- 
Trent (Tel.: Burton 6061). 
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KEVIN LIME CO., 










modern pliant. 
to B.S.S. Large output. 
SALISBURY AND WOOD, 
272/273.) (For details, see Derbyshire.) 
SHIRE OAK GRAVELS, 
Wood, Staffs. 





Almington Quarries, 
Hales 261/2/3.) Pit sand, —_— 
and all grades of washed crushed gravel. Hardcore, AVANN, F., Cavendish Avenue, Eastbourne. 
4969/70.) Washed and graded ballast, sand, bricks, 
breeze and concrete blocks, hardcore, 


(Tel.: 


Pipe Gate 304/S.) All 


London: 
ICKERSON, M. (CONTRACTORS), 


~oncreting, 


Tadworth and Woking. 
Gravel aggregates, concreting, 
building sand, Surecrete precision-mixed concrete. 
MARRIS, M. P., AND CO., LTD., 
Leatherhead, Surrey. 


contractors GU] DE 10 accrecares 


STAFFORDSHIRE 


HULLAND GRAVEL CO., 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

LTD., Oakamoor, 


to B.S.S. sizes. Output 


clinkers, ashes and hoggin. 
TRENTHAM GRAVEL CO., 
Willoughbridge, near Market Drayton, Salop. (Tel.: tarmac, etc., supplied. 
sizes crushed or natural HALL AND CO., LTD., 16 Chapel Road, Worthing. 


Staffs. (Tel.: Oakamoor 366.) Graded limestone for 

purposes. Ground limestone. 

WINDMILL SAND AND GRAVEL QUARRIES, LTD., 
Cannock Road, 
Concrete aggregates, plastering, 
asphalt sand. All to B8.S.S. 


SUFFOLK 


ALRESFORD SAND AND BALLAST CO., LTD., 
Alresford Creek, near Colchester, 
Wivenhoe 341/494.) 
and Stoke-by-Nayland. All 
gate sand; also hoggin. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 

ViGilant 2530.) (For details, 


(See Cambs.) 

HALL AND CO., LTD., West 
(Tel.: Ipswich 55593/4.) Pits at 
Homersfield, near Harleston. 

plastering and building sand. 

AREN BROS. (KENNETT), LTD., Station Road, 

nett, Cambs. (Kentford 333/4.) (See Cambs.) 

IVES SAND AND GRAVEL CO., 

Broadway, St. ives, Hunts. 

2441/2/3/4, Coney Weston 

2323.) Pits at St. Ives, Knettishall, near Thetford, 


WEBB, G., CAMBRIDGE, 35 Magrath Av., Cambridge. 
(Tel.: 59966, 53969, 50353 (night) ). 


SURREY 


HARRY A., LTD., Buckhurst Hill, 
Ascot, Berks. (Tel. 1026/7.) 


DANGERFIELD, F. J.. AND CO., LTD., 261A Finchley SHIRE OAK GRAVELS, LTD. (See Staffordshire.) 


WARDLOW LIMESTONE, LTD., Cauidon Low, N. Staffs. 
Tel.: Oakamoor 366.) (For details, see Staffs.) 


Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 


EASTWOODS SALES, LTD., Eastwood House, City 
Road, €.C.1. (Tel.: Clerkenwell 
Sand and Ballast Pit, 
Egham 3121.) 
Runfold, or. Farnham, Surrey. 
2020.) Producers and distributors of all grades of 
washed aggregates. 

HALL AND CO., LTD., Victoria Wharf, 
(Tel.: Croydon 4444.) Other 
Coulsdon, Epsom, Mitcham, Oxted, Purley, Redhill, 

Pits at Send and Redhill. 

plastering and 


Slough. Sand, aggregates, hardcore, 
dozing & bulk excavation. 
LONDON BALLAST CO., LTD. 
SSA Porchester Terrace North, Paddington, W.2. 


SUBSCRIPTIONS 
£5-4-0 
per year, post free 


£2-12-0 
half-yearly, post free 


Payable in Advance 


LTD., Cheadle, 


Sand classifiers. 


LTD., Matlock. (Tel. 


Washed crushed gravel and washed 
sand. (Tel.: Brownhills 3253.) 

TERN HILL SAND AND GRAVEL CO., LTD., 

near Market Drayton, Staffs. SUSSEX 

concrete sand, 


LTD., Lordsiey Quarries, 


(Tel. 31108.) 
building and 


Wolverhampton. 


Suffolk area pits at Bures 
grades washed aggre- 


End Road, Ipswich. 


aggregates, 


LTO., 22 The 
and Halstead 


(See Berkshire.) 


2040.) Longside 
Egham. (Tel.: 
Runfold Sand and_ Ballast Pit, 


Thorpe, 
(Tel.: Runfold SROONES, LTD., Sandside, Milnthorpe, 


(Tel.: 3497.) (See Sussex.) 


ashes, bull- 
(Tel.: Slough 20361/2/3.) 
(Tel.: Paddington 5064.) 








SURREY 
Stoke-on- MARCO (AGGREGATES), LTD. Pit: Norlands Lane, 


shingle, ballast, etc. 


Staffs. (Tel.: 
Oakamoor 365-386.) Clean vases’ dry imestone, MARCO, (CROYDOND: LTD. ameter Road, 


1,000 tons per day. 
RUGELEY GRAVEL CO., LTD., 

Rugeley, Staffs. (Tel.: Rugeley 251/2.) Entirely 
Finest aggregates 


building and road aggregates. 


Rugeley Quarries, TWICKENHAM GRAVEL CO., LTD., 


Road, Ash Vale. (Tel. 2349.) 


manufacturers. 


LTD., Lichfield Road, Walsall WINTON, WM. R., LTD., Send, Woking. 
Ripley 2454/5.) All grades sand, shingle, ballast, 
hoggin and ashes. Clinker block manufacturers. 


washed gravel. Twice washed sharp concreting (Tel.: Worthing 7840) Other main 

sand. Plastering sand. Plant capacity 2,000 tons Bexhill, Bognor, Crowborough, East 

per day. Eastbourne, Horsham, Hove and Seaford. 
WARDLOW LIMESTONE, LTD., Low, N. Washington, Crumbies, near Eastbourne, Chichester, 


gates, hardcore, clinker, ashes, etc. 


Essex. (Tel.: WRIGHT, C., AND SONS, (B'TON), LTD., 
Gardens, Brighton, 7. (Tel.: Brighton 63357 and 
62406.) All-in ballast, washed and crushed 6hingle, 
sand, ashes, hardcore, chalk, bricks, etc. 


WARWICKSHIRE 


see Leics.) ee 

LTD., Gloucester SALLIDON QUARRIES, LTD. Ballidon, near Asn: 
: ao ourne, Derbyshire. el.: Parwic n . 

Street, Cambridge. (Tel.: Cambridge 56973/4.) Clean and graded dry limestone to 6.S.S., all sizes, 


coated limestone to B.S. 802 and 1621 and wet- 


mix; large output reliable deliveries. 


Kesgrave and DUSTON STONE QUARRIES, LTD., New Duston, 
Northampton, (Tel.: Brixworth 278 and 298; 


Duston 50S.) (See Northamptonshire) 


(For details, see Nottinghamshire.) 


and Gosfield, near Halstead. JUDKINS, LTD., Granite Quarries, Tuttle 
THORPE GRAVEL PITS, LTD., Harvey Lane, Norwich. Nuneaton. (Tel.: Nuneaton 3411—10 lines.) 
(Tel.: Norwich 33243/4.) (See Norfolk.) sizes washed granite aggregate, tarred 


SHAKEMANTLE QUARRY CO., LTD., 


Glos. (Tel.: Cinderford 3197.) ‘‘Doura”™ 


Cheapside, Engineering and Common 6ricks in 
red and golden brown. (See Glos.) 


WESTMORLAND 


and. (Tel.: Milnthorpe 3251/2.) 


washed crushed gravel sand, limestone, 
chippings, pitching, tarmacadam, rockery stone, etc. 
depots at ESK_ MANUFACTURING CO., LTD., Carlisle. 
Carlisle 2-4941.) (For details, see Cumberland 


Croydon. 


WILTSHIRE 


Kingston Road, BULL BROS., S. AND L., LTD., 126A High Street, 
Winchester. (Tel. 2264.) (See Hampshire.) 
JANES AND CO., LTD., 2C Buckingham Avenue, COKE, T. F. (CHELTENHAM), LTD., 267 Gloucester 
Road, Cheltenham. (Tel.: 4717/4874.) (See Glos.) 
DANGERFIELD, F. §J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London., 
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Thorpe, near Egham. (Tel.: Chertsey 3401.) 
ducers and distributors of high-grade washed sand, 


Government 


WELLS, A. L., AND SON, LTD., Builders’ Merchants, 
Garlands Road, Leatherhead. (Tel 3018/9.) 
aggregates, hardcore, ashes, cement. Clinker block 


Rye Harbour, Midhurst, Shoreham and Portslade. 
Gravel aggregates, concreting, plastering and build- 
ing sand, Surecrete precision-mixed concrete. 
HARRIS, M. P., AND CO., LTD., West Station Goods 
Yard, Bexhill (Tel. 61): Cavendish Place, 
bourne (Tel. 3800); Dominion Road, 
(Tel. 8822); Whitbread Lane, Northiam 
2211); Station Goods Yard, Haywards Heath (Tel. 
1750); Crawley Road, Horsham (Tel. 3366); 
Hornet, Chichester (Tel 4181). All grades aggre- 


HALL AND CO., LTD., 188 Lichfield Road, Four Oaks, 
Sutton Coldfield. (Tel.: Four Oaks 356.) 
aggregates, concreting, plastering, building sand. 

St. ives HOVERINGHAM GRAVELS, LTD., Hoveringham, 

Nottingham. (Tel.: Lowdham 3171-—15 


bituminous macadam. Slab mix a speciality. 

bs. KEVIN LIME CO., LTD., Oakamoor, Staffs. 
a Oakamoor 385/386.) Clean graded dry limestone, 
all to B.S.S. sizes. Output 1,000 tons per day. 
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WILTSHIRE 


HOVERINGHAM GRAVELS, LTo., H 
Nottingham. (Tel.:, Lowdham 3171-15 "9ham, 
(For details, see Nottinghamshire.) es.) 

MOREYS (VERWOOD), LTD., Verwood, wi 
Dorset. (Tel.: Verwood 234.) Concrete coon 
building sand, hoggin, path gravel. ms, 

TAYMAC, LTD., Wootton Bassett, near 
Wilts. (Tel.: Wootton Bassett 351s en, 
Cotswold stone, hardcore, washed and gradeq 
aggregates, building sand. 


WORCESTERSHIRE 


BALLIDON QUARRIES, LTD., Ballidon, near Ash. 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to B.S.S., all sizes 
coated limestone to B.S. 802 and 1621, and wet: 
mix; large output; reliable deliveries. 

BENGRY AND SONS, LTD., Longmoor, Kingsland 
Leominster, Herefordshire. (Tel.: Kingsland 301/4,) 
(See details under Herefordshire.) , 

CLEE HILL TRANSPORT AND ROLLING CO., Ltp 
Ludiow, Salop. (Cleehillstone 284.) (See Shrops.} 

DUNNING AND SON, LTD. (See Shropshire.) 

HOVERINGHAM GRAVELS, LTD., _Hoveringham 
Nottingham. (Tel.; Lowdham 3171—15 ines.) 
(For details, see Nottinghamshire.) . 

KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tei,: 
Oakamoor 385/386.) Clean graded dry limestone, 
all to B.S.S. sizes. Output 1,000 tons per day: 

NASH ROCKS STONE AND LIME CO., LTD, 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 

OLD RADNOR TRADING CO., LTD., Kington. 
Tel. 421.) (See Herefordshire.) 

SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘Doura™ Facing, 
Engineering and Common Bricks in terra-cotta, 
red and golden brown. (See Glos.) 


YORKSHIRE 


AIZLEWOOD, DOUGLAS E., Bow Bridge, Rotherham. 
(Tel.: Rotherham 2622.) Crushed and graded 
limestone; all grades of washed gravel and sands. 

DENNIFF, ALAN S., LTD., Kiveton Park, nr. Sheffield, 
(Tel.: Kiveton 446/7/8.) Truck-mixed and pre. 
mixed concrete, washed and crushed gravel, con- 
creting sand, bidg. sand, crushed and graded stone, 

GLEN QUARRIES, LTD., Central Chambers, Weligate, 
Rotherham. (Tel.: Rotherham 5223.) Crushed and 
graded stone, concreting sand, building sand, 
plastering sand and crushed gravel could be 
collected ex quarry or delivered. 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—-15 lines.) 
(For details, see Nottinghamshire.) 

NORTH NOTTS. GRAVEL CO., LTD., Belimoor, 
Retford, Notts. (Tel.: Retford 2219-——3 lines.) 
Concrete aggregates and sands, quartzite 
chippings, building sands. Quarries at Belimoor 
and Lound, near Retford and Worksop. Truck- 
mixed concrete plants at Retford and Worksop, 
Notts., Ossett, Yorks., and Wath-on-Dearne, Yorks. 

SALISBURY AND WOOD, LTD., Matlock. (Tel.: 
272/273.) (For details, see Derbyshire.) 

STANLEY FERRY GRAVEL CO., LTD., Norwich 
Union Building, City Square, Leeds, 1. (Tel.: 
Leeds 26361.) Washed, crushed and natural graded 
sand and gravel. Supplies to specification, large 
daily production. Centre of Yorks. West Riding 
market. Pit: Wakefeld. 

WELBECK SAND AND GRAVEL CO., Parkhill, Wake- 
field. (Wakefield 4454.) Washed sand and gravel. 

WEST RIDING GRAVEL CO., Norwich Union Building, 
City Square, Leeds, 1. (Tel.: Leeds 23562.) Modern 
1,000-ton daily plant produces washed grit and soft 
sands. All aggregates to specification. Competitive 
Yorks. W. Riding to Lancs. border. Pit: Wakefeld. 

WOMERSLEY GRADED STONE CO., LTD., Womersiey 
Quarry, nr. Doncaster. (Tel.: Wentbridge 284.) 
Crushed and graded calcium carbonate limestone 
aggregates. Triple-screened, first-class products, 
high crushing strength, eminently suitable for con- 
creting, tarring and road_ making. Prices anc 
analysis on application. Quarry: 2 miles from 
Darrington, A.1. 

X.L. GRANITE (INGLETON), LTD., Head Offices: 
Clapham, via Lancaster. (Tel.: Clapham 318/9.) 
Works Tel.: Ingleton 231. All sizes and gradings 
of iIngleton granite aggregate. 


SUBSCRIPTION ORDER FORM 


To THE CONTRACT JOURNAL CO. LTD., 
32 SOUTHWARK BRIDGE ROAD, LONDON, S.E.| 


Please forward “THE CONTRACT JOURNAL” each week for which 


I/we enclose £ 


Name.............. 
(BLOCK LETTERS) 


Full postal address 


(BLOCK LETTERS) 


Occupation/ Business 


(For Readership Classification Purposes Only) 





THE INDEX TO DISPLAYED ADVERTISEMENTS WILL BE FOUND ON PAGE I416 


London: Printed and published by the Proprietors, The Contract Journal Company, Ltd., 32 Southwark Bridge Road, S.E.1. 


Thursday, March 16, 1961. 





Registered at the General Post Office as a newspaper. 
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- Canada supplies the world with one of the best quality hard- 
1d. Hard Maple woods. With its characteristics of strength, resilience, reson- 
‘) ance and beauty, hard maple is a superlative material for 
ts. furniture-making, flooring, panelling and  piano-making. 
nd Canadian maple works easily, turns well, takes a high polish 
7 and guarantees a smooth-wearing surface. As with Canada's 
ee other fine hardwoods, it is available without import licence. 
a8 For further information, please contact the Commercial 
Secretary (Timber), Canada House, Trafalgar Sq, London SW1 





Polished performance: 
bowling alleys 

in Canadian Hard 
Maple timber 
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